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DESIGNED FOR HANDLING SUPER TANKERS, 
the construction of this marine terminal involved 
a 3,500 ft long approach jetty carrying a 16-ft 
roadway leading to a 1,000 ft long tee head. 
Hollow-core prestressing concrete piles of 22 in 
and 274 in external diameter were used — the 
longest being 143-feet. Prestressing was carried 
out on the ‘long line’ system in which the concrete 


wire was essential— 


Sponsor: Esso Petroleum Co. Ltd. 
Design & Contractors: John Mowlem & Co, Ltd. 
Patentees of Hollow-core system: Dow-Mac (Products) Ltd. 


Prestressing Techniques 
in New 

Marine Terminal 

at Milford Haven 





is cast around tensioned wires which are later 


detensioned when the requisite strength has been 
reached. High tensile steel wire 0.276 in diameter 
was used for the longitudinal pile reinforcement. 
0.200 in diameter wires were used in an unusual 
formation of the cores for the piles, based on a 
Patent granted to Dow-Mac (Products) Limited. 
For further details of this project write for leaflets. 


VYohnsons. of course! 


_______ Richard Johnson & Nephew Ltd Manchester 11, Telephone: East 1431 
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PORTABLE 
LOADER 
WITH VIBRATING 

SCREEN 


Sergeng- 
Stockpile? 
ALL IN ONE 
OPERATION! 


The ‘Loadascreen’ saves time, labour, double-handling—is the big cost-saver when it’s conveying bulk 
materials where simple screening or scalping-off is required. 

Easily portable on pneumatic types, speedily set-up, the ‘ Loadascreen’ is ideal for quarry waste, stone, sand 
and gravel, coal, coke, etc. screens with maximum efficiency with single or multi-deck screen; can be fed by 
many methods. Water sprays can be fitted. Available with or without brakes and boom length of 40ft. and 50ft; 
belt widths of I8in., 24in., and 30in.; petrol, diesel or electric drive. 


For cash sale or extended terms, write NOW for full details. Ask for Publication No. 572. 





> ERICK 
PARKER VIADUCT WORKS LEICESTER Phones Leicester 6253! (10 lines) 
LONDON: STAFFORD HOUSE - NORFOLK STREET W.C.2 
LIMITED 


cD HYDRAULIC BAR CROPPERS 
eeeeee 





MODEL C.E. CAPACITY |?” DIAMETER MILD STEEL BAR 
MODEL C.A. CAPACITY I” DIAMETER MILD STEEL BAR 


BOTH CROP MULTIPLES OF SMALLER BARS. 
WRITE FOR FURTHER DETAILS 
SALE — HIRE WITH OPTION TO PURCHASE — HIRE 


pra, LTD., Be 
AND © 


and Dubiin. 
GU o., A ° e 

°: L. MOAVIES. Port. Talbot, Glam. 
os p r} \ 9. See —_eaere LTD., Bursiem, 
1324135 SLOANE $TREET. S.W.1. TELEPHONE: RO ay NCMIEES JOHN ROULSTONE, LTD... Newcastle upon 
SCOTLAND: 39 CAVENDISH STREET, GLASGOW, C.S. TELEPHONE: SOUTH ES AST Sees, Cae Cele 


Birmingham 
w. R. SELWOOD, Chandier’s Ford, Nantes. 


OnT:t.) 
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SELECTED ITEMS FROM STOCK :— 


EXCAVATORS 
19RB, 1100 Series, Skimmer/Backacter or Drag- 


line. Excellent condition after recent overhaul £2,250 
19RB Skimmer/Backacter Equipment. First-class 
condition £485 
19RB 10ft. Dragline Jib Extension. As new £30 
Ruston 5VPBN_ diesel engine. Completely 
reconditioned £375 
Westwood 3 cu. yd. Double Rope Rehandling Grab £75 
TRACTORS AND SHOVELS 

Drott 4-in-1, new 1959. In very good condition £2,500 
Bray BL460 4-wheel drive Loading Shovel, new 

1960- First-class condition £4,250 
Caterpillar D4 Bulldozer, new 1959. Good 

working order £3,500 
County Crawler Dozer, new 1959, Fordson diesel 

engine, Bray hydraulics. Very good condition £975 
Fordson Major diesel Tractor, fitted Dozer Blade. 

Good working order £125 
Fowler VF Angledozer. Very good condition 

after recent complete overhaul £295 
J.C.B. Excavator, new 1959. This machine is 
available with Front End Loader, 24in. Trenching 

Bucket, and Ejector Bucket. Very good condition £1,750 
Sherman Trencher. Demonstration model, new 

1960, Fordson 4D diesel engine. Complete with 

12in., 18in., 24in. and 30in. Trenching Buckets. 

Fitted with lights, trafficators, etc. As new. 

List price less 20%. 

MISCELLANEOUS 

Telesmith Portable Chain Saw, with spare chain £65 
New Quadrac No. O Struts each 25/- 
Second-hand §.G.M.E. Props, Nos. 1, 2, 3 and 4. 

Very good condition each 35/- 
Johnson Lowband Loader, electric, 400/3/50. 

Good condition £295 
Ace Dalli Handscrapers, electric, petrol or diesel 

engines. Many reconditioned each £185 
BATCHING PLANT 

Portasilo, Model Pll, new 1960. In excellent 
condition £350 
20-ton Portasilo, complete with  pullwey. 
Repainted and in first-class condition £425 
Road Machines 14 cu. ft. Twin Bucket Swing 
Weighbatchers. Completely checked over, shot 

blasted and repainted £140 


FULL DETAILS ON APPLICATION 


GREENHAM EQUIPMENTS LTD. 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX 


maki = 
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Contractors: Messrs. Wates Ltd. Flats on Wychall Farm Estate, Birmingham, 





City Architect: A, G. Sheppard Fidler Esq., M.A., B.Arch,. PLRLLB-A.. A.M.T.PLL, 


METALWORK 


for the Building and Civil Engineering Industries 


BALUSTRADES RAILINGS 
FIRE ESCAPES SPIRALS 
SPECIAL STAIRCASES 
BRIDGE BALUSTRADING 


BIGWOOD BROS. 


(BIRMINGHAM) LIMITED 


WOODFILELD ROAD + BALSALL HEATH + BIRMINGHAM, L2 
Established 1879 Phone: CALthorpe 2641/2 
London Offices: 68 VICTORIA STREET, LONDON, S.W.1 


PILE HOLE 
BORING TOOLS 









TRIPODS MX CONCRETE PLACERS 
CASINGS ht BORING DOLLIES 
CLAMPS , \\\ SLUDGE BAILERS 
SHOES \ DRILL LINE 


JACKS ROPE BLOCKS 


DRIVE CAPS 





FOR QUICK DELIVERY 


DUKE sOCKENDEN®” 


LITTLEHAMPTON - SUSSEX : Telephone: Littlehampton 6 
London Office: 28 Victoria Street. Telephone: ABBey 6338 
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Manchester 


SANDBACH 










Liverpool 






Shrewsbury i 
oke 





Birmingham 


ERS | 

IES ° . 

RS | A new depot for SYKES in Cheshire 

NE | 

KS Henry Sykes Limited have pleasure in announcing that they have established a new Depot 
APS in Cheshire, for the Sale, Hire or Service of all Sykes Contractors’ Equipment. 


The address is: 
Henry Sykes Limited, Cheshire Depot, Studd Green Works, Elworth, Sandbach, Cheshire 
Telephone: Sandbach 986 


“7 SYEES 





UNIVAC PUMPS for sale or hire 


HENRY SYKES LIMITED, Southwark Street, London, S.E.1. Telephone: HOP 5231 Telegrams: Tripulse, Sedist, London 
: LTD AP 44 


pton 6 
y 6338 


ee 
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JOHNSON ..* MARK 4 
screed board oer 








~ MORE POWER ~ SMOOTHER 


TRAVEL 
~ BETTER : 
COMPACTION / NO CASTINGS 


/ BETTER FINISH ~ ASAPAN 
VIBRATOR 


~ JOHNSON J SECTION 
SHOEING ASSISTS | 
COMPACTION, TRAVEL = 
AND FINISH __—<— i 






Please write for leaflet giving full description of the new Johnson Improved Mk, 4 
Screed Board Vibrator 


C. H. JOHNSON (Machinery) LTD * ADSWOOD - STOCKPORT « CHESHIRE 
Telephone: STOckport 2642-5 Telex : 66-297 
Telegrams : ““Machinery”’ Stockport 





For Dumpers + Mud Pumps: Centrifugal Pumps * Power Rammers* Poker Vibrators* Screed Vibrators: Fixed and Mobile Conveyors 
London Sales and Service Depot : Scottish Sales and Service Depot ; 
38-44 Lower Richmond Road, S.W.14, Telephone : PROspect 7671 119 Whitefield Road, Govan, Glasgow, S.W.14, Telephone : Govan 2701 








6 cubic yard 


TRUCK MIXER CHASSIS 


MARSHAL 





TOUGH, RUGGED, 
ECONOMICAL 


Among the outstanding advantages of 
, the A.E.C. ‘Marshal’ 6-wheel chassis 
STIVES fea : is its ability to take a fully laden 6 cu. 
Pa ae 4 yd. truck mixer on British roads. Be- 
" cause of its big capacity the ‘Marshal’ 
cuts down site journeys, speeds up 
construction and yields really worth- 
while operating economies. 
The ‘Marshal’ has other top features 
—a fully articulated double-drive 
Re bogie and rubber suspension for 
510 fa improved stability on tough con- 
struction sites, and built-in provision 
for hydraulic mixer drive from crank- 
shaft and/or gearbox. 
Specify the A.E.C. ‘Marshal’ for 
your next Truck Mixers. 


SOUTHALL »+ MIDDLESEX 


Cv/637 









A Rapier hydraulic drive 
mixer for the St. Ives Sand 
& Gravel Co. Ltd. Hunts. 


A.E.C. LIMITED 





961 


vors 


2701 


res of 


ASSiS 
6cu. 
. Be- 
shal’ 
s up 
orth- 


tures 
drive 

for 
con- 
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Contact Jack Olding for Broomwade 
Spares and service in these two areas 


* Jack Olding service and replace 
- Broomwade equipment in 


following counties:— 
=] Ta] ma “1 z i YY oO = nA 

users are served by Jack Olding, the sales es s vase 

sation that offers a 24 hour spares and repairs ANGUS 


service to all contractors. KINCARDINESHIRE Co, 
‘ BANFFSHIRE 
MORAYSHIRE 
° CAITHNESS 
NAIRNSHIRE 
SUTHERLAND 
ROSS AND CROMARTY 


Broomwade air compressor and pneumatic 
equipment have a world-wide reputation for 






reliability and efficiency. In the Northern Home 


Counties and Northern Scotland, Broomwade ° ABERDEENSHIRE 
INVERNESS-SHIRE 


“BRoomwanvE” 


AIR COMPRESSORS 
AND 
PNEUMATIC TOOLS 


BEDFORDSHIRE 

HERTFORDSHIRE 

BUCKINGHAMSHIRE 

HUNTINGDONSHIRE 

° CAMBRIDGESHIRE <>! 
NORTHAMPTONSHIRE 





ey JACK OLDING & CO, LTD, HATFIELD - HERTFORDSHIRE 
TEL: HATFIELD 2333 

(0) JACK OLDING & CO. (SCOTLAND) LTD. 
COUPAR ANGUS - PERTHSHIRE - TEL: COUPAR ANGUS 281 
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r O R H / R E For Surveying Equipment 


Traxcavators - - 955 C’s Id cu. yd. * 
- = 955 F's Ih cu. yd. contact 


: - 955 H’s 2 cu. yd. 


iS ae CHADBURNS 
- 4in one 


Excavators and Backacters J.C.B. 4 Excavators 

Shawnee Poole Dumpers and Tip Lorries Permanent display of levels and 
theodolites and surveying instruments 
by all leading British and Continental 
manufacturers in extensive 

Optical Showrooms. 





Lowloading Transporter 


FOR MODERN PLANT AT MODERATE Chadburns are appointed Area Stockists for 


ZEISS - Western Germany 
RATES WITH FIRST CLASS SERVICE KERN - Switzerland 


STANLEY - London 
ALSO SITE WORKS AND BULK 


EXCAVATIONS ON CONTRACT and North of England agents for: 
IF DESIRED SURVEY & GENERAL INSTRUMENT 
CO. LTD - LONDON W.C.1 


LEVEL AND THEODOLITE REPAIRS A SPECIALITY 


Plant Contractors CHADBURNS (iverroo.) LTD 
Phone: ASHCOTT 250 & 342 31 Brunswick Street, Liverpool, 2. 
Nr. Bridgwater, Somerset. Tel: CENtral 4844 





200 CYCLE 


Medium Size 


INTERNAL VIBRATOR 


ony 





mA Small Petrol 
Generator 





Diesel Generator 









Small Electric 
Generator 


ELIMINATING FLEXIBLE SHAFTS 
A size of Vibrator and Generator to 
suit the smallest and largest Contract 


AN ALL-BRITISH MACHINE 
OUTSTANDING ADVANTAGES 







Multi-tool 



















Electric Generator 





Tre ee 


e 


LIGHT BUT VERY POWERFUL + NO FLEXIBLE SHAFT YET EXTREME 





FLEXIBILITY IN OPERATION ° SAFE LOW WORKING VOLTAGE 

FREQUENCY OF 12,000 R.P.M. COMBINED WITH LARGE AMPLITUDE «+ 
PROVED EXCEPTIONALLY HIGH COMPACTION OF VERY HARSH MIXES 
+ VIBRATORS CAN OPERATE OVER 200 FEET AWAY FROM GENERATORS 


AVOIDING MOVEMENT OF HEAVY EQUIPMENT 
Now available with hand tools—comprising Grinders/Sanders/Circular Saws/Chain Saws/Planes 


Only 4-Core Cable between Vibrator Switch and Generator 


Send for further details of the full range : 





STRANGFORD LY!M., Reltast and Dublin 
A. GUNN AND CO., Altrincham, Cheshire. 
m. 


| Ae Ree! i Se +) Rie Sa Oot © Py Say all 8 ws axciicny': 08, baritom, 


132-135 SLOANE STREET, S.W.| TELEPHONE : SLOaNe 9976 (S lines) Road Industrial Estate, Wetherby, Yorks. 
\ % Outs Tone. LTD., Newcastle upon Tyne 


SCOTLAND : 39 CAVENDISH STREET. GLASGOW, C5. TELEPHONE: SOUTH 0186 ee 
R. SELWOOD,. Chandler's Ford, Hants. 





— 


June 29 1961 
SOME EXAMPLES OF 
FINE TIMBER BUILDINGS 


Full details of the buildings shown and all 
Thorns building systems, are given in their New 
Catalogue which is unique, in that it & gives at 


It is waite, free, to bona fide enquirers. 
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TEMPORARY CLASSROOMS, SPEEDWELL SECONDARY BOYS’ SCHOOL. 
Photograph by courtesy of The Chief Education Officer, City & County of Bristol. 


— ween 





TIMBER FRAMED FACTORY CANTEEN. 
Photograph by courtesy of Thomas Harrington=Ltd., Hove, Sussex. 


PERRIER RIM IH oy 


TEMPORARY SERVICES BLOCK 150’x 30’ FOR SALISBURY CATTLE MARKET. 
Photograph by courtesy of The CityJEngineer, City of New Sarum. 


PRE- FABRICATED BY 


THORNS 


J. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT. 


Telephone : Bexleyheath 0021 (10 lines). Established 1896 











BD 799 
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for BETTER CONCRETE CURING 
BETTER CURING OF CEMENT-SOIL MIXTURES 
BETTER PROTECTION OF EARTHWORKS 


Polythene film 


Cheaper, quicker, more effective is the new method of concrete curing 

pocsememonters patented by British Cellophane Limited. 
A thin layer of BCL polythene film is laid across the 
H ( l BRITISH CELLOPHANE LTD. concrete to be cured. The film comes into direct contact 
a ee come with the wet cement and is held in place by surface 
Plastic Films Division tension. As 95% of the moisture is retained, dry-out is 


Henrietta House, retarded, no watering is needed and the concrete mat- 
TeADt rate 9 Henrietta Place, ures fully in 28 days. 
London, W.1 Tel: MUSeum 8311 Equally satisfactory results are obtained when BCL 
i a a polythene film is used to cure cement-soil mixtures. 
r a For BCL polythene film, BCL service —the results of 
| NAME.............- ee nr er ne | extensive civil engineering experience—or more informa- 
I a ial a all | tion fill in the attached coupon and return it to us. We 
| shall then arrange for one of our representatives to call. 
I cscsescenstnceeneonsecmsinemnnintienincianinioine eo | 
Cj/PM 





~~ LEACH w 


DISTRIBUTORS IN EAST ANGLIA 


‘KELVIN’ 


THE BEST QUALITY 
ROAD FORM AT A 
COMPETITIVE PRICE 


also ‘KELVIN’ 
INTERLOCKING 
TRENCH SHEET PILING 


PLEASE WRITE FOR DETAILS 
HUBERT C. LEACH LTD. 131 High Street, Cheshunt, Herts. 
Telephone: Waltham Cross 25161 












june 29 1961 


THE 
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THEY'RE 
Al 
TALKING 
ABOUT 


PRIESTMAN © 


i 
1} 
| 
j 
j 
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TRUCKMOUNT 
CRANE 

















PRIESTMAN BROTHERS LTD., HEDON ROAD, HULL 


PHONE: HULL 75111 - TELEX: HULL 52120 - TELEGRAMS: ‘PRIESTMAN HULL’ 


Parts, Sales end Service Depots at HULL, LONDON, BIRMINGHAM and GLASGOW 


THE CONTRACT JOURNAL SUPER Eater ' 


PRIESTMAN 
LEAD AGAIN 


““Never before, so much fine crane-engineering or so 
many precision features, in a truckmounted machine 
this size” was the verdict at the Show. 

The LION TRUCKMOUNT CRANE has a lift of 
60,000 Ibs. at 12 ft. radius (or 10,000 lbs. at 37 ft. 
radius with a jib head pin height of 132 ft.), and is 
the answer to today’s urgent demand for a long boom, 
high lift precision crane with dependable mobility. 
3-LEVER WESTINGHOUSE AIR CONTROLS 
govern lifting, slewing, rapid boom-hoisting or 
lowering, and POWER-LOWERING under load— 
all designed for accurate, effortless operation. Large 
capacity foot brakes control quick load lowering under 
gravity. Microscopic down movement of the load, 
and safe placing are easily accomplished. 


a — s 
a al 


LSet 


i 
r 
a Fide 


\, Lal 


V2 


og 


The pin-jointed 30'/100’ angle lattice boom will take 
20’/30'/40’ fly jibs to a total boom/Jib length of 140 
ft. PENDANT BOOM SUSPENSION is provided 
to facilitate changes in boom length and provision is 
made for lifting over boom point and jib point 
simultaneously if required. 


An AUTOMATIC BOOM CLUTCH 
“THROW OUT” prevents over-derricking, 
whilst an air-operated auxiliary SWING 
DAMPER controls boom/load momentum, 
holding the superstructure firmly in any 
position for load placing. Platformed on the 
tried and proved Foden F.C. 20 eight- 
wheel chassis, the LION TRUCKMOUNT 
has 12 forward and 3 reverse speeds. 

















A wealth of technical detail is available 
on request, together with some very 
cogent reasons why you must consider 
the LION TRUCKMOUNT very 
seriously before ordering your new crane. 


PatentedPriestmanCross- 
Roll Bearing Slewing Ring 
has 100% load-bearing 
qualities,contributes 
largely to high lifting 
capabilities. Reduces 
maintenance downtime, 
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KINGSTON PLANT HIRE 





FELTHAM 4084 








FLEET OWNERS | | [yf UFLEET OWNERS 


— INCLUDING — 


EXCAVATORS 
TRAXCAVAT ORS 
BULLDOZERS 
SCRAPERS 

MOBILE COMPRESSORS 


DUMPERS 
CONCRETE MIXERS 





| 
| | 
ROAD ROLLERS 
VIBRATING ROLLERS | | 
| | 
| | 
i 
| 


| 
| ALL SIZES 
| 
| 
J 


TRAXCAVATORS — PUMPS EXCAVATORS — 

INCLUDING ALL EQUIPMENTS 
CRANES Q . 

DROTT | 

SKID SHOVEL SHOVELS | INCLUDING 

WITH THE POPULAR | Ee eo RUSTON I9RB & IORB 

4 in | BUCKET Sc tale a tceealaetih ea tment SMITH ‘21’ & SUPERTIO 


OWN LOW LOADERS TRANSPORT TO SITE 





KINGSTON PLANT HIRE LTD. - Works & Offices: TWICKENHAM RD. - HANWORTH - MIDDLESEX 


git 
Fall 
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Of course, it is the beauty of the Leaderflush Flush Door which first 
attracts, particularly when polish or varnish reveal the rich, warm 
charm which only a good veneer possesses. So many beautiful 
effects are obtained with the almost unlimited range of veneers 
that Leaderflush have available. On the other hand the 

superb plywood surface of Leaderflush Flush Doors is ideal for 
painting. Thus, whichever finish is desired, a Leaderflush door is 
the perfect complement to every decorative scheme. 

Added to the quality of beauty is guaranteed rigidity and 

long life. Architects specify and Contractors use Leaderflush Flush 


Doors with complete confidence. 


You owe it to both yourselfand your clients to get full details, Write now. 


Yaa Leader flecote (Doors) LTD, TROWELL, NOTTINGHAM 


Telephone: likeston 4111 (G6 lines) 


LONDON OFFICE: BUSH HOUSE, ALDWYCH, LONDON W.C.2 Tel: COVent Garden 2243 
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Discharge to either side of dumper, 


|’ 3” above ground level, whilst 


Yy 
4 
= “hy Y 

q 


travelling under load. 





“ 
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s TWO WAY TI 





The best allround dumper yet — heres why 


The Thwaites Two-way Discharge Dumper provides hydraulically operated 
finger tip controlled discharge of material to right or left as required. 
Discharge can be regulated by the operator to avoid ‘ heaping’ and wastage. 
The lip of the skip is within view of the operator at all times. 27 cu. ft. 
water level capacity. Maximum payload 30 cwt. 


a 
One piece welded chassis of hwa A tes 
great strength. Reliable 
Diesel engine of proved DIESEL DUMPER SPECIALISTS Tria 


design. Balanced design — ' 
low centre of gravity. CUBBINGTON, LEAMINGTON SPA. Tel: 3089 
Grams: Dumpers: Leamington. 








vi 


‘ 
Air... compressed air «ss power. 


HO6 
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SS80 


ROAD RIPPER 


CUTS & 
STILL MORE 
CUTS! 


The HOLMAN SS.80 Road Ripper 
breaks up the densest modern concrete 
aggregates—and keeps on giving shat- 
tering power when road breakers of 
other makes have worked themselves 
on to the scrap heap. 

Let your men share their work with 
the SS.80—the powerful response of 
this hard-hitting machine will do most 
of the work for them—penetrate faster 
and more surely. Every feature of this 
80-lb. heavyweight has been designed 
to take punishment, and to carry out 
the hardest demolition work on a very 
small supply of compressed air. 

Write for leaflet SP.30 































_——— 


. Holman 


— 





Holman Bros. Limited, Camborne, England: Camborne 2275 and at 

44 Brook Street, London W.1: HYDe Park 9444. Also in Birmingham 

Bristol * Cardiff ‘ Glasgow * Peterborough * Sheffield. Australia * Canada vee 
East Africa * France * India * Rhodesia and Nyasaland * South Africa S 
Spain * U.S.A. * West Africa. Hi 
Witn Agents and Representatives throughout the world. onovue 


Why lprefe, 
GINMUWMS £ 


DL 


—— 6' 6” ——> 
Here the outriggers are shown in 
transport position, overall width 6’ é 


rn 1 
Here one stabilizer foot is moved t 
the ‘in’ position for working close uf 
to walls and the other raised to ill 
trate the large range of adjustmen 
(3’ 6”) which is available for levelling 
up on slopes or uneven ground. 


Main Distributors for 


STAFFORDSHIRE, SHROPSHIRE, WARWICKSHIRE, WORCESTERSHIRE 


WALSALL PLANT SALES LTD. 
NORTHGATE ALDRIDGE STAFFS. 


TT Ade A MMLC LLL ML 





OMLY WHITLOCK PROVIDES A COMPLETE RANGE OF HYDRAULIC EXCAVATORS 








COMPLETE TURN IN 
TTR a SMe RM TT VDE Tl 


% POWERFUL TRACTION 
%*%& HYDRAULIC STEERING — 
*& ARTICULATED FRAME 
“te REINFORCED STEEL BODY 
%& FAST CONTROLLED TIPPING 
3 POWERFUL AIRBRAKES 
*& HEAVY EARTHMOVER TYRES 
* HIGH GROUND CLEARAN ¢ 


13 ft RADIUS 
ws 2 a CT 





EDDISON 


Tel: Cardington 206 


EDDISON 


Tel: LilBerton 3221 


EDDISON EDDISON 
‘Tel: Shirley 3522 Tel: Stepps 628 
EDDISON EDDISON 
Tel: 330 A ee eS 
EDDISON EDDISON 
EDDISON EDDISON 
EDDISON EDDISON 
EDDISON EDDISON 
EDDISON EDDISO 





4 > 4] 
e “4 
verywheg 


YOUR LOCAL PLANT SPECIALISTS 
WITH 100 YEARS’ EXPERIENCE 


and now Fork Lift Trucks ! 
CU RC a en Pa ep 
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G ROSE THE WORLD’S FINEST EQUIPMENT FOR 


PIPELINE GRID SCHEMES 


«oN (O)\YWY7 vou can cont AND WRAP PIPE EASIER 


! FASTER — and at greatly reduced cost... 





WITH THE NEW 


CROSE 


SEMI-AUTOMATIC 
STATIONARY COATING 
& WRAPPING 


| COMPLETELY ELIMINATES 
| MACHINE 


PIPE COUPLERS 
(Come-Alongs) 


Cuts Operation Costs — 
Requires Only Five-Man 
Crew 


Designed for Continuous 
Heavy Duty Service 


Handles Larger Pipe 
Sizes Easier 


Quickly Adjustable to 
Different Pipe Sizes 


Automatic Feed-In 
Mechanism with Powered 
Input Conveyor 


Handles Crooked or 


Out-of-Round Pipe MODEL ACW-636 


e Hydraulic Powered Handles 6” through 
: 36" Pipe 
For complete details on how Larger Sizes Available 
you can greatly reduce pipe Upon Request 


coating and wrapping costs, 
write today for full informa- 
tion on the new Crose Semi- 
Automatic Stationary Coating SMe ty! 
and Wrapping Machine. . 





Write for complete descriptive literature to :— 


SOLE AGENTS & DISTRIBUTORS FOR 
GT. BRITAIN & COMMONWEALTH COUNTRIES 


A. LONG: CO. LTD., 45 Parliament St., London, S.W. | 


CABLES: AYELONG. PARL. LONDON TELEPHONE : WHitehall 5064/5, 6577 
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Man with an easy job 





He’s lucky this week ... he’s only chilled and stiff. 
Last month was tougher; then he crawled fifty yards 
up a twenty-four-inch sewer to clear a valve... 


@ VIBRATING 











forty feet below the surface. He doesn’t scare easily. TAMPERS 
He’s a crack frogman of Universal Divers. He’s 
a fully-experienced oxy-arc welder and cutter. @ PAN 
He’s also been an underwater stonemason. He can VIBRATORS 
carry out a submarine survey in nil visibility. 
He’s skilled in using explosives. @ BAR 
He’s one of a team of Universal divers and frogmen CROPPERS 
who can report anywhere in the British Isles at a | 
few hours’ notice. Next time you need a diver in @ ROTARY 
athurry — send for Universal. FLOATS 
@ LIFT & FORCE PUMPS @® INTERNAL 
UNIVERSAL DIVERS LTD 
VIBRATORS 
40 NORTH JOHN ST * LIVERPOOL 2 Also at 
Newcastle @ EXTERNAL 





= i VIBRATORS 












i HIRE WITH OPTION TO PURCHASE 


)-~ "== | ALLAM MACHINERY HIRE LTD. 
W SS | 132-135 SLOANE STREET, S.W.1 telephone: stoane 9976 (5 = 


S= | SCOTLAND : 39 Cavendish Street, Glasgow, 0.5 Talephone: South 0186 


PLANT HIRE 


Available For Long or Short Term Hire 


Cranes: 5 ton Coles and 22RB with 80ft. Jib 
and Fly Jib 
New “Smith 21” Crawler Crane with 
80ft. Jib and Fly Jib or Deep Digging 
Trencher Excavator. 
Rollers: 24 ton and 5 ton 
Bromag Vibrating Roller 
Bulldozers: Bristol 25, D4 with Scraper 
Digger: New Dinkum 60 with fore end loader 
and digging Buckets from 8” up to 54” 
Loaders: New Muir-Hill FD4 Loader with 
| cu. yd. Bucket 
Compressor: Consolidated 120 with 2 Tools, 
“500” with 6 Tools 
Pile Driver: Delmag D5 
Road Surfacer: Barber-Greene 
Pumps: 4” x 6” 
Pneumatic Concrete Placer 


B. E. CONLIN 


9la MARTON ROAD, BRIDLINGTON, YORKSHIRE 














Serving CONTRACTORS and 
MUNICIPAL AUTHORITIES 


IN THE 


NORTH-EAST 


Phone: BRIDLINGTON 2331 












, Yune 29 1961 THE CONTRACT JOURNAL SUPPLENSEIST 1611 


~ _—_ 





There’s something NEW and To suit your particular needs Benford Dumpers 
different about this BENFORD Dumper. are made in five sizes and with a variety of 


skips and attachments. 
It’s got a four-wheel drive and is 


one of a number tried, tested and job- 


proved for the last eight months on a , 
U.K. Motorway contract. Getting about / 
on this site has been described as the 
worst within memory. 

Designed by BENFORD for just 


such jobs and conditions as these, this 


new Dumper, Series TA, has a genuine For Progress in Design 
2-ton payload and is in production NOW! and Better Value! 


x oo 
DIESEL” DUMPERS SUR MASA CCM Pda ky TILTING DRUM MIXERS 





«as 


8.6111 
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12 TON RATCHET 
JACKS 
HEAD and TOE 
LIFT 


COMPLETE WITH 
HANDLES 


BRAND 
NEW 
£12 each 


15 TON JACKS 
£16 each 


L. W. VASS LIMITED | 
AMPTHILL, BEDFORD. Tel: AMPTHILL 3255-6 | 
| 

| 
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E 


% 10to 27 cu. ft. capacity to suit 
discharge from standard mixers. 


% Normal or Reverse Handle for 
Pouring. 


%* Proved four leg lifting chains. 


% Circular Crane and Rollover Skips 
also available. 


%& Send for fully detailed literature. 









limited 
31 Birmingham Street, OLDBURY, Birmingham 
Tel. : BROadwell 2675. Telegrams: Conquip, Oldbury 


Also branches at: Stoke-on-Trent, Stockport and London 








Double-Locking 
AIR HOSE COUPLINGS 


Lowest prices - highest quality! 
DESCRIPTION 
37E Tail Piece 


GASKET 


40E Male Thread 
41E Female Thread 





SOLE DISTRIBUTORS: 


BROWN « TAWSE 
PLANT LTD. | 


AMBROSE ST., MANCHESTER 12 
Telephone: EASt 2231 (5 lines) 


Please write for illustrated leaflet and quotations. 





40E 





SMT  SLIDE-OVER DOORS 
HAVE ALL THE ADVANTAGES... 


One-hand opening and closing . 
in all weathers... finger-light 
operation... pleasing appear- 
ance .. . maximum strength | 
and durability. These are | 
features ofthenew Alborough | 
Garage Doors. 


THE DOOR FOR S-M-O-O-T-H ACTION 


Unique all-steel lath construction, plus ball-bearing, slide-over action with 
counter-balancing weights, gives the Alborough ‘Slide-Over Door’ its amazing 
ease of operation at a hand's touch. There's a standard size to fit most garage 
door frames, so be sure you ask for ALBOROUGH ‘Slide-Over’ Garage Doors 


Send NOW for full information with list of prices ranging from £19. 10s. Od. 


A.B.C.D. (Raynes Park) LTD., 
34/35 Alpha Road, Surbiton, Surrey. Tel.: ELMbridge 6591/3 










T OF CO ‘CONTBAL 






OFFICE: 
293 BALLARDS LANE - FINCHLEY - N.12 
Phone: HiLiside 5068-9 

Plant Manager : Mr. E. G. H. Parnell 


CAMBRIDGE OFFICE : 





LORRY-MOUNTED 
CRANES 
up to SO tons 


* LIFTS UP TO 50 TONS 


CrOns “PLANT ‘ane / 
HIRE IN THE £ ONDON W ABE 


* ‘PHONE BATH 78158 OR 78450 


G. W. SPARROW AND SONS LIMITED 
LOWER BRISTOL ROAD - BATH . SOMERSET 


S CORRE ToT re eee st 
. 

















WARRINGTON 


Phone: WATERBEACH 57! ROYSTON OFFICE: Phone: ROYSTON 3007 Phene: PENKETH 2095 


CRAWLER 


CRANES 
up to 35 tons 






*% DISTANCE NO PROBLEM 
* JIBS TO 170 FEET 







{ 
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Controlled from the two focal points of London and 
Ulting, Essex, we are the Sole distributors of the 
JCB-4 in the following territory: London, Middlesex, 
Surrey, Essex, Hertfordshire, Bedfordshire, East Sussex, 
Kent, Cambridgeshire, Huntingdonshire, Suffolk, and 
Norfolk. The JCB-4 Digger stands out head and 
shoulders above all others for performance, rugged 
construction and utmost reliability. 


HEAD 


LONDON: Therapia Lane, 


ich 


NEW and SECOND-HAND BUILDERS’ 


Hire purchase isn’t difficult when you deal with 
Ernest 

Muir-Hill 1Scwt. Dumper, with Petter 12-h.p. Diesel 
Engine site ied vous tkennenets dave ananueece 
1959 Chaseside 700 Loading Shovel, overhauled 
aga £1,250 
Shawnee Scout Digger on Ferguson Tractor with Front 
re £425 
‘aoe JCB Loadali 65 Hydraulic Loading Shovel £750 
1955S Bray Duoloader, good order £550 
July, 1959, JCB Hydra-Digga/Loadall 65, in spotless 
condition .. £1, 
May, 1960, JCB Hydra- ‘Digga Counterweight, unused. 
nearest offer £1, 
1955 JCB Hydraulic Excavator, with Front wee 
1955 JCB Hydraulic Excavator Counterweight £550 
1958 Thwaites Nimbus 4-wheel Diesel Dumper ...£165 
1957 Thwaites Jumbo 4-wheel Diesel Dumper £145 
1956 Fordson Major Diesel Tractor and Cab, with 
Skyhi Hydraulic Front Shovel £450 
Winget 7/5 Diesel Engine Concrete Mixer £75 
Dozaloda Hydraulic Front Shovel for Fordson Maier 


6yd. Le Tourneau Scraper ......... ‘ £250 
6yd. Onions Empire Scraper £375 
S/H Dinkum Digger Attachments, complete from 

‘ ...£250 each 
County CDSO Hydraulic Angledozer ............£2,445 
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OFFICE: ULTING, MALDON, ESSEX. Tel: Hatfield Peverel 31! 


(NTL) 
Mitcham Road, Croydon 


Thornton Heath 4844 (day and night) 


1955 S/H Whitlock Dinkum_Digger, with 24in. Bucket, 
powered by New Type Ford Diesel Tractor, new 
remould 11 x 36 and good 16 x 19 pneumatics, cab, 
lighting and starting, Skyhi Hydraulic Front Shovel 
and Dozer Blade. Overhauled and warranted ...£850 
Fiat SSL Diesel Crawler, with Hydraulic Angledozer. 
Overhauled and warranted ..............0ssseeese £1,250 
1957 County Four Drive, with Hydraulic Dozer ...£750 
July, 1959, Bray BL430T 4-wheel-drive Hydraulic 
Loading Shovel, with Torque Converter ......£1,950 
Bray Hydraulic Loading Shovel, 34 cu. yd. Bechet 


aie 3 
Chaseside '2 cu. yd. Loading Shovel Diesel wt 
Howard Rotary Hoe Trencher, 4D Engine, Rotoped 
Tracks. SALE or HIRE £1,050 
Chaseside Cable-operated Crane, completely over- 
hauled sas . £220 
Oliver Logging Arch on tracks, with 4-ton lift ...£150 
Climax 2-Tool Compressor, Portable .............. £185 
1960 JCB 303 Hydraulic Loading Shovel ......£1,450 
1960 Arps MA Self-propelied Trench Digger £495 
1959 Shawnee Poole Model 7 Rear Dump . 
1958 Shawnee Poole Model 7 Rear Dump £1,500 
1957 S/H_Whitlock Dinkum Digger, with Dozaloda 
Hydraulic Front Shovel ...... .£850 
res S/H Leshemateoay Dinkum Digger, with Skyhi ont 


Shove ‘ . 
waiddads £2,540 


Track. Marshall Hydraulic Angiedozer 


and CONTRACTORS’ 
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JOHN DEERE 83! 
CRAWLER 


LOADER 


Output is out of all proportion to 
the size of this compact machine, 
due partly to a direction reverse 
that halves loading time, and 
partly toanextremely fast hydrau- 
lic action. Demonstrations gladly 
arranged. Trade distributors for 
S.W. London, Surrey, Essex, 
Suffolk and part of Sussex. 


and Sons Ltd 


eee oer ee a 





PLANT EX STOCK 


1957 Mobile Air Pumps 170 CFM Compressor, 
powered by Perkins P6 Diesel Engine, mounted o 
Morris Commercial Truck. Excellent condition ...£75' 
JCB-4 Hydraulic Excavator, with Front Loading 
SENGR:. . scnchandstndeiantdadtudcavetetudecesdeuses £2,780 
Pius whatever Buckets required. 

JCB-4 Excavator Buckets sizes 12in. to 48in. All 
ex stock. 

Blaw Knox 14/10S Cleanline Concrete Mixer, with 
Petter Diesel AVA2 Engine, Hydraulic Folding Weigher 
and Drag Loader Shovel, complete 29 
Blaw Knox 10/7S Cleanline Concrete Mixer, with 
Petter PH1 Diesel Engine, fitted with Hydraulic 
Folding Weigher and Drag Loader Shovel ...... 1, 
Blaw Knox 20-ton Supersilo, with 300ib. Weigher 


Thwaites Nimbus Diesel Dumper, 1Scwt., 
Thwaites Orion Diesel Dumper, one ton, delivered 


: s 
Powertruc/Hydrovane Compressor .............. £1,450 


Spares ex stock for JCB and other makes of hydraulic excava- 
tors. Petter engine spares and service exchange engines. 
Ford spares and service 4D engines, also County, Track- 
Marshall, John Deere, Shawnee Poole, Rotary Hoe Trencher 
and Caterpillar spares. Immediate Service. Stockists Blaw 
Knox Mixer spares. 


Distributors for THE JCB-4 HYDRAULIC EXCAVATOR AND JCB-4L LOADING SHOVEL * BRAY LOADING SHOVELS * SHAWNEE-POOLE REAR DUMPS 
TRACK MARSHALL BULLDOZERS * THWAITES DIESEL DUMPERS * COUNTY BULLDOZERS * FORDSON TRACTORS * DOE-MUREX WELDERS °* ROTARY HOB 


TRENCHERS ° 


PETTER ENGINES * TUNNY CRANES * 





JOHN DEERE CRAWLER SHOVELS AND BULLDOZERS 
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FOR SALE 

Caterpillar Gould Centrifugal Pumping Sets. 10,000, 12,000 
and 24,000 g.p.h. Skid-mounted. 

Air Conditioning Units extracting 18,000 B.Th.U’s per hour. 


Air Conditioning Plant. Three Compressors extracting total 
of 129,900 B.Th.U’s per hour. 


3 kVA, 5 kVA and 10 kVA _ Petrol-Electric Generators. 
110-220/1/50 and 60 cycles. Wisconsin petrol engines. 
Skid or Trailer-mounted. 


180 Gallon Water Tanker. Trailer-mounted. 
10/12 cwt. Trailers. Suitable for Land Rovers, etc. 


62.5 kVA Russell-Newbury Diesel-Electric Generating Sets, 
240-415/3/50. Skid-mounted. 


Lister Diesel Pumping Set. 1,000 g.p.h. Skid-mounted. 
Prices FOB or CIF quoted on enquiry to :— 
POWER UNITS & EQUIPMENT COMPANY 
PAVILION WORKS, MOOR LANE, STAINES, MIDDLESEX, ENGLAND 
Telephone: Staines 54821 


AGENT/CIVIL ENGINEER 


For basically road and sewer work 
to estate development. 
Permanent Position. 






















Apply: CHIEF ENGINEER 

E. J. WARNER & PARTNERS LTD 
Orchard House, Orchard Parade 
Potters Bar, Middlesex 


Telephone: Potters Bar (PR) 57121 





























KINGSLAND" 
BAR CROPPERS 


For Sale or Hire 
Model D40 13” capacity 


Shears: 1,” Rounds 
14” Squares 
24” x I’ or 3’ x 2” Flats 
2” x2’ x?” Angle 
Capacity based on 28 ton tensile strength 
Single or continuous mechanism 





Cutting speed: 40 Strokes per minute Light weight with exceptional strength . Simple operation 
. weighs: 109 ome. Infinite adjustment up to 2’ 9” wide. 
urchase Prices: 5 h.p. Electric motor £375. Petter AVA | Diesel engine £536 Arms 124” high . Top quality at the keenest price. 
Distributors and Stockists : Delivery Ex-Stock — Dagenham Depot, Essex 





The finest on the market today—and the keenest price in the field 


























NEAGRON (CONSTRUCTION) LTD. og AUDAXS from the actual manufacturers : 
Telephone: Abbey 5152 (5 lines). Sullivan 7626 (5 lines) S.W.1 CENTRAL, AVENUE, WEST MOLESEY, SURREY. Phone: Molesey 607! (8 lines) 
Y | Speciality: Washed and Graded Clinker Filter Media 
Largest Screening Plant In London, output 100,000 tons per annum R 


G. J]. PALMER & SONS A 


O Ferndale Works, Manorway, East Ham, E.6 


DEPOTS AND WHARVES: BARKING, POPLAR AND KINGSTON-ON-THAMES 
Established 1869 Ring Albert Dock 3464 (4 lines) 


D ASHES & BREEZE L 
FOR PLANT HIRE 


CONTACT 


BARKING 
DEVELOPMENT 


Co. LTD. 














PHONE: RIPPLEWAY 2408 (3 lines) & 1245 
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from GEORGE COHEN 


SONS AND COMPANY LIMITED 


WOOD LANE » LONDON =< Wee 
Telephone : Shepherds Bush 2070 


STANNINGLEY, Nr. LEEDS. Telephone: Pudsey 224! e KINGSBURY, Nr. TAMWORTH. 
Telephones: Ashfield 1191/2/3 and Hurley 281/2 ~ MANCHESTER. Telephone: Pendleton 4411/6 
NEWCASTLE. Telephone: Newcastle 2331/3 @ SHEFFIELD. Telephone: Sheffield 42033 @ GLASGOW. 
Telephone: Langside 6/31 3 SWANSEA. Telephone: Swansea 7174! * SOUTHAMPTON. 
Telephone: Southampton 26116/9 @ BELFAST. Telephone: Belfast 582/1/2 @ BATH. Telephone: Bath 5353. 








ann 
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Telephone: GRA 3401-3 


ARTHUR FOSTER ‘east um) LTD, 


| STEVENAGE ROAD, EAST HAM, E.6 






EVERYTHING FOR SIDINGS. | 
ae Rae eee) mee 
MAINTENANCE. 


RAILS.SLEEPERS AND | 
| 





| FOR HIRE—ERECTION 
| PLANT AND TACKLE TO 
LIFT UP 100 TONS 








R. 

Telegrams : “‘RAILS, WIDNES”. Telephone : WIDNES 2425 (Three lines) 

2 RTE SE TERE ERR REE RAE ORT SE ARENT! ES TS TT LT 
2 













+ awe ee ee ee rR, 












il 































SPECIALISTS | aes ae 
| D AX TRESTLES 
WAS yy 
Es DIVERS, 
BY FROGMEN 
\ f AND PLANT Size ‘ | Height Rising te 
HIRED IF ° te aw 
PREFERRED ' ve “yr 
2 ve ve 
Rates frem : ke ee ee setaek 
€7 7s. per day. Also available in special sizes to suit 
customers’ requirements. 
All Plant Fully Guaranteed to 
UNDERWATER CONSULTANTS meet our Specification. 
immediate and efficient teams avaliable anywhere in the world. The finest on the market today - 


and the keenest prices in the field 
For Diving Centracts, consult: 


MARTIN WELDING AND CUTTING CO. LTD. | | jissielt nts ote Memfocuren: Ecc, 
Tel: (day) Dartford 24139 DARTFORD, KENT. (night) Farningham 2452 SURREY Telephone : Molesey 6071 (8 lines) 












FLOOR SURFACING 
EQUIPMENT 


Available for 


; oo = 
eax 


Allam Power Float for screeding when laying. 
Grinding heads available for surfacing. 


We have available for HIRE the necessary portable 
tools and machines for surfacing and finishing wood, ° 


terrazzo or concrete floors. HIRE TERMS ON APPLICATION 





Crockatt Major for concrete or terrazzo floors. 


E.R. COLE LTD. 


Eee REE te 


Ee eee PLANT HIRERS & ELECTRIC TOOL DISTRIBUTORS 


Also at: ARCH 14, KINGSTON WHARF, SHOREHAM-BY-SEA, SUSSEX. Telephone: Shoreham 3947 





| For the North, Scotland and Ireland 
SERVICE ENG | NES (NEWCASTLE) LTD Great Lime Road, Newcastle-upon-Tyne, &~ 6654 
NORTHERN PLANT & MACHINERY €O icone park Finaony, teast10, ¢° 667145 

J. A.STEWART (PLANT) LTD sitnbank works, Townmilt Road, Glasgow E:1. ¢” Bridgeton 4441 

~ HARPER MOTOR CO LTD sottorn suncton, abertesn, «25367 


SALES ‘SERVICE SATISFACTIO 





ii a SUPPL EISEN THE CONTRACT JOURNAL June 29 1961 


Another sound job well done by centering 





So light, so easy to erect and dismantle, yet so 

strong, Hico Centering is doing a thorough job on many 
projects. Pre-cambering and infinite adjustment 
provide maximum unpropped length of beam with high 
weight carrying capacity. 

Hico Centering is available in a complete range for 
every type of construction, and includes the V380 heavy 
duty girders which are specially designed for 


primary sin ert applications. 






NOX Design... thinks ahead—stays ahead 


PES/18 Blaw Knor Limited, Thorn House, Upper St. Martin’s Lane, London W.C.2. Temple Bar 0381-6 
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Match your job with Miwa) gly 
BUILT BY BOYDELL 






The popular 14B 4} yd. Dumper for 
matchless performance over rough, tough 
hauls. A range of hydraulic or gravity 
bodies for all materials. Twin driving 
wheels, as an extra, for improved flotation. 
Write now for fully detailed information. 








eet enney 
tee 






Go The tremendously robust 18B 
6 yd. Dumper with power assis- 
ted steering and power brakes. 
Good flotation and rough ground 
performance with large body 
area for accurate spotting. 


@ The 10B 8 yd. Dumper of ad- 
vanced design with supreme 
driver comfort. Excellent visib- 
ility, ease of control and ready 
accessibility for maintenance, 
all contribute to higher output. 
Hydraulic or gravity bodies for 
every type of material. 


' E. BOYDELL & CO. LTD. EAGLE WoRKS, OLD TRAFFORD, MANCHESTER 16 


Telephone: TRAfford Park 1641 Telegrams: Muirhil Manchester 16 


a 
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from dozer to loader in a matter of moments 


= 
cg 
= 
—, 
| se 


\ 


BRISTOL PD44 Duplex 


‘ . 


aS 


BRISTOL TERRIER COMBINATION 


Digs 12 ft by 3ft. Full range of Excavating, 
Clay and Face Shovel Buckets. 
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C&A PLANT SERVICES LTD 
are exhibiting BRISTOL TRACTORS AND ALLIED EQUIPMENT on STAND L33 and 34 at 
THE BUILDING & PUBLIC WORKS EXHIBITION 
BELLE VUE, MANCHESTER 


JULY 5th — 15th 1961 


Soft Land 
3-way Trailer-Dumper 





BRISTOL 
DIESEL 
CRAWLER 

TRACTORS 


BRISTOL VERSATILITY + MOBILITY = 
CONSTANT EXMPLOYMAENT= 
ECONOMY 


H. A. SAUNDERS LIMITED 


INDUSTRIAL TRACTOR DIVISION 
836-842 HIGH ROAD, NORTH FINCHLEY, LONDON N.12 


TEL: HILLSIDE 8822 (15 LINES; Grams: Dutrax, London N.12 
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Fast,powerful, £ 
manoeuvrable, ..?.... 


Torque-converter drive. 


Planetary final drives. 
Under slung boom and hoist 
cylinders. 


40 degree bucket break-out at ground 


level. 

Powerful pry-out action. 
Longer wheelbase for greater 
stability. 


22 degree axle oscillation. 


4-wheel hydraulic power brakes. 
Power steering. 

Closed, pressure-controlled hydraulic 
reservoir. 

Double-acting hydraulic system. 


Bi/0 PAYLOADER 


BUCKET CAPACITY 


a SAWILLE 


A Company of the LUMLEY-SAVILLE Organisation. 





STRATFORD-ON-AVON LONDON CARDIFF 
Telephone: 4242 (15 lines) Tel: ASHFORD ( Middx.) 4191 (10 lines) Tel: CARDIFF 33572/3 
Telex. Birmingham 31633 Telex. London 24117 Telex. Cardiff 49250 
SALISBURY BELFAST EXETER 
Telephone: 6916 Tel : DUNMURRY 2511 (4 lines) Tel: STOKE-CANON 363 


ERE: Sole Distributors for INTERNATIONAL HARVESTER, J. H. SAVILLE & CO. LTD. Tel: DUBLIN 373606 (5 lines) Pa 











ik 
ROAD 
FORMS 









STANDARD TYPE 
For light work where road- 
making machines not used. 










TRACK TYPE 
Serves also as track for light 
road-making machinery. 


* Completely | 
com prehensive 
range (of types 
and ‘sizes 

















Dual-Purpose 
TRACK TYPE 
Can be used for two 
different road thicknesses. 








* Top quality 
manufacture 
ensuring extra 
long life 












RAIL TYPE 


Provides for the housing of 
a flat-bottom rail, as shown 


* Right prices 


—that’s why 
so many 
contractors 
use 


| 
acRow 









Super-Highway 
RAIL TYPE 
Ideal for main trunk roads 
and airplane runways. 











Cross Section 
through Marginal 
Haunch Form 






MARGINAL HAUNCH FORM 


used in construction of the 
London — Yorkshire Motorway 
Civil Engineering Contractors: 
John Laing and Son Limited 
Consulting Engineers: 
Sir Owen Williams and Partners 












a .: Ts 
2. a ra a : ; ss 
- ns . 


Ee 3 a / 
Acrow (Engineers) Ltd., South Wharf, London, W.2. Tel: AMBassador 3456 (20 lines) 


Belfast Area: Phone 665282; Birmingham Area: Phone Walsall 26085; Bristol Area: Phone Bristol 655244; E. Counties Area: Phone Saffron Walden 2552 
Glasgow Area: Phone Bridgeton 1041; Leeds Area: Phone Leeds 76514; Liverpool Area: Phone Aintree 7335; Manchester Area: Phone Stockport 7501/2 
Newcastle Area: Phone Newcastle 86-9493; Southampton Area: Phone Locks Heath 3021; S$. Wales Area: Phone Penarth 57388 








| 


Now ...the finest 


3 cubic yard excavator 


in the world 


NCK-RAPIER 1205, now built in Britain, first 
passed its acceptance trials in America early in 
1957, and since that time has gained an enviable 
reputation as the finest 3 cubic yard excavator in 
the world. 

When you buy this fine machine you buy 
massive strength and reliability . . . you buy in- 
creased safety and reduced operator fatigue. And 
you buy it all at a very, very competitive price. 





Please write for full technical specifications and any 
further information to: 


NCK-RAPIER Limited 


32 Victoria Street, London S.W.1 
TELEPHONE: ABBEY 6738 Q CABLES: EXCASALES LONDON 


A Newton Chambers Company 


Faceshovel 3 cu. yds. 


24/3 cu. yds. 
34 cu. yds. 
62 tons 


Strippershovel 
Dragline 
Crane 


Booms up to 150 ft. 


No other 
comparable size machine 
can equal these features 


* Diesel torque convertor drive— 
with all the mobility diesel drive 
gives. 


* Automatic air-release traction 
brakes. 


* Positive mechanical power 
assisted main drum clutches. 


* Self-cleaning crawler unit. 


* Heavy duty rock 
attachment. 


shovel 


* Boom-foot shock absorbers. 


* Direct-drive digging power. 


1205 ‘casebook’ 


A 1205 shovel on quarry work is produc- 
ing 3,000 to 3,500 cu. yds. per 8 hr. day, 
6 days a week. Another produces 3,000 yds. 
of crushing material in an 8 hr. day, then 
operates a further two hours as a stripper, 
removing sufficient overburden to make 
a total output of 4,000 cu. yds. a day. 

Two 1205 draglines (80 ft. booms, 
34 cu. yd. buckets) worked continuously 
on the St. Lawrence Seaway Project on a 
24 hr. schedule. The only stops were for 
routine maintenance and minor adjust- 
ments. 
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Roap Mac 


BATCHING 
oo PLANTS 



















ROADMAC OFFER A WIDE VARIETY OF 
BATCHING PLANTS 


UNIT CONSTRUCTION PERMITS THE 
SIMPLEST, CHEAPEST AND QUICKEST 
ERECTION 


ABSOLUTE QUALITY CONTROL BY ONE MAN 


PLANTS AVAILABLE TO MEET VIRTUALLY 
EVERY REQUIREMENT 






“ , “Sw 
~ he ee ome nN 
i . A ES 


hE 


Mase 
The RoadMac ‘ Newhaven’ Dry Batcher, having a 90 cu. yd. 
aggregate storage hopper and an 80 ton silo. This is one of 
several plants supplied to the Sussex Ready-Mix Concrete 
Co. Ltd. 











For further details about RoadMac Batching Plants fill in this coupon 
and dispatch it to 


ROAD MACHINES (DRAYTON) LTD., WEST DRAYTON, MIDDLESEX 
Telephone: WEST DRAYTON 3721/6 


ROAD MACHINES (orarTon) LID, 


WEST DRAYTON, MIDDLESEX 


PWOING .cccccscocccccresesecccencesostevcseccnssecsoecnsees . 


Telephone: WEST DRAYTON 3721/6 Address enenenensenensceceenens 


Telegrams: “*“ ROADMACH ” WEST DRAYTON 






County 


June 29 1961 


NOTICE.—Orders for advertising are accepted on 
the understanding that the Editor may make any 
alterations in an_ advertisement to ensure its 
conformity with the style and standards of The 
Contract Journal." The Proprietors reserve the 
right to suspend, cancel or forsee on. pevertisement 

ating any reason. o undertaking is given 
without st : will be published 


that an advertisement _ on any 
specifed date. Communications which are not actual 
replies to the advertisement will not be forwarded. The 


Proprietors reserve the right to open communications 
and to withhold those not in accordance with this rule. 


OR SALE, 12 SECTIONAL WOODEN BUILDINGS, 
F sizes 78ft. x 21ft., 8ft. to eaves, 12ft. to ridge, 
4in. x 2in, planed framework, shiplap boarded sides, 
timber and_ felted roofs, in excellent condition. Other 
sizes from 30ft. x 18ft. to 100ft. x 18ft., 9Oft. x 21ft., 
102ft. x 21ft., 150ft. x 29ft. Dismantied and delivered 
to sites Viewed at any time, including Sundays 
Apply: 7 Queen Street, Hightown, Hednesford, near 
Cannock, Stafts. Telephone: Hednesford 220. 

EVANS AND SONS, LTD., have in_ stock 
200 tons PIERCED STEEL PLANKING 
500 tons R.S.J.s, ANGLES, PLATES, etc 
500 tons NEW and S/H CORRUGATED SHEETS. 


100 Rolls SOMMERFELD TRACK. 


Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 
‘ ANTED, Sommerfeld TRACK PIERCED STEEL 
PLANKING, Steel and Alloy SCAFFOLDING, 
FITTINGS, SCAFFOLD BOARDS. Large and small 
quantities permanently required. Attractive prices, good 
payments, rapid decisions.—E. H. CHURCH AND CO. 
(EDMONTON), LTD., 68/70 Penge Road, S.E.25. 
Tel.: S¥YDenham 3131. 
UGGESTED BUNGALOW (PAIR) SELECTION: 
514ft. SCAFFOLD TUBE, 32 DOUBLE COUPLERS 


62 PUTLCG CLIPS, 10 JGINT PINS, 28 BASE PLATES, 
62 Sft. PUTLOGS Lump sum £70 
PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatheld Road, London, S.W.11. BATtersea 9213 
shiplap boarded sides, 


ECTIONAL WOODEN HUTS, 

timber and felted roofs, sizes 60ft. x_ 18ft., 
£175 delivered. Also smaller and larger sizes. Suitable 
for any purpose Viewed at any time, including 
Sundays. — 7 Queen Street, Hightown, Hednesford, 
near Cannock, Staffs. Telephone: Hednesford 220. 


ARPAULINS for SALE8 and HIRE. 
T EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, S.E.8 


Telephone: Tideway 2661/2. 


—__ “NISSEN 


TYPE 


BUILDINGS 









16ft., 24ft. and 3O0ft. span, any length. 
Tlie Also ‘ROMNEY’ 
hil —_ 
—— 


1) Jy \ Rw ees, BUILDINGS 
y rt hi, Runtime 96’ x 35’ 
all tty WY AY 


large TIMBER BUILDINGS ex stock. 
NAYLORS (eustom LTD.7°9, “giverharriee 


Bilston 41689, 42448 


= 


‘Phone: 


SPECIAL OFFER OF LARGE SIZE TUBE 


10in. Tube in lengths up to 40ft. 
12in. Tube in lengths up to 40ft. 
14in. Tube in lengths up to 20ft. 
15in. Tube in lengths up te 20ft. 
lin. Tube in lengths up te 40ft. 
18in. Tube in lengths up to 25ft. 
20in. Tube in lengths up to 20ft. 


All of these sizes can be supplied plain ends er flanged. 
Also in stock a quantity of 24in. Tube, flanged in 
lengths of approximately 24ft. 

Large stocks of smaller size Tube always available. 


MIDLAND IRON & HARDWARE 


CO. (Cradley Heath), LTD., 


CRADLEY HEATH, STAFFS 


Telegrams: Telephone: 
Pipes, Cradley Heath Cradley Heath 66364-5-6 


NEW TARPAULINS 


EXACT SIZES ONLY 


before green wax proofing: 12ft. x 
each 82/6, 15Sft. x 12ft. each 132/6, 
x V2tt. each 1592/6, 21ft. x 15ft. each 
160z. before green chemical proofing: 
-_x Qft. each Q97/-, 1Sft. x 12ft. each 
149/6, 18ft. x 12ft. each 168/6, 21ft. x 15ft. 
each 237/6. 
COTTON DUCK, 14o0z. 














JUTE, 1602. 
Ott. 
18ft. 


before green chemical 
proofing: 12ft. x 9ft. each 104/3, 15ft. x 
12ft. each 162/6, 18ft. x 12ft., each 186/6, 
21ft. x 15ft. each 258/6. 


BRAND NEW SHEETS, carriage pald England and 


Wales. Fitted long ropes, 
strengthening patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 


BUSH ROAD, DEPTFORD, LONDON, S.E.8. BER. 3275-1435 


brass eyelets and 





FENCIN 








THE CONTRACT JOURNAL 


OR SALE. 
NISSEN HUTS. —36ft. x 16ft., from £60; 
36ft. x 24ft., from £70; 36ft. x 30ft., from £90. 

ROMNEY ALL-STEEL BUILDINGS. — 96ft. x 35ft., 
from £350. 

BLISTER HANGARS. —91ft. x 84ft., £900, new 
galvanised sheets, with ends; 91ft. x 45ft., £200, 
frame only; 84ft. x 45ft., £450, asbestos-clad. 

TIMBER BUILDINGS, as_standing.—100ft. x 28ft., 
with timber floor, £400; 6Oft. x 28ft., with 
timber floor, £300; 100ft. x 18ft. Gin., with 


timber floor, £200: 84ft. x 20ft., dismantled, £250. 


F. JAMES AND SONS, Newport Pagnell 18 and 19. 
SCAFFOLDING, etc.. FOR SALE from STOCK: 
EXCELLENT CONDITION; 


SCAFFOLD FITTINGS 
or serviced, 
makes available. Putlog 


—FULLY RECONDITIONED, 
second-hand condition—all 
Couplers from 2/6. Double Couplers from 3/-. 
Used Steel and Alloy SCAFFOLDING TUBE and 
PUTLOGS in good condition. Reconditioned SHORING 


eee and TRENCH STRUTS.—SOULSBY AND CO., 


or selected 


Deans Lane, Edgware, Middlesex. Telephone: 
MILI Hill 4644 (or 1855) and NORth 4112. 
ANTED, unlimited quantities of. 
SCAFFOLD TUBE (Steel and Alloy). 
SCAFFOLD FITTINGS (al! makes) 


Prompt inspection at your convenience. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3. 
ADVance 5691 (3 lines). 


ARAGE DOORS made to your individual require- 
ments. Also CASEMENT WINDOWS, FRONT 
GATES, etc. Delivery anywhere.—Send for illustrated 
Joinery list: UNIVERSAL SUPPLIES (BELVEDERE), 
LTD., Crabtree Manorway, Belvedere, Kent. Tel.: 
Erith 32948. 


Steet SECTIONS and PLATE, etc. Cut to your 


Telephone: 


specification. New and_ second-hand material 
available——-TEMPLE MILLS (STEEL), LTD., Temple 
Mills Lane, Stratford, €.15. Maryland 2660/7734. 
ARSSEN PILING in 1GB, 2 and 2B Section, 
1Sft. to 30ft. lengths, for HIRE.—MABEY HIRE 
co., LTO. S4 Victoria Street, London, S.W.1. 
Tel.: VIC. 8025S and Manchester-Broughton 3959. 


TEEL FENCING STAKES, CHAIN LINK, etc. 
E. STEPHENS AND SON, LTD., Bath Street, E.C.1. 


Tel.: CLE. 1731. 
ANTED TO BUY, PIERCED STEEL PLANKING. 
METAL UNION (PLANT), LTD., 75 Victoria 
Street, London, S.W.1. Telephone: ViCtoria 4868/9. 


VL.7T oO] 


PAINT TRANSFERS 
PERMANENT - FADELESS - EASY FIXING 


for 


CONTRACTORS’ PLANT - 





TRANSPORT VEHICLES 





4 VERNON PLACE, LONDON, W.C.! 
Phone: HOLBORN 4695 
Grams GAYSYNS, WESTCENT, LONDON 





PILE DRIVING - DIVING 


Piling Work carried out afloat and on 
shore in London and Home Counties. 


Crane Barges and Heavy Lifting 
Equipment for hire. 


Diving carried out with expert divers 
using modern equipment. 


Underwater Cutting and Welding 
Work a speciality. 


PILING AND PLANT HIRE 
CO. (KENT) LTD. 


Abbeydale Road, Wembley, Middlesex 
Perivale 4471/73 


FOR SALE 


Unused I” bore Steel Scaffolding, 
12’ lengths 13/- each. 


6’ lengths 6/6d. each. 
Scaffolding Clips 1/-. 


L. W. VASS LIMITED 


AMPTHILL - BEDFORD 
Telephone; AMPthill 3255/6 





& CO. LTD. 
LONG DITTON, SURREY 


SUPPLIED AND ERECTED IN ANY DISTRICT 





SUPPLEMENT 
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W. A. SKINNER 


Phone: EMBERBROOK 1960-1961 


| 





AST - IRON SPIGOT and SOCKET PIPING, 
mostly new, standard lengths, immediate delivery. 
16in. bore, 100ft Yin. bore, 200ft. 
1Sin. bore, 100ft. Bin. bore, 500ft. (Screwed Gland). 
12in. bore SOOft. 6in. bore, SOOft. 
10in. bore, 100ft. 
CAST-IRON FLANGED, mostly new: 
1Sin. bore, 11 x 12ft. lengths. 
10in. bore, 300 x 12ft. lengths, Stanton. 
8in. bore, 200ft. in 4/9ft. lengtns 
Sin. bore, SOOft. in 6/9ft. lengths. 
4in. bore, SOOft., chiefly 9ft. 
Also large selection BENDS, SLUICE 
Full details on request. 
FRED WATKINS (ENGINEERING), 
Coletova Glos 


Conaucaten SHEETS WANTED. Any quantities. 


Top prices paid for ANDERSON SHEETS and 
AMMUNITION SHEETS. 


Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, €.3. 
Telephone: ADVance $691 (3 lines). 


KIPS (Circular Tipping and Rollover Concrete 
Pouring). also all_types of Non-Mechanical Equip- 
ment. including SPLITHEADS, TRENCH SHEETS and 
STRUTS, TRESTLES, etc. For SALE and _ HIRE. 
PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatfield Road, London, $.W.11. BATtersea 9213 


C WANTED, Steel and 
and all types of 


VALVES 
LTD., 





GcAcrosoies. — Urgently 
Alloy SCAFFOLD TUBE 
SCAFFOLD COUPLERS. Inquiries for Non-mechanical 
Buliders’ Plant weicomed.—cContact: SCAFFOLDING 
SERVICES, 69 Upton Lane, Forest Gate, London, &.7. 








«: Gra. 2002. 
© EVANS AND SONS, LTD., offer for SALE: 
* SLEEPERS, for roadways, re-laying, silage; 
also CROSSING TIMBERS. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone. ADVance 5691 (3 lines). 





OR SALE: 6,000 

Guaranteed Grade 5. Suitable for silage, road- 
ways, buildings, bridges, machinery, etc. — Write, 
“phone or call: JOHN HILROY AND CO., 290 Shirley 
Road, Southampton. Telephone 76230. 


ONE HEAD DRIVE NAILS, 2!2in. long x 51in., 
75/- per 20-gross case, 110/- per 32-gross case. 
SCOTT, 68 Attleborough Road, Nuneaton. ad 


(COMMIssion “PAID to any persons knowing the 
whereabouts of GRANITE SETTS, BROKEN 
PAVING, we buy—you earn.—FOO 8868. 


RAILWAY SLEEPERS. 


etc. If 





SITE HUTS 


Prompt despatch 
Keen prices 
High quality 

Phone:— 
WIMbledon 7622 eo 
PODMORE WORKS Ltd., 
769-773 GARRATT LANE, LONDON, S.W.17 













500 tons STEEL 


Sound S/H R.S.J. and ANGLES, etc. 
New stock rusty M.S.R. 
Immediate delivery from stock 


A. F. SIMPSON, LTD., 


68/70 Penge Road, London, S.E.25. 
SYDenham 3131/5 


Telephone: 





INTERWOVEN FENCING 
CHESTNUT FENCING 
FENCE POSTS 


WINDER & CO, svocerseover» [[D). 


63 Avonmore Avenue 
ALL 1522 LIVERPOOL I8 


SCAFFOLDING & PLANT 


From stock, reconditioned and new. We 
can offer a continual supply and service of: 
SCAFFOLD TUBE (Steel and Alloy) 
PUTLOGS (Steel and Alloy) 
FITTINGS - “H” FRAMES 
BOARDS - PROPS - STRUTS 
TRESTLES AND SPLITHEADS 
FLOOR CENTRES 





COLUMN AND BEAM CLAMPS 
ROAD FORMS 


For detailed list of above and 
all other items of stock contact: 


Cc. EVANS & SONS LIMITED 

BURNSIDE WHARF, BURNSIDE 

STREET, BOW, LONDON, £.3 
Telephone: ADVance 569! (3 lines) 
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OR SALE. | F oR SALE. EW &ritish manufactured ROUNDS tor SALE 
Five Sets of 3 24in. x 7'zin. x OS5lb./ft. x SSft. | 500 tons re-layable 7Sib. per yard F.B. RAILS, 16 tons, S-gauge, 15ft. 
WAYBEAMS | in 36ft. lengths, with fishplates and fishbolts, etc., Six tons, ‘ain. dia., 16ft. 
12 Sets of 3 24in. x 7'zin. x 95Ib./ft. x 45ft. | to suit | 10 tons, Sgin. dia., 16/18ft. 
WAYBEAMS. | 20 CROSSINGS in re-layable 75ib. per yd. F.B. Ras. 10 tons 7isin. dia., 15ft. 
7 Sets of 3 24in. x 7'zin. x 95ib./ft. x SOft. | with all necessary fittings. 20 tons '2in. dia., 15/18ft. 
WAYBEAMS ; : 160 tons of re-layable 95Ib. per yd. B.H. RAILS, in Second-hand Rounds: 
Details from: CUBITTS FITZPATRICK SHAND, 60ft. lengths, with fishplates to suit. 30 tons mixed diameters and lengths 
Doncaster By-pass Contract, Warmsworth, Doncaster. | 2.000 re-layable CHAIRED SLEEPERS, suitable for TEMPLE MILLS (STEEL), LTD., 
Telephone: Doncaster 53293. | 95lb. per yd. B.H. rail. Temple Mills Lane, Stratford, £.15 
ALVANISED CORRUGATED CURVED SHEETS, | EDWARD ASH, LID., sateen es eee eee eee 
tt 6in. tong x att. 2in. wide, 24-gauge, new, | Kent Whart, Creekside, Deptford, Lonuon, S.E.8. ANTED, PROPS — STRUTS — BEAM CLAMPS 
ex overnment. uitable for Romney buildings and pone i Offer your surplus non-mechanical plant to us 
barn roofs. Price 14/- each. Also INSULATION | ASROW LONG FORMS.— Large quantities available, = we wit collect 
BOARDS, 6ft. x 2ft. x ‘zin. thick, brand new, | Also Acrow ADJUSTABLE WALL CLAMPS FLOOR Contact: C. EVANS AND SONS, LTD. 
ex Government. Price 3/6 each.-W. W. LEESE | BANELS and WALL FORMS. ——For further details Surnside Street, Bow. London, E.3 
(HALIFAX), LTD., Leeds Road, Halifax. Tel. 68127. contact: C. EVANS AND SONS, LTD., Burnside Street. Telephone: ADVance 5691 (3 lines) 
- sennearee SHEETS.—800 sheets sft. x | Bow, London, E.3. Tel.: ADVance 5691-3. REASE GUNS, heavy duty, 70 per cent. off list 
/Sin. x -gauge galvanised primes; 900 sheets ° i j price, Tecalemit, 29'20z. flexible tube, hexagon 
6ft. x 8/3in. x 26-gauge galvanised primes. Also ee ee oe tee ee ee. —e head, hand lever operated, brand-new condition, 60/- 
= : - c each, six at 5S/-, 20 at 48/-, Hydraulic head, 10 


quantities of other sizes in stock.—For further details, | 
: ; | Gin. to 14in. x 12in., and Deals 7in. x 2'2in., Zin. x 
contact: C. EVANS AND SONS, LTD., Burnside Street. | 3in., 9in. x 3in., Sin. x 4in.. suitable for shoring, etc. extra 


Bow, London, E.3. Tel.: ADVance 5691-3. 


ee KENNETH SHEPLEY, 73 Boodle Street, Ashton-under- es eh, ae, See 





ECOND- HAND SECTIONAL TIMBER BUILDINGS Lyne 3 . ‘ VAN F i 
24ft. x 12ft., £102; 30ft. x 1Sft., £138; 40ft. x | eee "aaa yy RS = ANGLES. ‘Tiaueb at -3 
18ft., £192; GOft. x 2Oft., £302. Floors extra. | FLOR SALE, Qin. to 12in. RAIL-CARRYING Contact: C. EVANS AND SONS, LTD. 
Delivery included 100 miles. Also. similar new | ROADFORMS, MILITARY TRESTLING, RAIL Burnside Street, Bow, London, E.3.— 
Buildings. Lists—-UNIVERSAL SUPPLIES, Crabtree | SLEEPERS, TIMBER BAULKS, 3in. SPUN-IRON Telephone: ADVance 5691 (3 lines) 
Manorway, Belvedere, Kent. Tel.: Erith 32948. | PIPING TEEL WALL CLIPS, leath lined bi 
ma eee PLANT AND BUILDING EQUIPMENT, LTD., n leather lined, suitable | for 
» SHECGBIMORDS RGADEGENs cok BM"aR, | 1 éhatels Mose, London, wah. Baeaes Bits, Sisal uate garden gay i Se, aby 
and 12in. Standard; 1,500 Si2in., 6in., 8in. and "12in. X GOVERNMENT MILLS 90° SCAFFOLD CLIPS, 68 Attleborough Road, Nuneaton f ; 
Heavy Duty. Complete with new pins. First-class | delivered free in quantity within 100 miles: ; 
Contact: Burnside Street, Bow, London. E.3. | 100 at 2/6 each; SOO at 1/6 each; 1,000 at 1/3 each; ET GRAVEL PITS can now be filled. No pollution 
Telephone: ADVance 5691 (3 lines). 5,000 at 1/- each.—J. T. LEAVESLEY, LTD., Alrewas, Guarantee’ Sven on house refuse or factory 
— anes ° e ° / te. sll water purifie 
ERBYSHIRE LIMESTONE. ali orades. dry | Burton-on-Trent, Staffordshire. Tel.: Alrewas 354/S/6. was h al.” 
or tarred up to 200 tons per day, or graded OR SALE, R.S.J.s, 18ft. x 10in. x 412in., 60 tons Se eee. een bees 
smaller sizes available, delivered to site. available, cleats one flange, other flange clean. AILWAY SLEEPERS, CROSSING TIMBERS, all 
GEORGE DAVIS (HAULAGE), LTD., |} £19 per ton London area. — Write Box M.4360, lengths. FENCING POSTS and RAILS.—Send for 
2 Bosworth Road, Nottingham Telephone 84819 The Contract Journal.” catltt —— sit noneren eer Eldon Chambers, 
rh . eeler ate, ottingham elephone 
ANTED, Braithwaite SECTIONAL TANKS or | ANTED: CORRUGATED STEEL SHEETS, 
LOOSE PLATES. 4ft square, Sisin to Second-hand Any area. Sites cleared. Prompt ‘OR re See TO te ass Lae Lola 
5 ml | payment.—J)J. DUFFY, Bank Street, Clayton, Mar x 6in.. in. xX SIn., all a o vere 
a WATRINS CENGIMEERIOS), LTD.. |} cnester, 11 Telephone: East 3361. oes _— LTD., Mitella Street, Burniey. 
snare elephone 3365. 
(loRRuGaTED STEEL SHEETING PURCHASED as | PRUSCOTT FENCING, LTD., DORKING, a D BRICK d CONCRETE 
erected or any type of BUILDINGS or HANGARS. SURREY. Telephone 3416. a OT a BARE 
Prompt stripping any area.—J. DUFFY, Bank Street. All! classes of FENCING supplied and erected | HARDCORE, any quantity. —— ER 
Clayton, Manchester, 11. Telephone: East 3361. | Specialists in Chain Link. Estimates tree (PECKHAM). LTD., New Cross 3337 
















WE PAY PROMPT CASH. “FOR ALI TYPES 


SITE HUTS CORRUGATED SHEETS 


Ex stock at the right price/ 
MIDDLESEX PREFABRICATED BUILDINGS LTD — NISSEN HUT RIBS 
COLLECT ANY AREA 


GREEN LANE - HOUNSLOW - MIDDLESEX 
BUNTING, MANSFIELD ROAD, ASTON, 


H 6) iT y | 2 Bb A -7 Phone: Aston Common 259. Nr. SHEFFIELD | 
2 _——$—$<$—$—————— 


CONTRACTORS’ AND BUILDERS’ 


mw |6EL TOOLS 


JOHN MACNAMARA } (2! 
BLUE TIP 


eusn aan ans ae wail 
SCAFFOLD 
BOARDS 








TARPAULINS 


NEW, GREEN ROTPROOFED, SEAMS DOUBLE- 
SEWN WITH BEST LINEN THREAD; REINFORCED 
BRASS EYELETS; SPLICED ROPES 


Weight before proofing 













(160z.) (180z.) (150z.) " 

Size approx. JUTE FLAX COT. DUCK are the a 4 
12ft. x 9ft. £3 86 £4 96 £4190 nu ee ree 
15ft.x 9ft. £4 66 £5120 £6 39 : 
15ft. x 12ft £5146 £7 96 £8 SO best 
1Btt. x TSI. feize <ii'so iz 76 d hetnated 
18ft. x . - 
gon ris  4914g clztig Ets 188 oe ee 

t. x Rp 
ZOft. x 21ft. £19186 £25176 £28176 that money BU j LD | NGS 

EX-GOVERNMENT, RECONDITIONED 

tou Bt RIBS UB Naa EB IBS can 

> Ses Soe FACTORY BUILDINGS 
14ft. x 10ft. .. £3100 20ft. x 15ft. £7100 F 
1Sft. x 12ft. £4150 20ft. x 18ft. £9 00 WORKSHOPS, PLANT STORES, 
20ft. x 10ft. £5100 24 ft. x 18ft. £11 00 bu ETC ETC. 

SPECIAL BARGAIN OFFER ae 

NEW (EX-GOVERNMENT) LIMITED QUANTITY Y ie se ae or welding 






30ft. x 20ft. £20186 30ft. x 30ft. £29176 
EX-RAILWAY TARPAULINS IN STOCK. 


All sheets are eyeletted and roped. 
Immediate delivery. — Carriage paid. 
Money refunded if not Satisfied. 


MORELAND TRADING CO. LTD. (CJ) 


25 St. Pancras Way, London, N.W.1. 
Telephone; EUSton 5210 and 2383 


STEEL REINFORGEMENT 


ALL DIAMETERS 
WE OFFER A 
COMPLETE SERVICE OF 
DESIGN SUPPLY CUT BEND 
LABEL DELIVER AND FIX 


Let us have your specification for all or any part of 
these services and we will quote you our competi- 
tive prices delivered works or site. 


Permanent or temporary 
High recovery value 


30ft. to 100ft. clear span; lengths 
in any multiple of 12f 6in 
Write for leaflet K./04 
THE LILLESHALL COMPANY LTO 


ST. GEORGES OAKENGATES ~ SALO® 
Oxskengetes 120 





W.C. YOUNGMAN LIMITED, 
Contractors’ Plant Division, 
Wandsworth Road, London, S.W.8. 
Telephone MACaulay 2233. 

























Write or Phone your requirements 


WELBECK 


(STEEL STOCKHOLDERS) LTD. 


STEEL WHARF, RIVER RD., BARKING, ESSEX 
Telephone: RiPpleway 5751-4 


Telegraphic address: Sceelwarf, Barking, Telex 
Telex: 21194 
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AILWAY SLEEPERS, sound second-hand, cart road 
quality: 1-49 at 12/3 each; 50-99 at 11/9 each; 
100 and over, 11/3 each. 

TARPAULINS, second-hand, overhauled, 
and eyelets, 18ft. x 12ft., £6 each; 
£6 15s. each. 

Immediate delivery from stock. 
A. FP. IMPS » LYD, 


with 
18ft. 


ropes 
x 15ft., 


68/70 Penge Rd., London, S.E.25. SYDenham 3131/5. 


EVANS AND SONS, LTD., offer tor SALE: 
C. RECONDITIONED SCAFFOLD TUBE (Steel and 
Alloy). Also _ over $0,000 FITTINGS in_ stock, 
including S.G.B., Mills, Norstel, Burton, Big Ben, 
Boulton, etc. For full detailed lisi and expert advice, 
Contact: Burnside Street, Bow, London, E.3 

Telephone: ADVance 5691 (3 lines). 


por SALE AND HIRE, FLOOR CENTRES, PROPS. 
ROADFORMS, COLUMN CLAMPS, SCAFFOLDING 
and FITTINGS, etc 

PLANT AND BUILDING EQUIPMENT, 
1 Chatfheld Road, London, S.W.11 


LEEPERS suitable for temporary roads. 
S CROSSING TIMBERS from 9ft. to 15ft., size 
12in. x 6in. and 14in. x 7in.—KENNETH SHEPLEY, 
73 Boodle Street, Ashton-under-Lyne, Lancs Tel. 
ASHton 3338. 


EVANS AND SONS, LTD., offer for SALE/HIRE: 
« ACROW PROPS——-STRUTS—FLOOR CENTRES. 
Large quantities in stock. First-class reconditioned 


LTD., 
BATtersea 9213 


order. For information and list. 
Contact: Burnside Street, Bow, London, €.3 
Telephone: ADVance 5691 (3 lines). 


OR SALE, unused SEAMLESS LINEPIPE—20,000ft. 


12in.. 5,000ft. 16in. o.d Delivery ex stock. 
Apply: GEORGE COHEN SONS AND CO., LTD., 
Stanningley. Telephone: Pudsey 2241— Extn. 210. 


EW ROADFORM PINS for SALE, 5,000 2ft. x 
lin. dia. at 2s. 6d. each; 6,000 2ft. x "gin. dia. 
at 2s. each.—TEMPLE MILLS (STEEL), LTD., Temple 
Mills Lane, Stratford, £.15. Maryland 2660/7734. 














FABRICATED STEELWORK. 
TUBULAR BARRIERS, ETC. 


KEENEST PRICES 


Send details of your requirements to 


PEERLESS FENCE & PRODUCTS LTD. 
HAREFIELD, MIDDX. 





NEW SITE HUTS 


Size Shiplapped F/Edge 
Bit. x 6ft £38 20 £34 13 0 
1O0ft. x Sft £51 10 0 £47 S00 
12ft. x Bft. £57 10 0 £51 90 


Includina Floors 
Carriage paid 25 miles. 
H. C. HILL. LTD., 
68/70 Penge Road, London, S.E.25. 
Telephone: SYDenham 3131/5. 








BLANKETS FOR SALE 


NEW—Ex Army All Wool 
Weight 4+ Ibs Size 60” x 80” 
14/- each 


Quantities over 20 Carriage paid 


EASTCO TRADING COMPANY 


31 FASHION STREET, LONDON. E.! 
BISHOPSGATE 1476/3485 











IHE CONTRACT JOURNAL 


OR SALE. 
NISSEN HUTS — 36ft. x 16ft., from £60; 
36ft. x 24ft., from £70; 36ft. x 30ft., from £90. 


ROMNEY ALL-STEEL BUILDINGS — 96ft. x 35ft., 
from £350. 

BLISTER HANGARS, with Asbestos Sheets—84ft. x 
4Sft.; O1ft. x 45ft. 

TIMBER BUILDINGS, as standing—100ft. x 28ft.. 
with Timber Floor, £400; 6Oft. x 28ft., with 
Timber Floor, £300; 100ft. x 18ft. Gin, with 
ine’ Floor, £200; 84ft. x 20ft., dismantled, 

F. JAMES AND SONS, 
Newport Pagnell 18 and 19. 
¢ EVANS AND SONS, LTD., ofter tor SALE: 
* NEW STEEL SCAFFOLDING TUBE, 1-29/32in. 

0.d., t'2in. Id., 8-gauge. Any quantity—immediate 

delivery any area. 

Contact: Burnside Street, Bow, London, €.5 
Telephone: ADVance S691 (3 lines). 
LEEPERS for access roads and al’ purposes 


TIMBERS tor shoring, paling and waliing. Consult 


us first.—TRACK SUPPLIES AND SERVICES, LTD.. 
Haversham Bank Sidings, Wolverton, Bucks. Tel. 
Wolverton 2242 

USGentey REQUIRED, 105 lin. ft. 48in. dia. 


STEEL PIPE (second-hand), %8in. thick with plain 


Site—"ae to Chief Buyer, NORWEST CONSTRUC- 


CO., LTD., Ruthven Road, Litherland, 
Liverpool, 21 
OR SALE. “a 


SOO PROPS, Nos. 1 


and 2, 
S00 TRENCH PROPS. 


in working order. 


K. AND 68., LTD., 
2 Springfield Lane, N.W.6. MAlda Vale 2748 & 3578. 


OR SALE, 30,000-galion STEEL TANK and STEEL 

FRAME WATER TOWER, Two PUMPS, ELECTRIC 
MOTOR and STARTER GEAR, complete. — Apply: 
CATCHPOLE AND CO., LTO Leighton House, 
Potters Bar 


TARPAULIN 


4 co. 


JOHN MACNAMARA };3 


BUSH ROAD, LONDON, S.E.8 
BERMONDSEY 3275 &@ 1435 








GRANITE: SETTS 


aya) 7 4,19 bande] 3,03 


HARRIS & BAILEY LTD. 
CROYDON: 
ADDiscombe 3181 Ref: Mr. T. A. Jones 


PODMORE 
LADDERS 











\ 


all sizes up to 60 ft. extended. 


\_\\ Pole ladders, Trestles, Steps. 
KEEN PRICES, QUICK DESPATCH 


PODMORE WORKS Lid 
769-773 GARRATT LANE, 
LONDON, S.W.17. 


Phone :— 
WIMBLEDON 7622 








YOUNGS 


ALL TYPES SUPPLIED 


FIRST CLASS ERECTION SERVICE 
Phone: ORPINGTON 26641! (3 Lines) 


FENCING 


YOUNGS or ORPINGTON ‘10. 


211-215 HIGH ST., 


ORPINGTON, KENT 





AITE POR PEE MA VETAATEO L/TEMAT CAE 
Of OUR COMALETE MANGE 


LONG WHATTON * 
LEICs. 


NR. LOUGHBOROUGH 
Telephore: HATHERN 35! 





unusually robust for constant y 
Standard sizes from 8’ x ét0 
100 x 24’ and larger. Built in 
units that can be added or 
deducted to make any size of 
Building required — can 5 
delivered Within seve ; 


nd 
of order. % 








| 





SUPPLEMENT i619 


MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 


ISSEN-TYPE HUTS for SALE. Prompt dispatc: 
of 16ft., 24ft. and 30ft. wide Huts; also Romney 
HUTS, 35ft. wide, and BLISTER HANGARS, 86ft. Gin. 
and 91ft. wide. These buildings are in various lengths 
and comprise steel framework with galvanised corru- 
gated steel sheeting.—Full details from Dept. (128), 
- THORN AND SONS, LTD., Srampton Road, 
Bexleyheath, Kent. Telephone: Bexleyheath 0021. 


F OR SALE, : 

S,000ft. FLOOR BOARDING (reclaimed), S'2in. x 
Sgin., 37/6 per 100ft. 

4,000ft. JOISTING (reclaimed), 6in. x 2in., Zin. x 2in., 
8in. x 2in., £4 15s. per mixed 100ft 

3,000ft. 3in. x 2in., 4in. x 2in. TIMBER, 
and up, £2 per 100ft 


K. AND. B., LTD., 
2 Springheld Lane, N.W.6. MAI. 2748 and 3578. 


‘lengths 6ft. 


AILWAY MATERIALS.—Let us quote delivered to 
your site, Light and Heavy Rail, Track, Sleepers, 
Crossing Timbers, Dog Spikes and Chairs, etc.—For 
further details, contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E. ADVance S691-3. 


WANTED, SCAFFOLDING, TRENCH SHEETING. 
etc., and all types of Non-Mechanical Builders’ 
Equipment. Sites cieared by arrangement. 

PLANT AND BUILDING EQUIPMENT, LTD., 
1 Chatfeld Road, London, S.W.11. BATtersea 9213. 


[OR 140 Acrow No. 3 PROPS, 8ft. 6in. 








OR SALE, 
extending to 13ft. Reconditioned. Price 40/- each. 


DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


ANTED.—Property company REQUIRES .- SIX 
IRON STAIRCASES FIRE-ESCAPES. Delivered 
and fitted in London. 


Write Box M.4398, ‘‘ The Contract Journal." 


ANTED, four to five standards of 8in. x 4in., 

Qin. x 4in., Qin. x 3in. TIMBER, in approx. 

Sft. lengths, suitable for heading, new_or second-hand. 
LANE BROTHERS (MANSFIELD), LTD. 


HARDCORE 


Keen rates quoted for delivery in 
London and Southern Counties 


W. S. WRIGHT LTD. 
| Salisbury Road, Bromley, Kent 
Phone: RAV. 1148-9 


EDWARD ASH, LTD. 
FOR 
RAILWAY SLEEPERS 


AND 


CROSSING TIMBERS 


KENT WHARF ORSEKSIDE, DEPTFORD, $ E.8 
Telephone: TiDeway 2861-2 


CAMBRIDG 
ASPHALTE 


co. LTD. 


SWANN ROAD, CAMBRIDGE 
Telephone: 2606 & 55621/2 
ALSO 
FLEXIBLE ROOFING PITCH MASTIC 


SALE or 
HIRE 


ROAD FORMS ALL TYPES 
PROPS Numbers 1,2,3,4 
Trench Struts Nos. 1, 2,3 
Column Clamps 
Trench Sheeting 



























RAPID METAL 
DEVELOPMENTS LTD. 


Birmingham — Birchfields 6021 
London — Tideway 2625 

Glasgow — Bridgeton 4214 
Stockton-on-Tees — 64150 
Liverpool — Simonswood 2482 
Norwich 46594 Bristol 658306 
Swansea 50464 Exeter 63595 
Belfast 24591 Dublin 54456 
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ELECTRICAL EQUIPMENT SPARES AND OVERHAULS, VEHICLES AND ANCILLARIES 


2 essen POWER TO SERVE YOU. CYLIncer HEADS. — Caterpillar, inter- 
From stock: SERVICE EXCHANGE ENGINES, national, Ruston, Diamond fT, 8.M.C., A.E.C., 
Types VRON, VROHN, VRHN, VQBN, VPHN, Gardner, etc., perfectly repaired by our special 


ARCELS of SPARE PARTS for Marion Excavator, 
Ingersoll-Rand, Thew Shovel, Twin Disc Clutch, 


! 
| Sentinel and Dennis Lorry Spares. All the above 
| 
| 
| 
| 


YEN, VCBN, and PAXMAN RANGE. “FUSION WELDING PROCESS," no matter how for SALE on viewing, no lists available. — CHALLIS, 
Full range of ENGINES from 10RB to 110RB Excavators badly cracked. Finished, machined, tested, standard TURTON AND CO., LTD., Southview Avenue, Dudden 
SERVICE EXCHANGE ENGINES also stocked for Also Repairs to Crankcases, Sumps, Differentials, etc Hill Lane, Neasden London, N.W.10. Telephone 
Cranes, Locos., Pumps, Power Packs, etc. Axles, rear and front, reconditioned. Exchange P6 Dollis Hill 6535 67 8 


CHANGEOVERS to EXCAVATORS and other PLANT RG P4 Heads. Established 40 years. Satisfaction | 


UNDERTAKEN on site by STAFF of competent | guaranteed.mANGELL AND WILLIAMS (PECKHAM), ARION and Lima 802 SPARES, brand new at 

























» | substantially reduced list prices. Space required, 
seaiatt male Ganeaae aid de seme LTD., Sumner Road, $.£.15. Telephone: RODney 3559 | no reasonable. offer refused. Also OIL. TANKS and 
Mewstesd Trading, Estate, ‘Trentham, Stoke-on Trent. OR SALE. | BOWSERS.—LEACH PLANT CO., LTD., 4 Birmingham 

s A ae sa state, rentham, oke a rent. G.M. 2-71 DIESEL, reconditioned, complete with | Road, Birmingham Telephone Great Barr 1791 
oo one rentham $7331 and 57332. electrics Also 6-71 as taken out, in good 
elegrams: Diesel,"" Stoke-on-Trent. running order | J + ecahine AND CO., LTD., for REPAIRS, 
OR SALE, 1959 Bedford TIPPERS.—A fleet of | Allis-Chalmers HD14 TRACKS and ROLLERS, full set e OVERHAULS and FIELD SERVICE to all types 
15 Model Jj5Ss (current type, normal control), E. G. AMOS, Forge Garage, Ludiow. Ludiow 329 aan RAPIER SPARES GND SERVOS 
ett ee iieee Se ee ca a nae ANTED, National 2BS 2-cyl. DIESEL ENGINE. | Coronation Road, Park Royal, London, N.W.10. : 
ao ; Please state condition and price. —ROADS AN — . 
Se Lh cag ice Be ggge AEH aitintie | QRIVET"CRIDDURMINGTENS, “UTD.” tiie Avene | FOR GAL, 1e-nheel TRAILER, Sind ou Govt 
nie 7 e Ps . , y _— Kidderminster i ydraulic brakes arrying Capacity tons 
ge mileage 45,000. Ready for work 2 Price £750 Excellent condition.—Apply to: B. E 
pect ence 0. Seperated. BUI s« 55,61 London RISTOL ANGLEDOZERS AND EQUIPMENT CONLIN, 91A Marton Road, Bridlington 
treet, ertsey elephone Immediate SPARES and REPAIR SERVICE for al! : 
HALLIS, TURTON AND CO., LTD., offer SPARE models.—H. A. SAUNDERS, LTD., Main Distributors “= a et a a ONORMatO WALT 
> PARTS for Allis-Chalmers Tractors, G.M. Engines, | The Butts, Worcester. Telephone 26651. (MACHINERY), LTD.. Anlaby, Hull 
ar Wood and Baker Equipments at below list price 2 - table | - ~ - 
Southview Avenue, Dudden Hill Lane, Neasden wag Pg hi en Mg - pond to. Plant YRES, Goodyear, etc. new 1800 x 24 x 16. Save 
. | two-thirds cost, £75 each, with Tube and Fi 
London, N.W.10. Telephone: Dollis Hill 6535 6/7 8 Manager, ROSTANCE (BUILDERS), LTD., Beechdale | f¢ yy “op Ho 8831 a ap 
@CAMMELL TRACTOR and 25-ton Tasker Trailer. | Road, Nottingham. Tel.: Boulevard 365 eee ae 
A.E.C. MATADORS, 6 x 6 and 4 x 4 OR SALE. Two Sets of used DO TRACKS with URNING AND CUTTING GEAR for HIRE 
P BATES, Sunniside Farm Iveston Leadgate Grousers. Suitable for reconditioning.—Write Box naa ae LTD., Plant Hire Division, ALBert 
Co. Durham Telephone: Consett 359 E.4366, “The Contract Journal aie ; - 
RAFFIC LIGUHutTs for HIRE oe  26ft Stt EPLACEMENT PARTS for Caterpilies 
RYE-ARC, LTD., Plant Hire Division, ALBert See ere ae ae bee Tractors.—Send offers to Box Q.Q.396, “The 
safety, inlet and outlet valves, £250 e Contract journal 
Dock 4381. GOURLAY, 1 Westbourne Road, Neath 2733. : 
# RETIP YOUR BUCKET TEETH AT A_ | GUARANTEED USED TRACTOR/ 
FRACTION OF THE NEW COST CRAWLER SPARES . 300 TRACTORS 
iki sail || ALWAYS IN STOCK FOR DISMANT- 
STANDARD A 6 c | | LING . EQUIPMENTS . WINCHES 
Size No. i 2'2” 3° | | TRACKS . ROLLERS . HEADS, ETC. 
00 x(WidthA) 3/6 4/- S/- 2'2° 7.” | 
om a6 645 «6, «632. ’S) | | SHELTON TRACTOR SPARES LTD. 
; - * e a oe gue ont | | BULBY, BOURNE, LINCS. Tel.: EDENHAM 223-4 
ae 8/- 8/6 11/6 6° 113 | 
DIESELS 4 
EXTRA THICK La ea a 
5 x (Width A) 7/- 7/6 9/- 412° 119” 


Main Dealers. Sales. Service. 
Exchange Units and Conversions 


CHURCH ROAD MOTORS (Southend-on-Sea) LTD 
Church Road, Hadleigh, Essex Tel: 57271-6 





6 x ” 8/6 9/- 11/6 5%.” 134” 
7 x oe 10/- 10/6 14/- 6” _ 


Toughened, wear hardening steel. 
Making old teeth superior to new. LS eee ah 


eee 1 


TS aa 


SMU 


aR REY ACR 3) 


COACH SPECIALISTS 
of the SOUTH 


always have available a 
Large stock of Good Used 


PASSENGER VEHICLES 
many with C.O.F.s 
Ideal for conveyance of staff 
Yearly Road Fund Tax £12.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 
‘A.E.C., LEYLAND, etc., 33/35 str. 
from £100 


Let us demonstrate at your premises 


E. |. BAKER & CO. (DORKING) LTD. 


The Coach Works, Farnham Trading Estate, 
Farnham,{Surrey. Telephone : 4626/7 


STOCK SIZES x 
ESTABLISHED 1898 ; , 
i} Ua aA , ee 
IVT) : 
@ SPLAYED gnnee 
READY FOR WELDING 
DIESEL ot a lg ite from nore 
ome coated tips. Extra cost 2/ 
POWER PAXMAN gir enon eer tip irrespective of size. 
eg bia oating 


strongly recom- 











See, ae mended. 
GENUINE PARTS - ON SITE SERVICE an - 
EXCHANGE UNITS 


E MICHEL (Wotim) [id || #28 
DERBY ROAD, NOTTINGHAM itt 
Tel. 77701 day or night E 












ADAPTABLE 






TO ALL 


Te SUPERIOR ss nS 
ee TAN ag Hs : 













if no facilities for fitting tips, we will be pleased to 
quote you. Over a number of years, these Teeth Tips 
have been extensively used throughout tne country. 
95% of all teeth in Hampsi.'re and Dorset are ser- 
viced by us or fitted with our Tips by the operators 


NEWTOWN °- POOLE - DORSET 


WHITLOCK BROS LTD - - GREAT YELDHAM ESSEX * Tel: 305 Tel. Parkstone 4400 

























Stored aabbabhaes AE Tee Sel rn bigs): call DURING WEEK-ENDS OR seme UR aiid Ba aiianes 


TILSLEY & LOVATT LTD. 


ENGINE & PLANT DIVISION NEWSTEAD TRADING ESTATE 


TRENTHAM, STOKE-ON-TRENT, STAFFS 


Telephone: Trentham 5$7331/3 Grams: ‘ Diesel’’ Stoke-on-Trent 





June 29 1961 


ELECTRICAL, SPARES AND OVERHAULS, 
VEHICLES AND ANCILLARIES 





LLPLANT, LTD., offer a comprehensive REPAIR 
A SERVICE in the FIELD or in their DEPOTS on all 
CONTRACTORS’ PLANT. For rapid repairs inthe 
Midlands, telephone Birmingham Blackheath 2231, 
and for North London and outlying counties, telephone 
Hertford 2536. Our depots are open for inspection 
at Green Lane, Blackheath, Birmingham, and Amwell 
Lane, St. Margaret's, near Ware. 


OLLS-ROYCE SERVICE EXCHANGE ENGINES 
for Euclid 15-ton, 22-ton and 27-ton dump trucks. 
Delivered or fitted anywhere in U.K.—TILSLEY AND 
LOVATT, LTD., Diesel Engine Division, Trentham, 
Stoke - on - Trent. Telephone: Trentham §57331/3. 


TOR SALE, 1956 57 Bedford 7-ton S Type TIPPING 
LORRIES, Perkins R6 Engines, 2-speed rear axles, 


mechanically good. Choice of five.—C. E. EDWARDS 
(CONTRACTORS), LTD., Eagle Works, Leek New Road, 
Cobridge Stoke-on-Trent, Stoke-on-Trent 25312/3 


ODGE 5S/7-ton Diesel LORRY, platform body 15ft. 


x 7ft Price £175 o.n.o.—HAROLD POTTER 
AND CO Fi. Daleside Road, Nottingham 
Telephone 82171. 





RUSTON & PAXMAN 
SPARES! 


Dispatched “same day” to 
anywhere In the U.K. 


By the Official Stockists : 


Wheatley ¢, Whiteley 
99 KIRKSTALL ROAD, LEEDS 3 


Tel. 31122 Spares only Tel. 20124 




















FRANK COWLEY 
200 


OEPENDABLE BUSES AND COACHES FOR 
YOUR INSPECTION AND TEST 
| 


ALL VEHICLES OAN BE TAXED AT 
812 10 0 PER YEAR 


Mk. IV underfloor-engined 39- 
1953 A.E.C. and 36-seater full 


in excellent condition and 
£1,150 each. 


luxury 
Coaches, ready 


for 


all 
immediate service, 


High Bridge Double-deckers 
PD2 LEYLAND all fitted with 0.600 Engines, 
first-class condition throughout, 
1962, 


In 


with good 
batteries, 


certified £395 each. 


PS! 34-seater Service 

1948/49 LEYLAND Buses, front entrance, 

powered by Leyland PS1 Diesel Engines, £275 
each. 

High Bridge Double-deckers, 

1947/48 A.E.C. with A.E.C. 7.7 Diesel 

Engines, an exceptionally clean fleet and 


excellently maintained, £325 each. 


Low Bridge Double-decker, 
1949 A.E.C. fitted with A.E.C. 9.6 Diesel 


Engines, a very fine machine, ready for 
immediate work. 
1949 BRISTOL 32 - seater Coaches, 


powered by Gardner SLW 
Diesel Engines and five-speed gearboxes, £325 
each. 


High and Low 6Bridge Double- 
LEYLAND deckers 1949 and 1950 bodies, 
excellent and very ciean throughout, £225 each. 


All the above vehicies carry out three months’ 
Guarantee and are fitted with good serviceable 
or new batteries. 


Write for latest stock list, also special e 
part price list showing saving of 75% on spares. 





WILL TAKE YOUR OLD VEHIGLE IN 
PART EXOHANGE 





FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone : MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1048 





COVENTRY CRANE HIRE 


PROPRIETOR : ALEC STATHAM LTD. 


BRANDON ROAD, BINLEY, COVENTRY 
TELEPHONE: WALSGRAVE ON SOWE 3113 





THE CONTRACT JOURNAL 


OCOMOTIVES AND RAILWAY EQUIPMENT. 
“ee 20-ton RAIL BREAKDOWN 
Cc ; 


Ruston and Hornsby 48DS Diesel SHUNTING LOCO. 
CONTRACTORS’ PLANT EQUIPMENT: 
Challenger 3, with Bray Angledozer, Onions 14 C.C.U. 

and Le Tourneau Syd. Scraper. 

Deere Ex Demonstration 440 CRAWLER, with 

831 Loader. 

John Deere Ex Demonstration 440 CRAWLER, with 
831 Loader and 51 Back Hoe 

1ORB EXCAVATORS, 16000 and 17000 Series, 
any equipment. 

19RB EXCAVATORS, 19000 Series, 
or Dragline Equipment 

33RB EXCAVATOR, fully reconditioned, with Dragline 
Equipment. 

aay P< 44C DITCHER, powered by Buda Petrol 
ngine. 

All types of GRABS. 

Barford-Perkins 12/15-ton Diese! ROAD ROLLER, with 
Gardner 4LW Engine. 

Second-hand Stothert and Pitt 28W and 32R ROLLERS. 

Merton Mk. 4 OVERLOADER, with Ford 4D Engine. 

McKiernan-Terry No. 3 PILING HAMMER. 

Gardner-Denver COMPRESSOR, with Caterpillar 
Diesel Engine. 

Full details from 
ABELSON & CO. (ENGINEERS), LTD., Birmingham. 


TEMS OF PLANT FOR SALE. 
ACE HOIST, 30cwt., price £225. 
Seven Drayton 1 cu yd DUMPERS 

application. 
CHANNEL JIB for 10RB, plus Yoke 
Double-drum WINCH for D6, £125. 
12/14 Priestman GRAB, £125. 
1ORB SKIMMER BUCKET, £75 
TURRET LATHE, £50. 
NEW WANSTEAD AGENCY 
Telephone: Valentine 9596/7 


ELMAG Diesel PILE HAMMERS for HIRE 
Models DS, D012, D22, available with rope 
suspended leaders and leg guides, suitable for driving 
any section of piles. Also G17T Delmag PILE FRAME 

with Turntable and Diesel Winch. 

DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 
ANTED TO BUY. Cumflow MIXERS. 
METAL UNION (PLANT), LTD., 75 Victoria 
London S.W.1. Telephone: ViCtoria 4868/9. 


SOR SALE, 5126 cu. yd. High Disch 


MIXER, on A.E.C. Mammoth Major.—WILLIAM 
G. SEARCH, LTD., Whitehall Road, Leeds, 12. 


(XREENS new VIBRATORY ROLLERS, hand and 
tandems, immediate delivery.—DIAL-MEC, LTD., 
Caxton Hill, Hertford Telephone: Hertford 3175. 


John 


with 


with Face Shovel 


D8 


price on 


£65 





Street, 











SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 


We operate the largest hire fleet of these 
machines in England; consult us for all 
your requirements. 


Our hire fleet also includes D.8’s, D.7’s, 
D.4’s with Scrapers, Drott Shovels, Ex- 


cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders. 


PLANT HIRE OR CONTRACT 
IRVING AINSWORTH (MORLEY) LTD. 


MORLEY - Nr. LEEDS 
Phone: MORLEY 1800-1-2 


WELDERS 


MUREX, LINCOLN and PETBOW 
Diesel Sets, Trailer Mounted. Available for 
Immediate Hire with or without Operators. 


FOR HIRE 


Also Stockists of new Oxford Transformer 
Sets - Write for Leaflets 


K. J. SENIOR AND CO. 


FORDWATER TRADING ESTATE 
Chertsey, Surrey. Tele: Chertsey 2950 














PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


| 
| 
| 
| 
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| 
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LANT FOR SALE. 
D4 ANGLEDOZER, 2T, £475. 
Drott 4-in-1, £1,900. 
TO18 ANGLEDOZER, £1,200. 
Ahimann 1-1'2 cu. yd. SWING SHOVEL, £1,950. 
Smith 210, Backacter, Dragline and S., £750. 
16B, %s cu. yd. F/S, £850. 
Priestman Wolf F/S, £100. 
Mitchigan 5-ton CRANE, £1,850. 
Ransomes and Rapier 5-ton Dockyard CRANE, £350. 
SOO c.f.m. COMPRESSORS, C.P.T. Mobile, £1,150. 
250 c.f.m. COMPRESSORS, C.P.T. Mobile, £600. 
210 c.f.m. COMPRESSORS, Broomwade Trailer, £450. 
Liner 24in. PORTASAW, Trailex-mounted, £210. 
Greens 7-ton ROLLER, 4D Engine, £850. 
E. M. SMITH AND CO., LTD., 
Birtles Road, Orford, Warrington. 
Telephone: Warrington 33616/7/8. 


W ELOING PLANT FOR 


Also: 
COMPRESSORS. 
MOBILE CRANES. 
LIGHTING PLANTS. 
RYE-ARC, LTD., Plant Hire Division, 
Silvertown Works, North Woolwich Rd., London, €.16. 
"Phone: ALBert Dock 4381 (10 lines). 


XCELLENT Aveling-Barford 3-ton Diesel ROAD 


ROLLER, Model GB, fitted Water Sprayers. 
Machine’ thoroughly overhauled. Ruston Engine. 
Photograph on request. — NORMAN WALKER 
(MACHINERY), LTD., Anlaby, Hull. Tel.: Kirkella 


$7967 and 57968. 
OR SALE, Rapier %s3yd. DRAGLINE BUCKET, new 


1959, fully dressed; also late 1958 S. and P 
6'2cwt. Vibrating ROLLERS, with Water Spray; all 
in excellent condition—J. J. JOHNSTON AND CO., 
LTD., 271 Uxbridge Road, London, W.12. Tel. 


Shepherds Bush 6941. 


AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 
SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 
Armthorpe, Doncaster. Telephone: Armthorpe 339. 


OWLER Challenger 22 Hydraulic ANGLEDOZER, 

with Cab, November, 1959, No. 4470199, in 

excellent condition, £2,750.—W. AND Jj. CORDLE, 
Creeting Sand Quarries, Needham Market 231. 


OR new and second-hand CONTRACTORS’ PLANT, 

OVERHAULS and REPAIRS and SERVICING, 

contact: A. AND S. SERVICES, 88 Cherrydown Avenue, 
Chingford, E.4. Telephone: Silverthorn 3028. 


ANTED, 19RB and 22RB EXCAVATORS, 





with 


any equipments. — AXWORTHY AND COM- 
Straight Road, Old 
or 


PANY, 
Windsor, 


LTD. (Drotts for 
Berks. Tel.: 


Hire), 


Windsor 3434 3384. 


EALing 4754 


CRANE HIRE 
EALing 4754 








EXCAVATOR 
HIRE 


EALing 4754 





ARUP & ARUP LTD. 
54/58 UXBRIDGE RD., LONDON, W55 

















Lorry mounted Crane Hire fleet. 
Capacity 2 to 25 tons. 
Jib lengths to 120 ft. 
Fly jibs to 20 ft. 
Country wide service. 
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FLAN? AND MACHINERY WANTED—FOR SALE—FOR HIRE 


1622 

oR SALE. 

Jones KL44 CRAWLERS, 30ft. Jib, 195%, £1,00u. 
S-ton Morgan DERRICK, 85ft. Jib, Electric, £750. 
S-ton Butters DERRICK, 85ft. Jib, 1955, Electric, 

£1,750. 
7-ton Butters Mono TOWER CRANE, 1(Gft. Jib, 40ft. 

Tower, Electric, £1,250. 
7/14-ton Butters DERRIC <, i20ft. Jib, two motors, 


1950, £3,750. 


20-ton Morgan DERRICK, 115ft. Jib, Electric, £6,500. 


Priestman Orange Peel GRAB, 24 cu. ft., S$.C.R.D., 
£325. 
Westwood Semi-circular GRAB, 15 cu. ft., S.C.R.D., 


£175. 
Barnard 6 cu. ft. Multi-blade GRAB, S.C.R.D., £75. 
CRANE SKIPS, '2 to 2 cu. yd. capacity. 
Goodenough PUMPS, 1!'2in. to 6in., Petro, and Diesel. 
New Maximixam CONCRETE MIXERS, 3/2 to 7/5. 


Maco PIPELAYING WINCHES, '2-ton to 2-ton, and 
PIPE DOGS, all sizes and capacities. 

dew ROADFORMS, Gin. to 10in. section. 

CONCRETE PLACING SKIPS, '2 to 2_u. yd. capacity. 


M.E. ENGINEERING, LTD., 
457 Finchley Road, London, N.W.3. 
‘Phone: HAMpstead 7481-2-3. 


Mengilim, London. > H ' 
ROOMWADE Type TSi1B AIR _ COMPRESSOR. 
Capacity 520 c.f.m., 135 p.s.l., with E.E. 122-h.p. 
slip-ring motor 440/3/50 and control gear. 
intercooler, aftercooler, unloader, filter, V drives, 
etc. : 
Broomwade Garage COMPRESSOR, fully automatic, 
440/3/50. ieee 


Broomwade Portable SV 128 COMPRESSOR, 
Lister Diesel, two pneumatic tyres. . 
Wiltrack TRACK PRESS, motorised 440/3/S50, with 


roa S00Ib. FORKLIFT TRUCK. Die 
Matbro 
Butters 2-ton and 4-ton electric DERRICK CRANES, 


60ft. Jibs. 
Rapier and Winget Centrifugal PUMPS. 
Kango HAMMER and Warsop BREAKER. 
R. D. AND M. ENGINEERING CO., 
Sandy Lane, Dukinfield, Cheshire. 
Telephone: Ashton-under-Lyne 2871/2. 


ARSSEN PILES FOR HIRE, 100 tons brand new 
Larssen 2 Sections, 30ft. long. Various lengths 
and sections of other piles available immediately 


ex depot. 
DUDLEY VALE, LTD. 
3 Buckingham Place, London, S.W.1. 
OR SALE, Pingon P18 TOWER CRANE, 70Oft. 
under hook, rail-mounted, new june, 1960. 
Available London area. — Further particulars from 
THOMAS LOWE AND_ SONS, LTD., Broadway 
Chambers, Hammersmith, London, W.6. 
OR SALE, Caterpillar D8 CRAWLER TRACTOR, 
R Series, ‘complete with matching Scraper. Can 
be seen working in the Kent area. 
Write Box P. 4404, ‘The Contract Journal."* 
ANTED, 3yd. Diesel DUMPER and 2-wheel 
Low-sluna TRAILER.— Write Box P.4393, 
“The Contract fournal."’ 


Victoria 0252. 


FOR SALE 


Lima 2400 EXCAVATORS, with Dragline and Forwars 
Shovel. Choice of four. 

Marion 111M EXCAVATORS. Choice of two 

Lima 1201 EXCAVATORS. Choice of two 

Ruston 100B EXCAVATOR, Diesel /Electric. 

In excelient condition, may be seen 


All machines 
working. and are open to any Inspection and trial 
immediate delivery. 

Call, write or ‘phone: 
A.R.C. MOTOR CO., LTD.. 
Redhill Works, Arnold, Nottingham. Tel. 26-3331/5. 





FOR SALE 


ALLIS-CHALMERS: 
Allis-Chalmers HD7, _ fitted 
Angledozer and P.C.U., £500. 


1949/55 Allis-Chalmers HDSG_ Tractor 
Choice of five. £1,300-£1,750. 


1960 Allis-Chalmers HO6G Tractor Shovel, 
1960 Allis-Chalmers BTL14D 1'2 cu. yd 


with Hydraulic 


1944 


Shovels. 


£6,000. 
Wheeled 


Tractor Shovel, £5,200. 
FIAT: 
1951 Fiat SSL, fitted with Hydraulic Angledozer, 
£850. 


1954 Fiat 55, fitted with Hydraulic Angledozer, £950. 
ose 55L, fitted with Hydraulic Angledozer, 


, WINCHES: 
Carco E Timber Winches (Overhauled), £350. 


MACKAY 





Mackay Industrial Equipment Ltd. 
Central Way Feltham, Middx. (Feltham 3435-9) 





CRANES FOR SALE FROM OUR OWN STOCK. 
TEST CERTIFIED BEFORE DESPATCH. 
Diesel/Electric, pneumatics. 
Diesel /Electric. 
Coles-Thornycroft, 7, Mark 7, wire 
derricking. 


S-ton Michigan Lorry Crane, Dorman Diesel, 25ft. Jib. 


6-ton Rapier Standard, Petrol ‘Electric, on solid rubbers. 
rubbers 


Super, 
Standard, 
Series 


Rapier 
Rapier Fast 


8'2-ton 
7-ton 
7-ton 


S-ton Morris, Petrol/Electric on solid 

3'2/S-ton Rapler Super, Petrol/Electric, on solid 
rubbers. 

4-ton new Staffa, Diesel/Hydraulic, on pneumatics 

3-ton Taylor Jumbo, Diesel /Hydraulic pneumatics, 


134yd. Hydraulic Grab. 
2-ton Neals NM, Ruston Diesel, pneumatics, 
20ST Record Tower Crane, self-erecting, pneumatic 
tyres, 8Scwt. at 34ft. radius 
2-ton. Rapier 410, Perkins Diesel, tracks, 28ft. 
AGENTS FOR NEW CRANES OF ALL TYPES 
HIRE PURCHASE SPARES SERVICE 
WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. Telephone 2981. 


ROTT BTDG SHOVELS for HIRE. Also new 

JCB 4s; Dinkums; Massey-Ferguson 702s; BTD6 
DOZERS and Priestman DRAGLINES. Available all 
London areas and 150 miles radius of Norwich 
HARFORD PLANT HIRE, Whiting Road, Norwich 
‘Phone: Norwich 20207. 


ANTED, FORWARD SHOVEL 

complete, for 24RB Excavators. 
AXWORTHY AND COMPANY, LTD. (Drotts 
Hire), Straight Road, Old Windsor, Berks 
Windsor 3434 or 3384. 


i YOU WANT to 
CONTRACTORS 
with METAL UNION 
Street, London, S.W.1. 
7429, 2177/8. 


OR SALE, EXCAVATORS—423 Ransomes-Rapier 
N.C.H., fitted Caterpillar Engine, Dragline Equip- 
ment; also Priestman Cub. Price £650 the lot; or will 
= Ser. S. NATHAN, 1 Western Street, 
eeds, . 


ANTEOD,. ALL TYPES’ OF 

TRACTORS, any condition.— State Serial 
and price required.—C. J. THORNE AND CO., 
Uckfield, Sussex. Telephone 178 (3 lines). 


ROR SALE or HIRE, Latest type AIR LOCKS, L.P. 


sere ee and MEDICAL LOCK for caisson 


30ft. Jib 


Jib 


EQUIPMENT, 

Urgent 
for 

Tel 


PURCHASE or HIRE any 
PLANT, please get in touch 
(PLANT), LTD., 75 Victoria 
Telephone: ViCtoria 4868/9, 


CLETRAC 
No. 
LTD.. 


sinking. — A. -. FARR) (PLANT HIRE), LTD., 
Westbury, Wilts rel 356. 
ANTED, Caterpillar and Galion GRADERS, or 
similar.—AXWORTHY AND CO., LTD (Drotts 
for Hire), Straight Road, Old Windsor, Berks. Tel.: 
Windsor 3434 or 3384. 
OR SALE, 6-ton Ransomes and Rapier Standard 
Petrol Electric MOBILE CRANE; nice order. 
WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines) 





J ROAD ROLLERS 
FOR HIRE OR SALE 


10 CWTS. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 


Bourne Works, Weimar Steet S.W.15 
PUTney 4185 


FOR SALE and HIRE 


Drott Skid Shovels 
J.C.B. Excavators 
Air Compressors 110 to 630 cu. ft. 
Vibrating Rollers 
Pumps Diesel Driven 
Parker Concrete Mixers 
Platform Hoists 


Diesel W-lding Sets 
Crane Skips 5 cu. ft. to | Yd. 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 


Wakefield Road, Netherton 
Liverpool, 10 
Tel: Aintree 6262 








LANT FOR HIR E. 
6'2cwt. Stothert and Pitt Vibrating ROLLERS. 
S/10cwt. A.C.E. HOIST, Diesel driven, with 25¢ft. 


Mast and 11ft. extension. 
10cwt. Comet MOBILE HOIST, with 24ft. 
11ft. extension. 
LIFTING TACKLE—1-ton Blocks and 3-ton Blocks 
Electrically driven PAINT SPRAYER. 


Mast and 


Goodenough PUMPS, l'2in., with Suction and 
Delivery Hoses. 
1Scwt. Neals CRANE, petrol driven, with 15ft. Jib 
Warsop ROADBREAKERS, petrol driven 
Pegson RAMMER, petrol driven. 
2-tool Portable Diesel COMPRESSOR 
MIXERS—3 2 Liner Petrol, 5/3'2 and 7/5 Liner 
Diesel driven, 10 7 Stothert and Pitt Diesel 
driven. 
PLANT HIRE SERVICE (LONDON), LTD., 
1 Chatheld Road, Battersea, S.W.11 
Tel BATtersea 9218 (3 lines). 
Qournant BUILDERS © AND CONTRACTORS 
(LONDON), LTD. 
FOR HIRE: 
1ORBs, 1ORBs, 07s, DO4s, with Dozers and Scrapers, 
Drotts 4-in-1; also tyd. Crawler Shovels: and 
all Plant at very competitive rates. 
FOR SALE: 
O4 21 with L.PC. Hydraulic Dozer, In exc »ptionaliy 


good order. 
Drott 4-in-1, Im good condition. 
O07 CABLEDOZER, in first-class order. 
Selection of Modern TOWER CRANES 


Write or ‘phone: 


Cranleigh. The Orive, Rickmansworth 2878 or 5235 
OR SALE. 
10RB, Serial No. 11110, 1948, Ruston 3VRHN 


Engine, generally in good condition, c/w Skimmer 
and Backacter Equipments, £850. 

10ORB, Serial No. 17683, 1954, fitted Ruston 3VRHN 
Engine, generally in good condition, c/w Skimmer 
and Backacter Equipments, £1,450. 

DRAGLINE EQUIPMENTS, suitable for either of the 
above machines, at £225 complete. 


Cc. FIRBANK (ENGINEERS), LTD., 
276a Daliow Road, Luton, Beds. Tel.: Luton 3152/3. 
OR SAL &. 
Priestman Wolf, with 
Face Shovel, £1,100. 
Priestman Cub, with Dragline Equipment, £175. 
Priestman Panther, with Dragline Equipment, £500. 
PETER CLARK (PLANT), LTD., 
Ham Hill, Snodland, Kent. Tel.: Snodland 331. 
ANTED TO BUY, Two EXCAVATORS, 1'2 to 
2'2 cu. yd. capacity, with Oragline and Shovel 
Equipment, if possible—-METAL UNION (PLANT), 
LTD., 75 Victoria Street, London, S.W.1. Telephone: 
ViCtoria 4868 9. 


ya for cash: Benjo RAMMERS. Will collect. 
METALWARE, 62 High Street, Croydon. Tel.: 


Tulse Hill 3312. 


FOR LIMAS 


PLANT SALES LTD., 
25 GASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 


BIG CRANE EXCAVATORS 


Several for Sale 


A.R.C. MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331/5 


NEAL’S (PLANT HIRE)L™ 


SERVE THE SOUTH 


Immediately available for hire on the 
South Coast: — 


Excavators, Tracto-Shoveis, 
Mobile Compressors, 
Fergusons, Mobile Cranes, 
10 BD 3 c.y. Diesel Dumpers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc. 
All enquiries promptly dealt with 
Chichester 3777-8-9 


Skimmer, Backacter and 

































FOR HIRE 


COMPRESSORS 


60—600 C.F.M. 


J. W. COX PLANT HIRE LTD. 


QUARRY BANK, BRIERLEY HILL, STAFFS. 


10 to 20 ton. 


Phone: CRADLEY 66695 


Tel: - 
TOTtenham 
0401 
(10 lines) 
¥ 




































































June 29 1961 


ALES PLANT REGISTER, LTO 
OFFER FOR IMMEDIATE SALE 
CRANES: 
NEALS 1Scwt. MOBILES, Diesel, pneumatics, 20ft. 


Jibs, good condition, £550 each. 
JONES KL22 2-ton MOBILE, Ruston Diesel, 24ft. Jib, 


9» pneumatics, very good condition, £875. 

NEALS 2-ton NMC, Diesel, 35ft. Jib, Crawlers, 1953, 
good condition, £1,000. 

NEALS 2-ton MOBILE, Diesel, pneumatics, 35ft. Jib, 
good condition, £975 o.n.o 

BUTTERS 3-ton ELECTRIC DERRICK, 60ft. Jib, hand 
slewing, excellent condition, £650 

JONES KL44 MOBILE, 1948, 24ft. Jib, good condition, 
£1,750 

NEALS NMS 3-ton MOBILE, 1956, 35ft. Jib, good 
condition, £2,500 


SMITH 5S-ton DIESEL MOBILE, 20ft. Jib, solids, £900. 
BUTTERS 5S-ton ELECTRIC DERRICK, 120ft. Jib, good 


condition with or without Bogies, £2,000 
£2,350 

ANDERSON-GRICE 5S-ton STEAM DERRICK, 100ft. 
Jib, good order, £1,150 


ALLEN T6K LORRY-MOUNTED, 25/40ft. Jib, Gard- 


ner Diesel, 1955, good working order, £4,350. 

COLES 6-ton MOBILE, 26ft. Cantilever Jib, Perkins 
Diesel Engine, pneumatics, good working order, 
£2,400 ; 

NEALS QM 4 6-ton MOBILE, 600 Series, 35ft. Jib, 
Ruston Diesel, on pneumatics, good working 
order, £3,600 

COLES 8-ton DIESEL LOCO., 40ft. Jib, 1947, £2,250. 

SMITH 21 CRAWLER CRANE, 80Oft. Jib included, 
lifts 8 tons at 12ft. radius on 40ft. Jib, very 
good condition, £5,400. 

RUSHWORTH 10-ton 2-motor ELECTRIC DERRICK, 
120ft. Jib, Bogies, 1958. Price on application. 

COLES 12'2-ton MOBILE, 8Oft. Jib, on pneumatics, 
£5,000 

BUTTERS 10-ton Oil-fired STEAM DERRICK, 120ft. 
jib, good working order, £3,850. 

LORAIN 15-ton LORRY-MOUNTED, 4Oft. Jib, very 
good condition, £7,750. 

MORGAN 15-ton STEAM DERRICK, 120ft. Jib, new 
1958, on Bogies. Price on application. 


COLES 20-ton MOBILE, 40ft. Jib, on pneumatics, very 
good order. Price on application. 
COLES 40-ton LORRY-MOUNTED, new 1954, in very 


good condition. Price on application. _ 

JULES WEITZ G12 and G1S TOWER CRANES. 
Attractive prices 

Several 5S-ton, 7-ton and -10-ton ELECTRIC OVER- 


HEAD TRAVELLING CRANES. 
FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 


AND HIRE — SEND FOR VALES FREE PLANT 
REGISTER. 
Further details: 14 Lower Grosvenor Place, London, 
§.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 
OR SALE. 
County Ford drive TRACTOR, fitted with Hydraulic 
Angledozing Equipment and J.C.B. Trenching 
Equipment New 1959 model. Price £1,250. 
955 Series C Side-tip TRAXCAVATOR. Good condi- 
tion Price £3,500 
Contact: E. SCOTT (PLANT HIRE), LTD., 


Roker Lane, Pudsey, Yorks. Telephone: Pudsey 76991. 













IT’S BRITISH MADE 
BUILDMASTER 50R 
TOWER CRANES 


Manufactured in England for 
Messrs. Abelson & Co. Limited 
by Ruston-Bucyrus 


ALL ELECTRIC—RAIL MOUNTED 
SELF ERECTING 
FOR SALE OR HIRE 
































LIFTING DUTIES 


Load.j Height of lift. Radius. 
Iton 10 cwe 17 fe. 88 fr. 6 in. 
2.tons 155 fc 65 fc. 6 in. 
3 ton ISewe 178 fe. 31 fe. 







BACKED BY REAL SERVICE 


ABELSON 


& CO. (ENGINEERS) LTD. 


SHELDON - BIRMINGHAM 26 
Phone: SHEldon 2424 (10 lines) 
Grams: ABELSON, BIRMINGHAM 


} 
| 
| 
























ODERN PLANT FO . 
M R HIRE 


Chaseside SHOVELS, 
ANGLEDOZERS—international 
CONCRETE MIXERS 5/312 to 
PUMPS, 
Farth Rammers, 


' 
Pp Sykes No. 734 and No. 
Delmag Diesel 


Delmag G17T PILE FRAME, with Turntable 


Cranemobile MOBILE CRANE No. 
Neals 2-ton Type N MOBILE CRANE 
Jones KL22 Diesel 
Miag 6,000ib. FORKLIFT TRUCK. 


trailing 
Can be 
W. E. CHIVERS AND SONS, LTD., Devizes, Wilts. 


lin. 
x Sft. 
offers to: 
House, 


SALES, LTD., 25 Castlereagh Street, W.1. 
Paddington 2663/5. 


Write 
Contract Journal." 








THE CONTRACT JOURNAL 


with experienced 


operators efficient service 


and backed by an 


organisation: — 

EXCAVATORS 'a, 
).C.B. HYDRA-DIGGAS. 
DUMPERS, '2 
ROAD ROLLERS, 1 to 12 
COMPRESSORS—Mobile 


3g and ‘2 cu. ya 


to 4 cu. yd., Diesel 
tons. 

and Portable, with every 
type of equipment. 

12 to 1 cu. yd. 

and Fowler 
14/10 cu. ft 
T'2in. to Gin., Diesel. 
Hoists, Cranes, 
Hammers, Roadforms, 


and most types of 


Mortar Pans, Kango 
Traffic Lights, Scaffolding | 
Contractors’ Plant. 
HUBERT C. LEACH, LTD 
131 High Street, Cheshunt, Herts. 
Tel.: Waltham Cross 25161 (5 tines) 


LING PLANT FOR SAL E. 
8 Double Drum PILING | 
WINCHES, each powered by Ruston Diesel Engine. | 
PILE DRIVERS, DS and D12, with 
rope suspended leg guides, approx. 
two years old. 


leaders and 


McKiernan-Terry PILE HAMMERS, Nos. S. 7 and 9B3 
HANGING LEADERS, 


Various STEEL SHEET PILES, Larssen and Frodingham. 


suitable for 19RB 4Oft. Jib. 


(See separate advertisement.) 
Diesel 


Winch, etc. Brand new. | 
DUDLEY VALE. LTD., 
3 Buckingham Place, London, S.W.1. 


Victoria 0252. | 


CRANES. LIFTING AND CONVEYING EQUIPMENT 


Cowan-Sheldon 
CRANE. 


20-ton RAIL 


169 


BREAKDOWN 


MOBILE CRANE. 


Full details from: 


ABELSON AND CO. (ENGINEERS), LTD., Birmingham. 


Buildmaster TOWER CRANE, | 
S9ft. Jib, 65ft. Tower, 415-V 3-phase 50-cyc. | 
electric motors, with power luffing, including 
cable and all-electric connections for cable. 
seen at A.W.R.E., Aldermaston, Berks. 


OR SALE, B.D.K 


OR SALE, Two S5S-ton Clarke Chapman 
WINCHES having a barrelled capacity of 350ft. | 
dia. wire rope. Frame size 6ft. Sin. x_2ft. 10in. | 

4in. high. Each weighing 2 tons 17cwt.—All 
PETER LIND AND CO., LTD., Romney 
Tufton Street, Westminster, S.W.1. 


OR SALE, 54RB Ruston Dragline EXCAVATOR, 
14000 Series, on standard tracks. — PLANT 
Telephone: 


Steam 


ANTED, 1,000yd. 24in. gauge LIGHT RAILWAY, 
or LOOSE RAILS, TRAMS, ROADFORMS. 
full particulars, prices to Box P.4284, * The 


CYMRIC PLANT 
FOR HIRE 


SHAWNEE-POOLE 


DUMP TRUCKS 


Delivered anywhere in U.K. 
BRIDGEND, GLAM. Tel: 2258 | | 


KEBRIC 


PLANT LTD. 
CONTRACTORS’ PLANT FOR SALE 


Two R. 
MIXERS 





10/7 Closed Drum Petrol 
each £30 


30cwt. Eezion LOW-LOADER TRAILER £100 
Warry PLATFORM HOIST, Diesel, 1960 £125 


Road Machines Lioness 30cwt. Diesel DUMPER, 
new . £570 


Parker MIXER, 
new £714 


and R. 


10/7 Closed Drum Diesel 


Wacker PLATES and RAMMERS 
PETTER ENGINE SPARES 


Telephone: HATCH END 6221 


4 THE MEAD, CARPENDERS PARK 


WATFORD 







SUPPLEMENT 


PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


XWORTHY OFFER FOR SALE. 
Several Allen-Parsons 12/18, 25 and 31 
TRENCHERS, Caterpillar, Dorman and Waukesha 
Engines, £450 each. 

Wallis and Steevens 2'2-ton ROLLERS, 
1947/9. 

Marshall Tandem 6/8-ton ROLLER, new 1955, £750. 

Allis-Chailmers HDSG TRACTOR SHOVELS. 

Caterpillar D8 2U TRACTORS, gate change, Winches 
and Scrapers. 

Caterpillar D9 18A TRACTORS, Cable Dozers. 

Muir-Hill 14B 4'2yd. DUMPERS. 

Caterpillar D7 3T TRACTORS, 

Caterpillar DG 9U TRACTORS, Birtley Bulldozers. 

Caterpillar D6 9U TRACTOR, D6N Hyster Winch. 

2 S-ton ROAD ROLLER, ex Ministry, Caterpillar 

iesel. 

Caterpillar D6 2H TRACTORS, Bray Model 6 Bulldozers. 

Caterpillar D8 2U TRACTORS, Birtley Hydraulic 
Angledozers, 25 C.C.U. 

Caterpillar D4 6U TRACTOR, L.P.C. Angledozer and 
L.T. Winch. 

PORTASILOS, Models P20 and 201, 20-ton. Overhauied. 

Caterpillar D4 2T and 7] TRACTORS, L.P.C. Hydraulic 


Angledozers. 
Caterpillar O8 113A TRACTORS, Caterplilar 8A 
25 C.C.U. 


Hydraulic Angledozers and Bulidozer, 
Caterpillar DW20 TRACTOR SCRAPERS. 

O07 7M TRACTORS, Cable and Hydraulic 
Angledozers. 


Petrol new 


Birtley Sulldozers. 


Caterpillar 


Lorain’ MC3 10-ton TRUCK CRANE, 80ft. Jib. 

Boom-Belgie BM40 20-ton CRAWLER CRANE, 
40/S50ft. Jib. 

Allis-Chaimers HD19 and HD20 TRACTORS, Gable 
Dozers. 


Euclid S18 MOTORISED SCRAPERS, G.M. Engines. 

Caterpillar D8 8R TRACTORS, Cable Dozers, Winches 
and Scrapers. 

Caterpillar 212 MOTOR GRADERS, tandem drive, 
9T Series, with cabs and scarifiers. 

International BTD6 Drott SKID SHOVELS. 

International TD14 Drott SKID SHOVEL. 

International BTD20 Drott SKID SHOVELS. 

Michigan 7SA TRACTOR SHOVELS. 

Michigan 125A TRACTOR SHOVEL. 

Unused Lima 2400 FACE SHOVEL EQUIPMENT. 
Lima 802 FACE SHOVEL EQUIPMENT. 
AXWORTHY AND COMPANY. LTD., 
Straight Road, Old Windsor, Berks. 
Telephone: Windsor 3434 or 3384 
Telegrams: Axworthy, Windsor. 

OR SAL &. 
10RB, 17000 Series, Backacter and/or Dragline. 
D4 2T Series, with L.P.C. Angledozer. 
Both in good condition; can be seen working. 
R. J. HUGGARD (CONTRACTORS), LTD., 
Marlow Bottom, Bucks. Tel.: Marlow 1190. 


OR SALE or HIRE, Barber-Greene jJuntor, new 

1957, and Barber-Greene Major, new 1959. 

ene WATKINS (ENGINEERING), LTD.. Coleford, 
os. 


UMPERS for SALE. Three Aveling 4'2yd., 
1954/55. Two good; one needs mnor repairs. 
£700 the lot, or will separate-—ALAN R.. DAVIES, 
LTD., 20 Whiteladies Road, Bristol, 8. Tel. 38418. 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone: Teddington Lock 1138/9 





new 












MARSH PLANT 


MAIN DISTRIBUTORS 








HAMPSHIRE AND WEST SUSSEX 


New |.C.B. 4 Hydraulic EXCAVATOR £2,780 
New BROOMWADE WR120 2-Tool COM- 
PURGE un wcccedencceccessnpacsacdaonececs 1,050 


RUSTON-BUCYRUS 10RB, 15000 Series, fitted 
Skimmer/Backacter. Offers. Exchanges. 


RANSOMES 410 EXCAVATOR, reconditioned 
for export a short time ago. Genuine machine. 


Offers. Exchanges. 

.C.B. LOADALL 65, ‘syd. Bucket. Little 
ee ee: Se dave iota teat £850 
}.C.B. Mk. 1 Hydraulic EXCAVATOR, with 
Major Front-end Loader, 18in. 


and 30in. 
Buckets and Bulldozer Blade £650 
}.C.8. Mk. 1 Hydraulic. EXCAVATOR, fitted 
Counterweight. Choice of equipments ...£575 
RECORD TOWER CRANE, 1959 machine, 40ft. 


high, 4cwt. at 34ft. radius, Petter Diesel. 
Hardly used ba dele cdeeancemmecenl £850 
JONES Super 22 CRANE, . Ruston Diesel, 
Lattice Jib, on pneumatics ......-.........+- £850 


212-ton Advance WALLIS AND STEEVENS 
ROLLERS, Diesel, each ............s0ceeeeee £400 
EXTENSIVE CHOICE of CONCRETE MIXERS. 
All sizes. All prices. Inspections invited. 
For HIRE — SALES — SERVICE 
‘Phone: EMSWORTH ‘2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, EMSWORTH, HAMPSHIRE. 





Ruston Bucyrus 3, 3 and } cu. yd.all equipments. 


Tel: 
TOTtenham 
0401 


(16 lines) 
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* Further Classified Plant 





LANT FOR SALE. 
Two 2-tool MOBILE COMPRESSORS, Atlas-Copco 


NT9V, with Dorman 4BK11_ Engines, electric 
starting, mounted on Bedford short-wheelbase 
chassis. 


Broadbent 14in. x S4in. S.S. CENTRE LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindie speeds, 
er -neue c/w 24in. faceplate and 12in. Four-jaw 
chuck. 

One Dorman 4DS CYLINDER HEAD. 

Several Parker S/3'2 CONCRETE MIXERS. 

SKIMMER BUCKET for Tiger Mk. V Excavator. 

WILSON PLANT HIRE, LTD., 
Weedon Road, Northampton. 
Telephone: Northampton 4653 and 4654. 


G@URPLUS CONVEYOR BELTS. New, unused and 
second-hand. Most widths up to 36in. in stock 


for immediate delivery. Second-hand Belts 
supplied on sale or return basis. 
G. E. SIMM (MACHINERY), LTD., 
Shefeid: 27 Broomgrove Road (Tel. 64436). 


Glasgow Area: Luggie Bank Road, Kirkintilloch (Tel. 

2468). London: 33 St. George's Drive (Tate 8772). 

South Wales: 1.F.5 ar ta} nae Estate, Bridgend 
(Tel. 1 . 


oR SALE. 
TO18 BULLDOZER, 6277, 
Onions Scraper. 
Two pairs Reconditioned TRACKS for 19RB Excavator. 
BACKACTER EQUIPMENT for 32RB_ Excavator. 
45ft. DRAGLINE EQUIPMENT for 33RB_ Excavator. 
Large selection of Reconditioned LOW-LOADING 
TRAILERS with k/o rear axles available. 
MERTON ENGINEERING CO., LTD., 
Faggs Road, Feltham, Middx. Tel.: Feltham 3045. 


UCKET SPECIALEST S.— Special or 
Standard SHOVEL, TRENCHER, GRAB and 
DRAGLINE BUCKETS to sult all machines. Quick 
delivery.—Write or ‘phone the makers: NORTONS 
PLANT HIRE, LTD., Billericay, Essex. Tel.: Pamsden 
Heath 365. 
RAND NEW and unused Deimag G17T P'cE FRAME 
with Diesel Winch and Turntabie etc Pre- 
increase price. 
DUDLEY VALE, LTD 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


MSCO FACE SHOVEL EQUIPMENT, '2 cu. yd., 
ex Ministry, as dismantied off Lorain torry- 
mounted unit, perfect order.—G. F. SOUTHGATE, 
High Ridge, Aldridge, Staffs. Tel.: Aldridge 52059. 


VOR SALE, 3 cu. yd. Horizontal Rapier TRUCK 

MIXER, on Foden chassis. — WILLIAM G. 
SEARCH, LTD., Whitehall Road, Leeds, 12 Tel. 
639081 (10 lines). 


ANTED, Caterpillar TRACTORS, D2, D4, D7, D8 

and D9.—AXWORTHY AND CO., LTD. (Drotts 

for Hire), Straight Road, Old Windsor, Berks. Tel 
Windsor 3434 or 3384. 

OHN DEERE 1 cu. yd. CRAWLER LOADERS 

available, LONG or SHORT HIRE. Keen rates. 

RINGWAY CONTRACTORS, LTD., Horsforth 4605. 


Series with 9yd. 








DIESEL ROAD ROLLERS WANTED 


Aveling-Barford and Marshall 6/8-ton and 10/12-ton, 
with scarifiers, sprinklers, driver's cab, etc. Post-war 
models preferred.—Particulars, cash price or exchanges: 
A. M. COLE, 
Eastgate, Sleaford, Lincs. 
Telephone 463. 


VALES PLANT REGISTER LTD. 
14 Lower Grosvenor Place, Victoria, London, S.W.1 
VICTORIA 3501, 7531, 8080, 9886 (15 lines) 
Watford Works: Cow Lane, Garston, Watford. 


Telephone: Garston 3266/7/8. 
ESTABLISHED FOR OVER 40 YEARS 














SERVICES LIMITED 


Gey Wes) tee ar- ae a lee 


YOUR SERVICE IN SCOTLAND 


Advertisements on pages 1705-1712 


+ OR SAL &E. 
Larssen and Appleby-Frodingham STEEL PILES, 
Nos. 1, 2 and 3 sections 


Six Johnson 1 cu yd. and 1'2 cu yd Diesel 


DUMPERS 

Two Stothert and Pitt S54T Vibrating ROLLERS, each 
powered by Petter Diesel Engine. 

1'2 cu. yd. and 1 cu. yd. Johnson Diesel DUMPERS. 

5-ton Butters Electric SCOTCH DERRICK, 120ft. Jib, 
audible indicator, complete with bogies 


KL44 MOBILE CRANE, on tracks, 24ft. Jib, Diesel 
Engine, fully reconditioned tracks, etc 

Ruston Diesel LOCO., 2ft. gauge, 25 30-h.p. 

Sykes No. 754 and No. 8 Double Drum PILING 


WINCHES, each powered by Ruston Diesel Engine. 
300 TRENCH SHEETS, 12ft. 


2-ton Neal NM MOBILE CRANE, 35ft. Jib, Ruston 
Diesel Engine, penumatics 

No. 7 McKiernan-Terry PILING HAMMER, with Leg 
Guides. 

Reconditioned 19RB EXCAVATOR, with Dragline 
Equipment 

3-ton Rushworth HAND DERRICK, GOft. Jib, excellent 
condition 

9B3 McKiernan-Terry PILING HAMMER, with Leg 


Guides 
150 Acrow No. 3 PROPS, Bit. Gin. extending to 13ft 
DUDLEY VALE, LTD., 


3 Buckingham Place, London, S.W.1. ViCtoria 0252 


LOGGETTS PLANT HIRE. — For COMPRESSORS 

TRACTORS; DINKUM DIGGERS; DOZERS; CALF- 
DOZERS: CRANES: ROAD ROLLERS: FLOOR 
CENTRES: Acrow PROPS; PAINT SPRAYERS, 
MOBILE SITE OFFICES; PUMPS; HOISTS, 8/15Scwt.; 
ROADFORMS, Sin. to 10in., Light and Heavy 
Section. All CONTRACTORS’ PLANT, long or short 
HIRE. — 2 Burtons Road, Hampton Hill, Middx 
Tel.: Teddington Lock 1138/9 


oR SALE. 
D8, 2U 2000 Series, 
Two D7s, 4T, ex Ministry, 
Angledozer. 
TD14A, late model, with Ruston Angledozer and P24 
Winch and 6 cu. yd. Scraper. Brand new tracks, 


with L.T. Winch. 
with Winches, one fitted 


rollers, sprockets A first-class machine. 
Apply HAIGH, 
Station Works, Thaxted, Essex Telephone 294 
ALE or HIRE, 85-h.p. standard gauge Diese! 
LOCOMOTIVE, weight 16 tons. by Motor Rail 


JOSEPH PUGSLEY AND SONS, LTD., 
Bristol, 5. Telephone: Bristol! 56037. 


OR SALE, j.C.B. HYDRA ~- DIGGA LOADALL, 

1959, overhauled, £1,650 1.C.B. COUNTER- 
WEIGHT, 1956, £850. — BERKSHIRE DIGGERS, 
Cassington, Oxford. Tel.: Eynsham 515. 


ANTED, TUBULAR JIB for Smith Super 10, 
length 3040 or 45ft. — INDUSTRIAL DIS 
MANTLING STEEL AND PLANT, LTD., Water Lane, 
Exeter. 
VAILABLE for HIRE and CONTRACT: D9 and D8 


TRACTORS, with Blade or Scraper.—ELLIOTT, 
Wetherby Road, York. Telephone: 78220 and 78501. 








19 & 335 R.B.s 
T.D. & H.D.14s 
MERTON OVERLOADERS 


FOR HIRE 


SAND & SHINGLE LTD. 


FAGGS RD., FELTHAM, MIDDX. 
FELTHAM 3045 


HuseRTC. | EACH LTD. 
OFFER — EX STOCK 


KELVIN ROAD FORMS 
FOR SALE OR FOR HIRE 


Write for Details : 


HUBERT C. LEACH LIMITED 


HIGH STREET, CHESHUNT 
Telephone: WALTHAM CROSS 25161 








WINGET WORKS ROSEHALL 
COATBRIDGE 






Telephone 
1232/3 
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PLANT AND MACHINERY WANTED-——-FOR SALE—FOR HIRE 


IN EAGRON (CONSTRUCTION), LTo 

. OFFER FOR HIRE: 

NEALS QM 4/6-ton capacity MOBILE CRANES, Jibs 
from 24/60ft., heavy duty pneumatics. With 
Grabs if required. 

NEALS 2-ton MOBILE CRANES, mounted on 
Pneumatic tyres or crawler tracks. 

NEALS 1Scwt. MOBILE CRANES, 20ft. Lattice Jibs 

JONES KL44 3/4-ton capacity CRAWLER-MOUNTED 
CRANES, 24ft. Channel to 40ft. Lattice Jibs 
with 1Oft. Jury Jibs. . 

COLES and LORAIN’ 5/25-ton LORRY.- 

coma one ae CRANES. 

u 30-ton capacity CRAWLER-MOUN 
CRANE, fitted 80,100ft. Jib, with Back Hite 
Gantry 

CONCRETE MIXERS, 5/3'2, 7/5, 10/7, 14/10 ana 
21/14 cu. ft. capacity, Diesel-powered, high or 
standard discharge, with Integral Weighgear and 

oummens, ‘bist 

, lesel, '2/4'2 cu. yd. capacity. 

COMPRESSORS, Lorry-mounted and Portable, 
full equipments 

ANT QUEEN Diesel MOBILE 

capacity, rail as required. 

EXCAVATORS, 10, 19, 24, 


capacity 


with 
HOISTS, 
33RbLs 


7/10cwt 
and NCK304, 


with all equipments. 
40tt HANGING LEADERS tor 19RB or 22R8 
OnOTh cna Alten with all necessary fittings 
an HALMERS HDSG R - 
caTeapiae ° a 
ERPILLAR and BRISTOL TRACTORS, ali ' 
).C.B. and DINKUM DIGGERS — 
sntreniene es, vibrating, to 10-ton capacity. 

’ SCAFFOLDING, PROPS, R . 
“uonoken’ etc. . ees 
ORAIL and C.P.0.A.C. CONCRETE P 

EQUIPMENT — 
BAR an oEne and CROPPERS, Diese! and Electric 
rive. 
CHINOOK HEATERS, all modets available. 


FURTHER DETAILS 
Abbey House, Victoria Street, London, $.W.1 
Telephone 


ABBey 5152, Sullivan 7626 (10 lines) 
F oR SALE. 
Several Onions and Le Tourneau SCRAPERS 
EKS, LS and LP, good used a 
Onions 6 8 and Onions 8 10, as new 
Le Tourneau and Onions WINCHES for D4 and D8 


CUTTING EDGES, 
Onions, L.T. 
Equipments 


END-BITS, etc., ex 
and L.P.C. Scrapers 


G. F. SOUTHGATE, 
Ridge, Aldridge, Staffs. Tel Aldridge 52059 


ANTED, 37BE or 37RB and 38RB EXCAVATORS. 
Mach.nes with Crane, Dragiine or Forward 
Shovels. considered.—-AXWORTHY AND COMPANY, 
LTD. (Drotts for Hire), Straight Road, Old Windsor, 
Berks. Tel.: Windsor 3434 or 3384. 


oO SALE, Unused Anderson Super Simplex CROSS 
CUT SAW, complete with two tables and two 
85in. dia. Diamond tmpregnated Blades.—For further 
details and price, write SIR A. McALPINE AND SON, 
LTD., Ruthin Road, Wrexham 


BEN TURNER & SON 
(TRACTORS) LTD 


FOR SALES, SERVICE 
AND HIRE 


Ministry, for 
and Dozing 


High 


MASSEY- FERGUSON 
INDUSTRIAL EQUIPMENT 


PHONE :— 
RIPLEY (SURREY) 2481/2 






FORHIRE! 


EXCAVATORS - DUMPERS - ROLLERS 
Modern Machines — First Class Operators 
Competitive Rates 








@’ wss 
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Working OF PETERBOROUGH 


announce a new power unit 
of outstanding versatility 








Designed for a variety of 
Stationary applications 


Here is a power unit of distinctive appearance 

. easy accessibility, thanks to a_ hinged 
tractory-type engine canopy... plus outstand- 
ing versatility. The 3 cylinder 36 b.h.p. engine . 
produces its maximum torque of 110 Ibs. ft. "ts “ 
at 1250 r.p.m. and will find immediate appli- 
cations in pumping sets, compressors, crushing 
plant and numerous forms of stationary 


industrial plant. 


Complete the coupon below 
for full details of 
no fewer than I1 varying rear end arrange- _— this important new 
; ey addition to the 
ments and all instruments are built into a Perkins range. 


This new power unit is offered complete with 


Om eee Se NE cee me eR em 
specially designed control panel. 


To: PERKINS ENGINES LTD - PETERBOROUGH ff 
aa ae 4 Please send me full details of your new Three 152 Power ; 
1 Unit. 
3 i 
i | ..«FOR INDUSTRIAL, 1 NAME - \ 
| GAR, VEHICLE, j ie 
| AGRICULTURAL — 
| AND MARINE i 
| 
ee eee DIESELS! APPLICATIONS j 
ee ee ee 


ee as ace sts 4 PERKINS ENGINES LIMITED - PETERBOROUGH - PHONE: PETERBOROUGH 5341 


3548 
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POLYBOND 


Universal Adhesive & Sealer 


For bonding every kind of building material & tile 
Especially Expanded Polystyrene 


POLYBOND 


For one-coat sealing of any kind of 
building material—prior to further 
decorative treatment 


POLYBOND 


Obviates all hacking or keying. 


When rendering any existing 
surface 


POLYBOND 


For lasting and economic 
sealing of new or old 


CONCRETE against 
dusting 


POLYBOND 


As an additive for laying 
better concrete more 


























a EXCAVATORS 
TRACTORS 
TRAXCAVATORS 
Good DUMPERS 
-its Polybond! LOADING SHOVELS 
; : ! MIXERS 
a COMPRESSORS 


and all Contractors’ Plant 


All:enquiries Mo. 


COX OF CAMBERWELL 


For further 


information 
write or tele- H. COX & SONS (PLANT HIRE) LTD. 
ee 33 Southampton Way, Camberwell, London, S.E.5 


POLYBOND LIMITED 


SOUTHAMPTON 


London Office : 
130 Crawford Street, W.1. 
Telephone: Welbeck 2349. 


The hire service 
that never lets 
you down 
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AUF F ii B.G. PLANT LTD. have pleasure in introducing two 


become agents for new aaa Machines exported by v/o MACHINO- 
EXPORT. These units of Russian Contractor’s Plant 











are now held at waTLINGTON (Oxfordshire) Depot. 


| The Truck-mounted Excavator (Model 
E302), weighing 11 tons, Diesel-powered: 
Designed to work under any ground 
condition to within 6” of quarry face, 
with Backactor, Skimmer, Dragline, and 
sectional crane jib equipments. 

The fastest slewing machine in production. 
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2 The Lorry-mounted Crane 
(Model Ks5r1) lifting 
capacity § tons. Diesel- 
powered. Designed to 
operate with hook or grab, 


A most solid and sturdy machine. 


all 


@' 
ill ean 


Detailed literature supplied on request 
or demonstration can be arranged 


NAAN 


Sales Agency) LIMITED 
Service and Spares throughout iia stig 
U.K. and Eire. WATLINGTON - OXON Tel: Watlington 44 


A 
t 
\ 
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Shawnee Poole originated 50 b.h.p. — 10 ton 


NOW ANNOUNGE 








SHAWNEE POOLE SYSTEM OF MOBILITY AND ECONOMY IN 


SHAWNEE POOLE LIMITED - READING - ENGLAND 


The Shawnee Poole System is manufactured under British and Foreign Patents granted and pending. 
SSS SSS sss sss ess 


— 
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Tractor Haulage 
THE NEW... 
7 COMPACT 
* 32 b.h.p. 
“ * 5 cu. yd.-6 ton 
* savesupto50% in 
Pp operating costs 
a REAR DUMP HAULER 


Shawnee Poole REAR DUMP 32 b.h.p. Prime Mover 


with unique gooseneck coupling gives UP gives EASE OF SERVICE... 

TO 110 DEGREES OF TURN... CLIMBS MAXIMUM AVAILABILITY... 
GRADIENTS UP TO 1 IN 4... MINIMUM MAINTENANCE... 

KEEPS GOING IN THE TOUGHEST OVER-THE-COUNTER PARTS SERVICE! 
CONDITIONS! 





This new development of the Shawnee Poole System of Earthmoving Haulage 
brings a totally new mobility and economy to smaller-scale haulage operations. 
The 32 b.h.p. FD-535 Rear Dump Hauler, with its exceptionally high 


payload/low h.p. ratio, HALVES TOTAL OPERATING COSTS... 
RETAINING 5 cu. yd.—6 ton OUTPUT. 
Ask us to prove the FD-535 with a Job Survey on your site. 





EARTHMOVING HAULAGE 


A member of the Adamant and Western Group 








“W.19S 
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PEEL’S PLANET 


Sectional Buildings 
quickest up! 
longest up! 
















at; 
Only the Best 1960 Plant 


a) PEEL'S 
@ Easy to erect 


ToHire... 
@ New timber throughout 


@ Extensive range of standard designs 


@ Individually designed if required TRACTOR SHOVE LS 


@ Free delivery within 200 miles radius 
Rens Me at WHITCHURCH 
Se 
Airport Road, Whitchurch, Bristol 


Send for PEEL’S comprehensive catalogue and 
price list, or ask for representative to call. 


H. PEEL LTD. 


(Dept. C.J.) Mearclough Works, Wakefield Road, 
Sowerby Bridge, Yorkshire. Telephone: Halifax 81211 


CASTINGS 





For whatever]purpose a casting is 
needed—in which utter dependa- 
bility is essential—in a range from 
small dimension to 200Ib. in weight 
—the reputation of The Brockmoor 
Foundry Company Limited guaran- 





tees complete satisfaction in meet- 
with an ing all requirements. 
unbreakable i 
e specialise in... 
record 


BLACKHEART MALLEABLE IRON 
PEARLITIC MALLEABLE IRON 
HIGH DUTY GREY IRON 






An example of a 
gear case weighing 
76lb. to B.S.S. 
310 B.22/14. 


ELM MN 


‘OUNDRY COMPANY LIMITED 


BROCKMOOR, BRIERLEY|HILL,STAFFS. 


Telephone ; BRIERLEY HILL 77026 (4 lines) 
LONDON OFFICE: 229 GRAND BUILDINGS, TRAFALGAR SQUARE, LONDON, W.C.2. Phone: TRAFALGAR,4517 
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REGD. 


15 or 22+ cwt. DIESEL DUMPER 
The dumper that brilliant engineering 
produced for you ! 


You may pay more for the Roughrider than 
for other dumpers, but nowhere will you 
get the staying power, the high quality of 
materials and design that Liner have built 
into this splendid machine. Proof is in the 
low maintenance costs (annual average is 
only £3/10/-) and in the years of staunch 
service your Roughrider will give you. 


ee 


CONSIDER THE ADVANTAGES 


1 Propeller shaft not needing lubrication. 


2 P.R.M. constant mesh change-on-move gear box 
with three forward and reverse speeds. 


3 Small turning circle makes it the ideal machine 
for narrow roads. 


4 All-in-line transmission without belts or chains. 
5 Height of skip gives easy loading from the mixer. 


6 Low centre of gravity enables the Roughrider 
to operate under extremely adverse conditions. 


7 Guards protect driver and working parts. 
8 Fully floating rear axle. 
9 Patented two-position skip. 


SIIMIMISIIILAS 


SItStAISASTTSSISSAIDISSASSIISSEADATSSSSD 1 Y, 
SIMSIISIISIIITTAEASES 


F 


NAAAAAAAAAAANAAAAAAAAAAAAARANAA AANA SAASASSAS 
HIRE PURCHASE TERMS CNLY 10% DEPOSIT 


THE LINER CONCRETE MACHINERY CO. LTD. 


268, PARK ROAD, GATESHEAD, 8. Phone: 72501 Grams: ‘Liner, Gateshead’ 
London Office: Liner House, Lexden Road, Acton, W.3. Tel: ACOrn 8931 


Please send full details of the Liner ‘Roughrider’ 
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Country-wide 
Lorry-mounted 
Crane Service 








B\= 


St, Se 
et 25538 


SUPPLEMENT 1631 

























NEWCASTLE 
Newcastle sa#*se 








SS SSS 


STOCKTON- Sra Es= 
pas 65101 
Sie 
Rotherham 78481 

ecu 


Scunthorpe “ 


WOLVERHAM ‘= 
Bilston 41101 . 


COR BY 
Corby 2521 ae 


Viking 4441 


Largest Range of lorry-mounted cranes 
from 3 to 70 tons FOR HIRE OR CONTRACT 


ANYWHERE IN THE UNITED KINGDOM. 


SKILLED & RESPONSIBLE PERSONNEL 
SPECIALIST LIFTING ENGINEERS 
EXPERIENCED TRADESMEN « UTMOST AVAILABILITY 
COMPREHENSIVE SERVICE & QUOTATIONS 


Mi oBILE 
LiFTING 


S ERVICES wr. 


Founder Member of the LORRY-MOUNTED CRANE ASSOCIATION. 


HEAD OFFICE & DEPOTS: Upper Wortley Road, ROTHERHAM. Tek 
Rotherham 78481: Bowesfield Lane, STOCKTON-ON-TEES. Tel: Stockton 
65101: Ward Street, Bilston, WOLVERHAMPTON. Tel: Bilston 41101, 


AREA OFFICES: 50 Park Street, LONDON W.1; Stanion Lane, CORBY; 
Tremorfa Works, CARDIFF; Church Road, NORTHOLT; Westgate Road, 
NEWCASTLE-UPON-TYNE; Normanby Park Road, SCUNTHORPE. 
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A new concept in 
portable site accommodation 


Basic Price 
16 0° x 8 0’ Portakabin 


£265 = 
ee Portakabin 


PORTABILITY— 


The unique telescopic legs enable rapid loading and 


off-loading by one man. 


AVAILABILITY— 


Arrives on site fully equipped and ready for immediate 


occupation. 


STACKABILITY— 


Can be stacked up to three high on confined sites 








DESIGNED FOR CONSTRUCTION STAFF. 


PORTASILO LTD - Home Sales Office 
LAWRENCE ROAD - GREEN LANE - HOUNSLOW - MIDDLESEX - Telephone: HOUNSLOW 6452 3 
Head Office: YORK and at BIRMINGHAM » MANCHESTER - GLASGOW © BRISTOL : BELFAST and DUBLIN 
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MECHANICAL AND NON-MECHANICAL | | A NEW 


|PLANT HIRE| SAR BENDER 


| We ry power 
* operated Bar Bender 
_ will handle round bars 
up to 2in. diameter. 
Several bars can be 
bent simultaneously 
= according to the dia- 
: _ sé Meter of the material. 


SL om Main Features: 

z ae Turntables revolve simultaneously, the fast Turntable at more than 
LIGHTWEIGHT STAGINGS :: LADDERS :: STEPS | | Turntable at 21 rpm. will Bend'a 1Jin. hook in I2 seconds, 
SCAFFOLD BOARDS :: SURFACING MACHINES 





Warsop Power Tools 


Model $7 Breaker Ltd. 








Feeding: Bars are fed into the machine from left or right. Hooks are 


STEEL TUBES :: ALUMINIUM ALLOY TUBES made clockwise or counter-clockwise. Flexibility of the machine 
CONCRETE BREAKING HAMMERS :: PUMPS ensures minimum handling of the bar during operation. This saves time. 
FLOOR SANDERS :: RAILWAY SLEEPERS Automatic Stop: Turntables can be set to stop automatically at any 
VIBRATORY ROLLERS :: COMPRESSORS angle to an accuracy of j;in. Indentical bends are repeatedly obtained. 
CONCRETE MIXERS :: SITE HUTS All gears steel and precision cut, pinions of heat-treated alloy steel. 


All shafts, even the slowest, fitted with grease-packed ball bearings. 
PAINT SPRAYERS :: TARPAULINS . Pree duck, meh : vei 6 
TRESTLES :: DANGER LAMPS ase of Control: One control only. Hand lever integral with foot 


pedal for operating machine in either direction. 
TOWER LADDERS :: DUMPERS 
CRANES =: VIBRATORS MAINTENANCE NEGLIGIBLE PROMPT DELIVERY 


Full details from: 
Phone or write for details 


CAMPBELL-GRAY, LTD. | | LAWLER AYERS & CO. LTD. 


68/70 PENGE ROAD, SOUTH NORWOOD, LONDON, S.E.25 28 Broad Street House, 54 Old Broad Street, London, W.C.2 
Tel.: SYD. 3131 (5 lines) Telephone: LONdon Wall 6331 
Established nearly 70 years 








make it a ‘‘must!’’—the 


BUILDING & PUBLIC WORKS 
EXHIBITION at 


Belle Vue, Manchester, JULY 5 to I5 


THE INCORPORATED ASSOCIATION of ARCHITECTS and SURVEYORS 
Sponsored by # THE NORTH WESTERN FEDERATION of BUILDING TRADES EMPLOYERS 
Featuring the NEWEST developments and NEW 


PRODUCTS presented under ideal conditions. 
Every facility and service. 







Enquiries to :- 


EMORE EXHIBITIONS LTD. 


== _—" Organization is our Business "’ 


—— == LANCASHIRE OFFICE: 
SSS 412 TOTTINGTON ROAD, BURY 


Tel: Bury 4335 ——<<——— 
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DIESEL PILE HAMMERS by DELMAG, the first and leading 
manufacturer, have been in actual use on the job for 20 years 
throughout the world and are now operating’ in 59 countries. 


SEND FOR FURTHER DETAILS FROM 


C.E.T. (PLANT) LIMITED 


BURLINGTON WORKS ABBEY ROAD, 
PARK ROYAL, LONDON N.W.10 
TELEPHONE : ELGar 6777 (4 lines) 
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HIRE CONTRACTORS! 


Zip-Up 
stagings 

earn 7% 
every 
month— 


paid for 

themselves 
in 14 
months 


reports a 
Zip-Up Hire Contractor 


f REGO. TRADE MARK f 


q A vast market for you \ 
©, —not even scratched! ‘ 


4 


lt 
a 
oe oe ee 


















TWO YEARS AGO, a hire contractor set up a sideline with £350 worth 
of Zip-Up Aluminium Staging. Today, he is making money hand over 
fist and he has increased his stock of Zip-Up Staging to £11,000 worth, 
When he first offered it for hire to electrical, mechanical, painting, 
glazing, acoustical and other trade contractors, they jumped at it. It 
was something they had been waiting for . . . complete, self-contained, 
lightweight units . . . available as and when required . . . easy to use, 
rustproof, no small parts to lose. Hiring out Zip-Up is good business. 

Why don’t you do the same? How can you lose? There’s no compe- 
tition from heavy steel or similar scaffolding and you have the solid 
reputation of Access Equipment Ltd. behind every Zip-Up unit. 


Contact us 
now for 

details and 
prices 


| ACCESS EQUIPMENT LIMITED 


Maylands Avenue, Hemel Hempstead, Herts. Tel: Boxmoor §781 
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With road safety a major consideration, this 3-mile stretch 
on the main Glasgow-Edinburgh road is now lit by 52 high- 
wattage Sodium lamps developed by Philips Electrical Ltd. 
The new system was largely the inspiration of 

Mr. Denis Colvin, City Lighting Engineer to the 

Glasgow Corporation, who co-ordinated the activities of 
Philips on lamps and gear, the Engineering & Lighting 
Equipment Co. Ltd. in their development of the new 
ELECO Golden Ray ‘280’, and of Messrs. Stewarts and 
Lloyds, who provided the special steel columns. In 
operation, it is no longer possible for confusion of 

light sources to be an accident hazard, and the reduction 
of the number of columns used reduces the number 

of possible collision points. 


PHILIPS ELECTRICAL LTD - Lamp & Lighting Group eae 


Century House - Shaftesbury Avenue «+ London +» W.C.2 


~ 
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BDV EARTH MOVING 


Te - 
Wa SITE PREPARATION 


; Write to: 
> ROURCZER LL 


Wilmslow 


PLANT HIRE CO. LTD. 


BLUE BELL CORNER 
MANCHESTER ROAD, WILMSLOW 
CHESHIRE 


Telephone: 3421 & 3542 








When the job is 
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| na Contractors’ Plant Specialists: 
rae OE Excavators, Tractors with Dozers and 
Va 4 V7 LL WAALS Scrapers, Traxcavators, Cranes, Dumpers 


SSO SnD Compressors 
BRENTWOOD -ESSEX Tel: 2116 ine 





THE BEST MATERIAL FOR 
REINFORCING CONCRETE 


We are the actual 
manufacturers of 








This mesh is manufactured from High 
e . Tensile Steel Wire drawn in our own mill 
Which can be supplied and electrically welded by us in accordance 
in sheets or rolls with B.S.S. 1221/1945 Part ‘A’. Oblong or 

square meshes for concrete reinforcement in 
floors, foundations, roofs, roads, etc. 
Standard size sheets and rolls immediately 
available from stock. SPENCER MESH 
can also be supplied galvanised. Small 
S P a ad ia RR A i R rE meshes are ideal for partitions, fencing, 
ame We ve 207 ee \ Wim deer ee Bey fe Va ce op ects pees VV Oe Qa Sm 8 Des Pee screens, guards and many other applications. 
Meira 4a 26) nL Pam nee to la h07. case eS 4 Available, if required, in small panels cut to 

eR cr. your own specifications. 
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Continuous Flow 





With a working cycle of 45-50 seconds, the Wakefield 











Batch Mixer has a high output of exceptionally fine 
quality concrete. This is due to the —~ 
patented method of mixing and 


accurate weighing of materials. 


Forced-flow by screw conveyor 
gives the Wakefield Continuous 
Mixer the great advantage of pro- 
ducing thoroughly-mixed concrete 
quickly. It can also be used for 
periodic mixing, and is easily 


transportable. 


CONCRETE MIXERS 


BRITISH JEFFREY-DIAMOND LTD. CONSTRUCTION EQUIPMENT DIVISION, THORNES WORKS, WAKEFIELD, YORKSHIRE 
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VIBRATING 
TANDEM 
ROLLERS 


HIGH COMPACTING POWER 
LOW OPERATING COST 


Two models available :- Type 20 work 
ing weight of 4,400 Ibs., type 25 work- 
ing weight of 9,500 Ibs. 

Electrically started, air cooled, diesel 
engine ye spring adjusted scrapers 
%*& vertically directed vibrations 
%*& hydraulic steering. 


For further details write :- 


BURLINGTON WORKS, 
ABBEY ROAD, 
PARK ROYAL, N.W.10 
(EQUIPMENT) LTD. ELGar 6777 (4 lines) 





FOR IMMEDIATE HIRE 





CRAWLER CRANES UP TO 50 TON CAPACITY 
802 & 1201 LIMAS 


43 RB’s D4, D8 TRACTORS 933 & 955 SIDE TIP 

38 RB’s EUCLID REAR DUMPS 977 & DROTT SHOVELS 

33 RB’s GALION GRADERS CHASESIDE & MICHIGANS 

22 RB’s DERRICKS, 5, 7, 10, 20 ton DINKUM DIGGERS 

19 RB’s PILING EQUIPMENT 3yd. DUMPERS 

10 RB’s CRUSHING PLANT 16/60 TRENCHERS 
Lorry mounted cranes NEALS CRANES 4/6 ton COMPRESSORS 


Also all other Civil Engineering Plant available 


ROADS : RUNWAYS 


(PLANT HIRE) LIMITED 


26 VICTORIA ST. LONDON, S.W.| teL: ABBEY 4905 
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WALPAMUR QUALITY PAINTS 


a 
do a wo n d er fu l oO b Walpamur Quality Paints—the standard by which 
eee others are judged—all undergo laboratory and 
practical tests. The range provides Paints, Enamels 
and Varnishes for every possible need and includes: 


Beautiful colours... perfection of finish... for all types of WALPAMUR WATER PAINT. In a range of 42 
‘ ° ‘ int ixable colours. E ical flat finish fi 
decoration... Walpamur Quality Paints do a wonderful walls and ceilings. Exterior Quality available in 
7 ‘ ‘ selected shades. 
job. Constant testing, both laboratory and practical, BURAREO S.WRAir Made bene Eee 
. . : : : ‘ ange of 46 i ixable col . High gloss, 
maintains the superlative quality which has won nenbergeing nade tah ont. aaie aad 
ti 1 1 . for these famous aints Especially formulated to last five years—and more! 
international acclaim S sp . DARWEN SATIN FINISH. In a range of 27 


intermixable colours. Satin sheen for any interior 
surface. Steamproof and washable. Darwen Flat 
Finish also available. 


WALPAMUR EMULSION PAINT. In a range 
of 29 intermixable colours. Easy-to-apply matt 
finish for inside and outside use. Quick-drying, 
odourless and washable. 

For further details of these and other Walpamur 
products write to The Walpamur Company Ltd., 
Darwen, Lancs. 





MAJESTY THE QUEEN 
MANUFACTURERS OF PAINT 
4€ WALPAMUR CO LTD 


ty DARWEN . LANCS 


THE WALPAMUR CO LTD » DARWEN & LONDON 


Paints, Enamels and Varnishes for every possible need 





W1030 
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Left:—Frodingham steel sheet piling, 
Section No. 1A, was used for the con- 
struction of this wharf at Hackney for 
© ( W. Mallinson & Sons Ltd. 

Contractors: Samuel Williams & Sons Ltd. 


i 


iy 
» ¥. Odie 


5 


Right :—96 ft. diameter cofferdam for the Black 

Rock pumping station, Weston-super-Mare, con- 

structed of 75 ft. lengths of Frodingham piling, 

Section No. 4, in medium tensile steel. 

Borough Engineer: J. R. Freer-Hewish, Esq., 
A.M.1.C.E., M.1.Mun.E. 

Contractors: C. V. Buchan & Co. Ltd. 


FRODINGHAM steel sheet piling is 
equally suitable for maritime structures 
and river bank protection as it is for the 
construction of deep cofferdams and for 
enclosing excavations. 

Maximum strength and durability are 
combined with minimum weight. There is 
no diminution of flange thickness at the 
interlocks, which are designed to ensure 
watertightness and continuity of the 
Frodingham sections even in very difficult 
ground. 

FRODINGHAM steel sheet piling can 
be successfully applied to every branch of 
civil engineering and the range of sections 
and qualities of steel permits the most 
economical size to be selected for any 
class of work. 

For full details write for List No. 209. 


FRODINGHAM 
STEEL 

SHEET 

PILING 


TECHNICAL REPRESENTATIVES THROUGHOUT THE WORLD 


THE BRITISH STEEL PILING CO. LTD. 





10 HAYMARKET, LONDON, S.W.1. Telephone: TRAfalgar 1024 


BSP200 
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= a 
| Way ‘mark time’ We work Under Water.” 


in standing time ? and on dry land i 





Nothing upsets a builder’s @ SURVEYS 5 
economy more than having 

to put men on unproductive @ CLEARANCE 

chores in standing time. 

What a great opportunity to @ WELDING 

make your own concrete slabs @ CUTTING 

and bricks for future jobs, 

and what a great little machine @ CONSTRUCTION 


Teams of expert Div- 
ing Engineers with 
specialised equipment 
are on hand to operate 
anywhere in the United 


' = Kingdom ... or the 
SS SS 3 world. 
= ———— s 
Makes Plain Siete, Grooved or 3 oy —— Under Water Weld- 
Tongued an roove: jabs, ? . Jes S $ : 
Fregged or Plain Bricks, Rock = 2 = = ing and Cutting 


Equipment, Diving 
Equipment, Welding 
Generators, Com- 
pressors, Cox’s Bolt 
Gun Equipment and 
other plant for HIRE. 
Write for full details. 


Faced and other Building Blocks. 
Handtamping unnecessary. Fast 
in operation. Needs only wood 
pallets. Write for Brochure. 


H.P. TERMS ..ONLY 10% DEPOSIT 


UNDER WATER WELDERS 


CONCRETE MACHINERY CO. LTD. 
187, Park Road, GATESHEAD, 8. 
Phone: 72501 (7 lines) 


Grams : ‘‘Liner, Gateshead” 
London Office : 2 Lexden Road, Acta, W.3. * Telephone: ACOrm 8931 & REPAIRERS LTD. 
Also at : ROATH BASIN, CARDIFF 
. . h \ M % s ; L 5 . o p 
ion thoeiieiae Tel: 29631-2-3 (after hours: Gobion (Mon) 200, Penarth 58131 or Rhoose 298). 
a Scottish Office: 3 Royal Street, Gourock, Renfrewshire. Tel: Gourock 31635. 








FOR INDUSTRIAL PLANT AND MACHINERY 






OY <O (aX y ES; TRADE MARK REGISTERED THE RAYBESTOS CO. 


BRAKE LININGS CLUTCH FACINGS 
‘MOULDED AND WOVEN : MOULDED, WOVEN 
. a AND SINTERED. 






ENGLAND WaATerloo 7031-4. 3842-7 
EVERITE HOUSE - SOUTHWARK STREET>*- LONDON, S.E.1 








1642 SUPPLEMENT rTHE CONTRACT JOURNAL June 29 1961 


ANDERSON 


DERRICK CRANES | 











THE CONTRACTOR’S UNIVERSAL CHOICE 


r 





When may we arrange for a site demonstration for you to:— 
OBSERVE the driver’s panoramic visibility, easy centralised control and comfort. 
EXAMINE the unit assembly of the gearing which guarantees mechanical efficiency and reliability 


STUDY the high performance and safety—and how a banksman is superfluous. 


Independent professional inspectors have been impressed—so will you! 


Hire Agents for England, Wales & Ireland: 
CASWELL, CRANES & ERECTION LTD., GROVE WORKS, HAMMERSMITH, LONDON, W.6 
Tel: RiVerside 8922/5 
and 
156 CHARLES HENRY STREET, BIRMINGHAM, 12 Tel: Midland 7063 


Sale-Hire Agents for Scotland: 
THE ANDERSON-GRICE CO. LTD., TAYMOUTH ENGINEERING WORKS, CARNOUSTIE 
Tel: Carnoustie 2214/5 & 2110 


‘Phone 
CARNOUSTIE 
2214/5 & 2110 


London Office: 


FINSBURY PAVEMENT 
HOUSE, 120 MOORGATE, 


. on R wT } OY B 
comune THE ANDERSON-GRICE CO. LTD. E.C.2 
Carnoustie | TAYMOUTH ENGINEERING WORKS,CARNOUSTIE, SCOTLAND | ipso... monarch 4629 
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CONTRACTS 


B! DFORDSHIRE COUNTY COUNCIL. 


LONDON-CARLISLE-GLASGOW-INVERNESS 
TRUNK ROAD, A.6. 


BARTON-IN-THE-CLAY DIVERSION. 


TENDERS are invited for the ABOVE WORKS, 
which comprise the Widening and Diversion of the 
existing suerte and ancillary works. Approx. 

th 400 lin. yd. 
erp ocuments may be obtained from the County 
Surveyor, Dents Road, Bedford, on depositing Two 
Guineas which will be refunded on receipt of a 
bona-fide Tender. 

Tenders should be returned, in the envelope pro- 
vided, to arrive not later than 7th JULY, 1961. 

GEORGE BREWIS, 
Clerk of the County Council. 
Shire Hall, 
Bedtord. 


City OF WORCESTER. 


TENDERS. 
ADDITIONAL SANITARY ACCOMMODATION. 
MALE HOUSE BLOCK, HILLBOROUGH. 
TENDERS are invited for the ABOVE WORKS. 
which comprise the Erection and Completion of an 
Additional Sanitary Wing in Three-storey Block in 


Traditional Brick Construction with Reinforced Concrete 
Floors and Roof, the Demolition of a Small Existing 














Toilet. Block, and Minor Alterations to Toilet 
Accommodation in an Existing Wing. 5 
Documents obtainable from City Engineer and 


rveyor, 22 Bridge Street, Worcester, on deposit of 
three. Guineas (cheques payable to Worcester 
Corporation), which will be retunded after receipt of a 
bona-fide Tender and the return of Tender documents. 

Tenders must be posted to the Town Clerk, to arrive 
not later than THURSDAY, 13th July, 1961. 

BERTRAM WEBSTER, 
Town Clerk. 
Guildhall, 
Worcester. 


eres OF WORCESTER. 


TENDERS. 


ERECTION OF THREE BUNGALOWS AND SIX 
GARAGES, DINES GREEN ESTATE. 


TENDERS are invited for the ABOVE, in Traditional 
Brick Construction, together with External Services, 
Drains, etc. 

Documents. obtainable from City Engineer and 
Surveyor, 22 Bridge Street, Worcester, on deposit of 
Three Guineas (cheques payable to Worcester 
Corporation), which will be refunded after receipt of a 
bona-fide Tender and the return of Tender documents. 

Tenders must be posted to the Town Clerk, to arrive 
not later than MONDAY, 17th july, 1961. 

BERTRAM WEBSTER, 
Town Clerk. 





Guildhall, 
Worcester. 


Gi2% O F WORCESTER. 


SITE COMPLETION WORKS AT DENT CLOSE AND 
ST. CATHARINES VALE HOUSING ESTATES. 


FIXED-RATE TENDERS are invited for the ABOVE 
WORKS, which comprise the Completion of Roads, 
Footways and Turfed Areas. 

Documents obtainable from the City Engineer and 
Surveyor, 22 Bridge Street, Worcester, upon payment 
of a Two Guinea deposit, which will be returned on 
receipt of a bona-fide Tender. 

Tenders, in envelopes provided, to be posted to 
reach the undersigned not later than MONDAY, 
17th july, 1961. 

The Corporation do not bind themselves to accept 


he lowest or any Tender. 
a BERTRAM WEBSTER, 
Town Clerk. 





Guildhall, 
Worcester. 


Cur y OF CAMBRIDGE. 
CHESTERTON LANE IMPROVEMENT. 


TENDERS are invited for the IMPROVEMENT of 
CHESTERTON LANE, at the junction with Castle Hill. 

The Work consists of the Demolition of the 
Existing Brick Wall and Construction of approximately 
100 lin. yd. of a New Mass Concrete and Brick 
Retaining Wall, the Construction of approximately 
350 sq. yd. of New Footpath and approximately 
375 sa. yd. of Carriageway, together with other 
ancillary Works. . : 

The Bills of Quantities, Specification and Conditions 
of Contract may be obtained from the City Engineer 
and Surveyor, The Guildhall, Cambridge, on a deposit 
of Three Guineas. The deposit will be returned on 
the receipt of a bona-fide Tender. - 

Tenders must be delivered to the Guildhall, 
Cambridge, in the official envelope provided, not later 
than 3 p.m. on THURSDAY, 13th July, 1961. 

The lowest or any Tender will not necessarily be 


accepted. 
ALAN H. 1. SWIFT, 
Town Clerk. 
The Guildhall, 
Cambridge. 
June, 1961. 
BEACONSFIELD URBAN DISTRICT 
COUNCIL 


HOUSING SCHEME NO. 19 
CONSTRUCTION OF ROADS AND FOOTPATHS— 
THE FERNS, LONDON END, BEACONSFIELD. 


TENDERS are invited for the ABOVE-MENTIONED 
WORKS, which include: (a) the Widening of approx. 
85 lin. yd. of existing Carriageway; (b) the Construc- 
tion of approx. 170 lin. yd. of New Carriageway— 
Hardcore Base—together with all ancillary Footpath 
and Drainage .Works; and (c) the Construction of 
approx. 210 lin. yd. of Gin. dia. G.S.W. Foul and 
Surface Water Sewers 

The site lies for the most part in the grounds of 
a property known as The Ferns, and in gardens: of 
some existing council houses adjacent thereto. 

Copies of the Specification, Bill of Quantities, etc., 
and the Drawings may be obtained from the under 
signed on receipt of a deposit of Two Guineas which 
will be refunded on receipt of a hona-fide Tender. 

All Tenders must be returned to the Clerk of the 
Council at the address below by 12 Noon on 
MONDAY, 17th july, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

F. V. HARRIS, A.M.1.Mun.E., 
Engineer and Surveyor 
Council Hall, 
Penn Road, 
Beaconsfield, 
E icks. 


13th June, 1961. 
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CONTRACTS 
COUNTY COUNCIL OF 
HIGHWAYS DEPARTMENT. 
RECONSTRUCTION OF WOODFORD BRIDGE. 


TENDERS are invited for the RECONSTRUCTION 
of WOODFORD BRIDGE, over the RIVER RODING. 

The work will include the Construction of a New 
Prestressed Concrete Bridge and the. Demolition. of 
the existing Brick Arch Bridge. 

Tender documents may be obtained from the 
County Surveyor, Old Court, Chelmsford, on payment 
of deposit of £5 which will be refunded only if a 
bona-fide Tender is received and not subsequently 
withdrawn, and if all the documents are returned. 

Tenders must be submitted, in the envelope pro- 
ee not later than 12 Noon on FRIDAY, 28th July, 

The Council_ does not bind itself to accept the 
lowest or any Tender it may receive. 

CHRISTIAN BERRIDGE, 
Clerk of the County Council. 





ESSEX. 





County Hall, 
Chelmsford. 


BOROUGH OF WREXHAM. 
BUS DRAW-IN AND SERVICE ROAD. 
CHESTER ROAD AND KENYON AVENUE. 


FIXED-PRICE TENDERS are invited for the 
CONSTRUCTION of a ‘BUS DRAW-IN and SERVICE 
ROAD, together with Kerbing and Footpath Works. 

Drawings and General Conditions of Contract may 
be inspected, and Specification, Bills of Quantities 
and Forms of Tender obtained from, the Borough 
Engineer and Surveyor, Guildhall, Wrexham, on pay- 
ment of a deposit of £2 2s. which will be refunded 
on_receipt of a bona-fide Tender. 


Tenders must be sealed and delivered to the 
eqcersioned by 12 Noon, THURSDAY, 6th july, 


The Council does not bind 


itself to accept the 
lowest or any Tender. . 


PHILIP J. WALTERS, 


T " 
Guildhall, own Clerk 


Wrexham. 
June, 1961. 


BOROUGH OF BEXLEY. 
SURFACE WATER SEWER WORKS. 


TENDERS are invited for the LAYING of SURFACE 
WATER SEWERS at LION ROAD, HEATHFIELD 
ROAD, IZANE ROAD and FRETA ROAD, Bexleyheath, 
and ancillary works. The Sewers (Glazed Stoneware 
and Concrete Tubes) will extend for a total length 
o approx. 1,200yd., varying between Qin. and 21in. 

a. 

Drawings may be seen at, and Tender documents 
obtained from, the Office of the Borough Engineer, 
West Lodge, Broadway, Bexleyheath, Kent, on payment 
of a deposit of £2 2s. (by crossed cheque payable 
to Bexley Corporation) which will be refunded on 
receipt of a bona-fide Tender not subsequently 
withdrawn. 

Tenders must be delivered to the undersigned at 
the Council Offices, Bexleyheath, Kent, not later than 
10th JULY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ARTHUR GOLDFINCH, 
Town Clerk. 
URBAN DISTRICT OF BROWNHILLS. 
GROUP “A" LIGHTING SCHEMES. ~ 
(A) WATLING STREET; BROWNHILLS, A.5. 
(B) BROWNHILLS ROAD, HEDNESFORD ROAD 


WALSALL ROAD AND BURNTWOOD ROAD, 
NORTON CANES. 


FIXED-PRICE TENDERS are invited for the ABOVE, 
which, in the case of Scheme (A), comprises the 
Supply, Erection and Wiring-up complete.of 33 200-W 
Sodium Lamps on, and including, 30ft. mounting 
height Steel Columns; and, in the case of Scheme (B), 
the Supply, Erection and Wiring-up complete of 62 
250-W Mercury Vapour Discharge Lamps on, and 
including, 25ft. maunting height Concrete Columns. 

Documents may be obtained from the Council's 
Engineer and Surveyor, CHARLES H._ HUNT, 
A.M.1.Mun.E., Coombe House, Brownhills, Staffs., upon 
receipt of a deposit of £2 2s. which will be refunded 
upon receipt of a bona-fide Tender not subsequently 
withdrawn. 2 oe 

Tenders, in plain sealed envelopes endorséd. “ Street 
Lighting, 1961."’ are to be received by the undersigned 
not later than First Post on MONDAY, Srd july, 1961. 


NORMAN WAINE, 
Clerk of the Council. 
Council Offices, 
Brownhills, 
Staffs. 
12th June, 1961. 


G UILDFORD RURAL DISTRICT COUNCIL. 


APPLICATIONS are invited from contractors wish- 
ing to receive Specification for MODERNISATION of 
12 (Nos. 1-12 inclusive) HOUSES at CLASFORD 
COTTAGES, Worplesdon. : 

Specification and Form of Tender may be obtained 
from the Housing and Valuation Officer on payment 
of a deposit of £2 2s., returnable upon receipt of a 
bona-fide Tender. Cheques should be made payable 
to the Guildford R.D.C. and sent to the Housing 
and Valuation Officer. 

Tenders, in the endorsed envelopes provided, are 
to be returned to the undersigned not later than 
9.30 a.m. on MONDAY, 10th July, 1961. 


E. W. SELLINGS, 
Clerk of the Council. 


Millmead House, 
Guildford. 
14th June, 1961. a Bs ian ls 


CHESHIRE CONSTABULARY. 


The POLICE AUTHORITY will consider in October, 
1961, applications from firms who wish to be included 
in the list of those to whom TENDER FORMS will be 
sent for the SUPPLY of the FOLLOWING: 

Policemen’s and Policewomen's Summer_ and 
Winterweight Uniforms, Greatcoats, Capes, 
Caps, Shirts, Collars, Shirt Epaulettes, Black 
Ties, Gloves (cotton and leather), Gaberdine 
Raincoats and Mackintoshes, Waterproof 
Leggings, Stockings, Medal Ribbons and 
Chevrons. 

It is intended that Tender Forms will be sent to 
those firms requesting inclusion on the list for supplies 
for the years 1962, 1963 and 1964. 

Applications should reach this Office by 15th JULY, 


1961. 
G. E. BANWELL, 
Chiet Constable of Cheshire. 
County Police Headquarters, 


142 Foregate Street, 
Chester. 
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CONTRACTS 
BUCKS. COUNTY COUNCIL. 
HIGHWAYS ACT, 1959—THE CODE OF 1892. 
MEADOW WAY, DORNEY. 


TENDERS are invited for the MAKING-UP of the 
ABOVE STREET. Specification, Form of Tender and 
Contract and Bill of Quantities may be obtained from 
the County Surveyor, County Offices, Aylesbury. 

Applications must be accompanied by a remittance 
for £2, which will be refundea on receipt of a 
bona-de¢ nee: 

eale enders must be delivered to the undersigned 
by MONDAY, 10th July, 1961, in the envelope 
provided, endorsed ‘‘Private Street Works—Meadow 


Way.” but not bearing any name or mark indicating 
the sender. 


The Council _do not bind themselves to accept the 
lowest or any Tender. r 


R. E. MILLARD, 
Clerk of the Bucks. County Council. 


County Hail, 
Aylesbury 
___June, 1961. 
BUCKS COUNTY COUNCIL. 


HENLEY-MARLOW ROAD, A.4155. 


ROADWORKS FROM HARE AND HOUNDS P 
HOUSE TO BORLASES SCHOOL, MARLOW.” 


TENDERS are invited for ROADWORKS (appr 
mately 7SOyd.), comprising Realignment of Carriageway. 
feaenae ——— Cocnneiine, Rolled _Concréte 

’ rmacadam aping, i 
and’ cosiiery Werke, ping, Drainage, Footpaths, 
rawings may be seen at the offices of the Divisional 
ee Surveyor, 164 West Wycombe Road, High 
7 ycombe. Contract documents may be obtained 
py Bn By Surveyor. County Offices, Aylesbury, 
eposit o 
Ob tone tbe tend » returnable on receipt 


Tenders must be recei 
MONDAY, Tues PS, eived by me by 10 a.m. on 


The Council do not bind 
lowest Genny Tesi ind themselves to accept the 
R. E. MILLARD, 


Clerk of the Council. 





County Hall, 
Aylesbury. 
June, 1961. 


WARWICKSHIRE COUNTY 
ROADS COMMITTEE. 
HIGHWAYS ACT, 1959. 

PRIVATE STREET WORKS. 

NEW STREET (PART) TWO GATES. 


TENDERS are invited for the MAKIN 

NEW STREET (Part) TWO GATE io. situated 
‘=e from Watling Street. . ae 

e€ section of the street to be made up is 
80yd. in length and 40ft. wide, and Sedan te 
pode drainage of both New Street and Mount 
Cmeeet. The work consists of Excavation and the 
neeee oe Al +, bea Tarmacadam Carriageway, 

ing. - Footpaths, Shal i 
and incidental Sie Shale Verges, Drainage, 

e General Conditions of Contract, Specificati 
and Drawings may be inspected at the Othce ate 
County Surveyor, Shire Hall, Warwick, during ordinary 
office hours. Copies of the Form of Tender and Bill 
of Quantities may be obtained from the same office 
on payment of a deposit of £2 2s. which will be 
——— ano woxens of a bona-fide Tender. 

ounci © not bind themsel 

lowest oF or fone selves to accept the 

enders, sealed in an envelope provided, must reach 
the Office of the County Surveyor.not later than the 
First Post on WEDNESDAY, 19th july, 1961. 
L. EDGAR. STEPHENS, 

Clerk of the Council. 


COUNCIL. 

















Shire Hall, 
Warwick. 
, June, 1961. 
CANVEY ISLAND URBAN DISTRICT 


COUNCIL. 
PUMPING MAINS. 


CONTRACT REF. 142A. 


The Council invite FIXED-PRICE TENDERS for the 
SUPPLY, EXCAVATION for, LAYING and JOINTING 
of approximately 1,400yd. of 24in. diameter SPUN- 
'RON PIPES, together with Cathodic Protection and 
incidental and ancillary Works. 

Copies of the General Conditions, Specification and 
Bill of Quantities may be obtained from the Consulting 
Engineers, MESSRS. SANDFORD FAWCETT AND 
PARTNERS, 53 Victoria Street. Westminster, S.W.1, 
on receipt of a cheque for Five Guineas made payable 
to the Council. The deposit will be refunded on 
receipt of a bona-fide Tender. 

Sealed Tenders, endorsed ‘‘Tender for Contract 
142A," should reach the undersigned not later than 
Noon on the 1st AUGUST, 1961. 

The Council do not bind themselves to. accept the 
lowest or any Tender. 

J. RUMBLE, 


Clerk of the Council. 











Council Offices, 
Canvey Island, 
Essex. 


HEMSWCRTH_ JOINT 
COMMITTEE. 


WATER SUPPLY EXTENSIONS—PART 4. 


WATER 


FITZWILLIAM WATER SUPPLY. 
CONTRACT NO. 3. 


The COMMITTEE invite FIXED-PRICE TENDERS 
from experienced contractors for the CONSTRUCTION 
of approx. Two Miles of 8in. dia. SPUN-IRON 
CONCRETE LINED WATER MAIN, together with the 
necessary Fittings, etc., within the Hemsworth Urban 
District in the West Riding of Yorkshire. 

Copies of the Drawings, Conditions of Contract. 
Specification, Bills of Quantities and Form of Tender 
may be obtained from the Offices of the Engineers, 
MESSRS. WILLCOX, RAIKES AND MARSHALL, 33 
Great Charles Street, Birmingham, 3, on or after 
Monday, 26th June, 1961, on payment to them of a 
deposit of Five Guineas by cheque drawn in favour of 
the above Committee. This will be refunded on receipt 
of a bona-fide Tender and the return of all documents. 

Tenders, on the form supplied. together with 
particulars of experience of similar. mainlaying work, 
are to be delivered to the. undersigned, in_ the 
envelope provided, not later than 12 o'clock Noon 
on FRIDAY, 21st July, 1961. 

(Signed) F. WRIGHT. ; 
Clerk of the Committee. 
53 Southmoor Road, 
Hemsworth, 
Near Pontefract. 
15th June, 1961. 








1644 SUPPLEMENT 
CONTRACTS 

COUNTY BOROUGH OF BRIGHTON. 
WATER DEPARTMENT. 


FALMER PUMPING STATION. 


FIXED-PRICE TENDERS are invited from_ specialist 
firms for the DEMOLITION, REMOVAL and DISPOSAL 
of TWO TRIPLE-EXPANSION STEAM ENGINES, the 
140ft. high BRICK CHIMNEY, the ENGINE and 
BOILER HOUSES, together with the COAL STORES and 
other appurtenant Works. . 

Conditions of Contract, Specification and Form of 
Tender obtainable from the Chief Engineer, Brighton 
Corporation Water Department, 12 Bond Street, 
Brighton. Deposit of £5 5s. will be refunded on 
receipt of a bona-fide Tender and return of documents 

lied. 
Subfenders, enclosed in plain sealed envelopes, not 
bearing any name or mark indicating the sender and 
endorsed “Tender — Falmer Pumping Station 
Demolition,” to be delivered to me before Noon on 
MONDAY, 4th September, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


w. O. DODD, 
Town Clerk. 
Town Hall, 
Brighton. 
June, 1961. 


BOROUGH OF SAINT IVES (HUNTS). 
RE-ADVERTISEMENT. 
HOUGHTON ROAD SEWER. 
$.30 CONTRACT 2. 


TO CIVIL ENGINEERING AND PUBLIC WORKS 
CONTRACTORS. 


The above Council is prepared to receive TENDERS 
from experienced contractors for the CONSTRUCTION 
of approximately 291yd. of small diameter SEWER, and 
other ancillary Work. | 

Particulars and Specifications may be obtained, and 
Pians may be inspected at the offices of the Council's 
Consulting Engineers, MESSRS. HOWARD 
HUMPHREYS AND SONS, West Street, Epsom, 
or inspected at the Council Offices, on and from 
Monday, 19th June, 1961, until Friday, 7th July, 1961, 
between the hours of 10 a.m. and 4 p.m., upon the 
payment of a deposit of Five Guineas by cheque made 
payable to the St. Ives Borough Council, which deposit, 
after the Council has reached a decision, will be 
returned to each contractor who has submitted a 
bona-fide Tender which had not subsequently been 
withdrawn and has returned all documents and 
Drawings. 4 

Tenders are to be on the official form and are to 
be delivered to the undersigned in sealed envelopes 
endorsed ‘‘Tenders for Houghton Road Sewer (S.30 
Contract 2),"" but bearing no name or other mark 
indicating the sender, not later than Noon on 
WEDNESDAY, 12th July, 1961. 

itself to accept the 


The Council does not bind 
JOHN D. A. CROMPTON, 








lowest or any Tender. 





. — Town Clerk. 
St ives, 
Huntingdon. 
i 1961. ee RE OS ee 
City OF BIRMINGHAM 


ADVANCE NOTICE OF TENDERS TO BE INVITED 
FOR THE CONSTRUCTION OF 
ASTON-SIX-WAYS UNDERPASS. 


TENDERS will shortly be _ invited for the 
CONSTRUCTION of the ABOVE-MENTIONED WORKS. 
consisting of an UNDERPASS CARRIAGEWAY, 48ft. 
wide, and Retaining Wallis about 1,200ft. long, Two 
Vehicular Bridges, One Footbridge, Two Subways, and 
ancillary Works. 

Tender Notices will appear in the Technical Press 
on or about the 13th JULY, 1961. 








TENDERS are invited from building contractors 
for the ERECTION of a_ new THEATRE and CON- 
FERENCE HALL in CARLTON TERRACE, Teignmouth. 

Applications to tender are to be submitted to the 
Architects appointed by the Council, LOUIS de 
SOISSONS, PEACOCK, HODGES, ROBERTSON AND 
FRASER, at 12 Baring Crescent, Exeter, not later 
than 7th JULY. Tender documents will be sent out 
shortly afterwards. Applications are to be accom- 
panied by a cheque for Three Guineas, made payable 
to Teignmouth Urban District Council, which will be 
refunded on receipt of a bona-fide Tender which is 
not subsequently withdrawn. 

Applications should be submitted only by those 
firms having sufficient experience and resources to 
carry out work of this kind, as this will be taken 
into account by the Council in Judging the acceptance 
of any Tender. The Council does not bind itself to 
accept the lowest or any Tender. 

T. W. LEE EDWARDS, 
‘ Clerk of the Council. 

The Council Offices, 

Bitton House, 
Teignmouth, Devon. 


WORTLEY RURAL DISTRICT COUNCIL. 


STREET LIGHTING AT HIGH GREEN, CHAPELTOWN, 
THORPE HESLEY, ECCLESFIELD, GRENOSIDE, 
WADSLEY AND LOXLEY. 


TENDERS are invited for COMPLETE STREET 
er nes INSTALLATIONS in SIX GROUPS. as 


FOLLOW: 

(1) 93 15ft. Columns with 80-W Mercury 
Lamps. 

(2) 31 20ft. Columns with 125-W Mercury 
Lamps. 

(3) 26 25ft. Columns with 3 x 80-W Fiuorescent 
Tubes. 

(4) 49 2S5ft. Columns with 250-W Mercury 
Lamps. 

(5) 19 25ft. Columns with 250-W Mercury 


Lamps. 
(6) 77 20ft. and 15ft. Columns with 125-W 
and 80-W Mercury Lamps. 

Concrete columns and lanterns with side-mounted 
lamps are specified throughout, and columns for 
part of Section 1 and for Sections 2 and 3, and 
lanterns for Section 3 are of specified manufacture. 
Thirteen 15ft. columns for Section 6 are to be supplied 
by the Council. 

Documents may be _ obtained from ARTHUR 
WIKELEY, M.!.Mun.E., M.Inst.H.E., M.R.S.H., Council 
Offices, Grenoside, Sheffield. 

Tenders may be for ali or part of the work, and 
must be received by the undersigned not later than 
12 Noon on WEDNESDAY, Sth August, 1961, 
enclosed in the envelope provided. 

ADRIAN M. KELLY, 
Clerk of the Council. 











Council Offices, 
Grenoside, 
Sheffield. 


THE CONTRACT JOURNAL 


CONTRACTS 
U.N-E.S.C.0. 


U.N.E.S.C.O. announces that it will invite TENDERS 
for the CONSTRUCTION and EQUIPMENT of a 
FOURTH BUILDING and an UNDERGROUND 
GARAGE on the site of its Permanent Headquarters, 
Place de Fontenoy, Paris Vile. This work will begin 
in April, 1962, and will end in September, 1963. 

Builders and specialist contractors wishing to tender 
for one or more of the 21 sections of the work, which 
will be let under separate Contracts, are invited to 
apply for forms and information between 4th and 31st 
JULY, 1961, in person or by post to U.N.E.S.C.O., 
Place de Fontenoy, Paris Vile (Office No. 128, 3rd 
Building). 

Completed forms must be returned to U.N.E.S.C.O. 
before 1st OCTOBER, 1961. 

U.N.E.S.C.O. will_select from amongst the applicants 
a list from whom Tenders will be invited. 


ROYAL COUNTY OF BERKSHIRE. 
HIGHWAYS ACT, 1959——PART IX. 
PRIVATE STREET WORKS. 


TENDERS are invited for MAKING-UP the following 
Private Streets: BERRIES ROAD, Cookham; GROVE- 
LANDS AVENUE, Winnersh; MARTINS LANE, 
Bracknell; NEW ROAD, Holyport. 

The works comprised in these Contracts are as 
follows: 

Berries Road, Cookham—approx. 2,200 sq. yd. 
of Hardcore and Bituminous Macadam 
Carriageway; 1,200 sq. yd. of Bituminous 
Macadam and Asphalt Footways; 700 lin. 








yd. of Kerbing; Highway Drainage, and 
incidental works. 
Grovelands Avenue, Winnersh—approx. 1,600 


sq. yd. of Hardcore and Bituminous Mac- 
adam Carriageway; 950 sq. yd. of Bitu- 
minous Macadam and Asphait Footways; 
S500 lin. yd. of Kerbing; 230 lin. yd. of 
21in. dia. Surface Water Sewer; Highway 
Drainage, and incidental works. 

Martins Lane, Bracknell—approx. 1,900 sq. yd. 
of Hardcore and Bituminous Macadam 
Carriageway; 1,100 sq. yd. of Bituminous 
Macadam and Asphalt Footways; 600 lin. 
yd. of Kerbing; Highway Drainage, and 
incidental works. 

New Road, Holyport—approx. 950 sq. yd. of 
Hardcore and Bituminous Macadam Carriage- 
way; 650 sq. yd. of Bituminous Macadam 
and Asphalt Footways; 300 lin. yd. of 
aes: Highway Drainage, and incidental 
works. 

Drawings may be inspected at, and Specifications, 
Bills of Quantities and Forms of Tender obtained 
from, the Office of the COUNTY SURVEYOR, Shire 
Hall, Reading, on payment of a deposit of £2 for 
each Contract. 

The deposit(s) will be refunded on receipt of bona- 
fide Tender(s). 

Tenders, in envelope(s) provided, must be returned 
ea later than 12 Noon on FRIDAY, 21st July, 


The Council do not bind themselves to accept the 
lowest or any Tender. 


FAST SUSSEX COUNTY COUNCIL. 
PRIVATE STREET WORKS. 


Contractors who wish to be _ considered for 
TENDERING for the MAKING-UP of COAST ROAD, 
Pevensey Bay, which includes the Construction of 
approx. 880 lin. yd. of Tarmacadam Carriageway, 
the Provision of Kerbs, Concrete Footways, and 
ancillary works, are invited to submit their names not 
later than 8th JULY, 1961. 


M. C. LENEY, 
County Surveyor. 





County Hall, 
Lewes, Sussex. 


BOROUGH OF GLOSSOP. 
IMPROVEMENTS TO PRE-WAR HOUSES. 


TENDERS are invited for the IMPROVEMENTS to 
48 HOUSES at SHEFFIELD ROAD, SIMMONDLEY 
LANE and NEWSHAW LANE, Glossop. This will 
involve the Fixing of Baths, Washbasins, Combination 
Tanks, Sinks, Tile Surround Fireplaces, and Windows 
to 48 houses. 

Specification, Bill of Quantities and Form of Tender 
may be obtained from the Borough Surveyor, Municipal 
Buildings, Glossop. 

Tenders, in _ sealed 
‘“*Improvements to Houses," 


envelopes and endorsed 
should be returned to 


the undersigned not later than First Post on 
THURSDAY, 13th july, 1961. 
1. ARTHUR PUGH, 
Town Clerk. 
Municipal Buildings, 
Glossop. 
June, 1961. 





CITY OF MANCHESTER. 
BRIDGE PAINTING. 


TENDERS are invited for the CLEANING and 
PAINTING of BRIDGES as FOLLOWS:— 
(Contract A) Kingsway, Parrs Wood Road South, 
and Princess Road Bridges over the L.M. 
Region of B.R. 
(Contract B) Palatine Road Bridge, Northenden, 
over the River Mersey. 
Tender documents, returnable by 9.30 a.m. on the 
Sth JULY, 1961, from the CITY SURVEYOR, Town 
Hall, Manchester, 2. 
MANSFIELD WOODHOUSE 
URBAN DISTRICT COUNCIL. 
ALBERT STREET/PARK HALL ROAD, 
MANSFIELD WOODHOUSE. 


FIXED-PRICE TENDERS are _ invited for the 
RECONSTRUCTION and WIDENING of ALBERT 
STREET and that section of PARK HALL ROAD from 
as seneaien with Albert Street to that with Middleton 

oad. 

Copies of the Specifications, Bills of Quantities and 
Forms of Tender may be obtained from the Surveyor 
to the Council, at these Offices, upon payment of a 
deposit of £3 3s. (cheques to be crossed and made 
payable to Mansfield Woodhouse Urban District 
Council), which will be refunded upon receipt of a 
bona-fide Tender and/or return of all documents. 

Tenders should be addressed to me, in plain sealed 
envelopes, endorsed ‘‘ Tender—Albert Street/ Park 
Hall Road,"’ so as to be received not later than 29th 
JULY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Cc. J. READ JOHNSON, 
Clerk of the Council. 

Council Offices, 

Manor House, 
Mansfield Woodhouse, 
22nd june, 1961. 


June 29 1961 


CONTRACTS 


METROPOLITAN BOROUGH OF 
WANDSWORTH. 


FLATS AT PUTNEY. 


Contractors wishing to TENDER for ERECTION of 
40 FLATS in Three-storey Blocks at GLEGG PLACE 
should submit names to me by Sth JULY, 1961, 
giving details of experience, plant, and technical and 
supervisory staff available, together with names of two 
technical and two financial referees. Bills of Quantities 
will be issued to selected contractors in due course. 

Drawings may be examined at Office of MESSRS 
DIAMOND REDFERN AND PARTNERS, 92 George 


Street, W.1. 
J. NOEL MARTIN, 
Town Clerk. 
Municipal Buildings, 
Wandsworth, S.W.18. 


BOROUGH OF COLCHESTER, 
RESURFACING WORKS. 


invited for the 
Resurfacing of Various Roads 
18,000 sq. yd.). , 

The Works consist of Heating and Planing, Re- 
shaping and Surfacing in Granite Asphalt. 

Plans may be inspected, and the Conditions of 
Contract, Specification, Bills of Quantities and Forms 
of Tender may be obtained from the office of the 
undersigned on payment of a deposit of £2 (Two 
Pounds), which will be refunded on receipt of a 
bona-fide Tender and return of all documents. 

Tenders, in plain sealed envelopes endorsed 
“Resurfacing Works, 1961-62,'' bearing no mark or 
indication of the sender, must be delivered to the 
undersigned not later than Noon on MONDAY, 17th 


July, 1961. 

The Council does not bind itself to accept the 
ORCHARD 
w 


FOLLOWING 


(approximately 


TENDERS are 
woRKS:— 


lowest or any Tender. 


j. S. : 
A.M.1.C.E., A.M.1.W.E., M.i.Mun.€., 

Borough Engineer. 

1 West Stockwell Street, 

_Colchester, ; 

URBAN DISTRICT COUNCIL OF 
KNUTSFORD. 
KNUTSFORD SEWERAGE—CONTRACT NO. 1. 


TENDERS are invited for the LAYING of some 
3,300yd. of 27in. to 12in. diameter CONCRETE, 
CAST-IRON and STEEL PIPE SEWERS and 270yd. of 
6in. CAST-IRON RISING MAIN, together with the 
Construction of Manholes and Storm Water Overfiows. 

Tender documents may _ be obtained from the 
Consulting Engineers, ARNOLD BROOKSBANK AND 

NN, 48 Sunbridge Road, Bradford, 1, on payment 
of a deposit of £5 Ss. (by cheque payable to 
Knutsford U.D.C.). 

Drawings may be seen at the office of the Consulting 
Engineers or at the Council Offices. 

Tenders are to be on a fixed-price basis. 

Contract No. 1 forms the first stage of a pro- 
gramme for the reconstruction of the Knutsford 
sewerage and sewage disposal system, and the 
successful contractor will be invited to Tender for the 
succeeding stages of the work. 

Tenders, complete with Priced Bills of Quantities, 
etc., enclosed in a plain sealed envelope endorsed 
“Tender for Knutsford Sewerage—Contract No. 1," 
must be forwarded to reach me not later than Noon 
on_ TUESDAY, the 11th july, 1961. 

The lowest or any Tender will not necessarily be 
accepted; any acceptance being subject to approval 
by the Ministry of Housing and Local Government. 

EDWARD MORLEY, 
Clerk of the Council. 





Council Offices, 
Toft Road, 
Knutsford, 
Cheshire. 
1Sth June, 1961. 


LLANTRISANT AND LLANTWIT FARDRE 
RURAL DISTRICT COUNCIL. 


EXTENSION TO RHIWSAESON SEWAGE DISPOSAL 
WORKS. 


TENDERS, on a Fixed-price Basis, are invited from 
experienced Public works contractors for the 
CONSTRUCTION of EXTENSIONS to the ABOVE 
SEWAGE DISPOSAL WORKS, including Sedimentation 
Tanks, Storm Water Tanks, Percolating Filters, Humus 
Tanks, Sludge Drying Beds, Sludge Pumping Station, 
18in. dia. Effluent Drain, Access Road, and other 
incidental works. 

The Specification, Bills of Quantities and Form of 
Tender may be obtained from the Council's Engineer 
and Surveyor at the address below, where the Draw- 
ings may be inspected during normal office hours. 
Applications for the documents, which will be avail- 
able from 30th June, 1961, must be accompanied by 
a cheque for £5 5s. made payable to the Council, 
which will be refunded upon receipt of a bona-fide 
Tender and upon the return of all documents. 

Tenders, in plain sealed envelopes endorsed 
‘* Extension to Sewage Disposal Works,"’ must be 
delivered to the undersigned not later than 10 a.m. 
on 24th JULY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

GEOFFREY HOCKIN, 
Clerk of the Council. 

Council Offices, 

Danygraig, 
Liantrisant, 


Glam. 
19th June, 1961. 


LLANTRISANT AND LLANTWIT FARDRE 
RURAL DISTRICT COUNCIL. 


CASTELL-Y-MWNWS SEWERAGE SCHEME. 


TENDERS are invited on a Fixed-price Basis for 
the EXECUTION OF WORKS included in the ABOVE 
SCHEME, comprising the Laying of approx. 250yd. 
of Gin. dia. STONEWARE PIPES, 150yd. of Gin. dia. 
STEEL PIPES on CONCRETE PIERS, together with 
House Connections and Construction of Manholes. 

The Specification, Bills of Quantities and Form of 
Tender may be obtained from the Council's Engineer 
and Surveyor at the address below, where the 
Drawings may be inspected during normal office hours. 

Applications for documents must be accompanied 
by a cheque for £2 2s. made payable to the Council, 
which will be refunded upon receipt of a_bona-fide 
Tender and upon the return of all documents. 

Tenders, in plain sealed envelopes endorsed 
“ Castell-y-Mwnws Sewerage,"’ must be delivered to 
the undersigned not later than 10 a.m. on 24th 

LY, 1961. 

“ Council do _ bind themselves to accept the 
ny Tender. 
cotta aeinaies GEOFFREY HOCKIN, 
Clerk of the Council. 





Council Offices, 
Danygraig, 
Liantrisant. 


19th june, 1961. 


June 29 196] 


CONTRACTS 

COUNTY BOROUGH OF DONCASTER. 
DUSTBINS. 

The Doncaster County Borough Council invite 


DERS for the SUPPLY and DELIVERY of 1,000 x 
og cu. ft. capacity GALVANIZED MILD STEEL 
TAPERED DUSTBINS, made to the British Standard 
Specification No. 792, etc., or better, and stamped on 
bin and lid with the letters ‘Don. C.B.C., 1961,"" not 
less than 1'2in. in size, for delivery during the 

iod ist August, 1961, to 31st March, 1962. 
Delivery date to be stated and delivery to be made 
to the Transport Department's Garage, Leicester 
Avenue, Doncaster, in lots of not less than 500, as 
required by the Department. b 

Tenders, in plain sealed envelopes endorsed “‘Supply 
of Dustbins’ and not bearing any mark indicating 
the sender, should reach me_not later than the First 
Post on 3rd JULY, 1961. Forms of Tender are not 
prowldet. seporation do not bind themselves to accept 


a Tender. 
Re a oF ne H. R. WORMALD, 


Town Clerk. 
Town Clerk's Office, 
1 Priory Place, 
Doncaster. 
a june, 1961. aie eee L 7 ai 
BOROUGH _ OF ABINGDON. 


SINGLE-BEDROOM TRADITIONAL DWELLINGS, 
TEN AINSBOROUGH GREEN (PHASE III, PART A). 


The Council invite FIXED-PRICED TENDERS for the 
ERECTION of 10 SINGLE-BEDROOM TRADITIONAL 
DWELLINGS, with ancillary Works, as part of the 
Third Stage of Development at GAINSBOROUGH 

N, Abingdon. 
ee of Tender and Bills of Quantities may be 
obtained from the Architects, CAREN, ROSCOE 
HUDSON AND PARTNERS, 6 Station Road, Abingdon, 
Berks., at whose office the Contract Drawings may 
be inspected. 

Tenders must be submitted, sealed in the envelope 
provided endorsed ‘‘Tender, Gainsborough Green, 
Phase II! A,"’ to reach the undersigned not later than 
5 p.m. on FRIDAY, 7th july, 1961. 

The Council are not bound to accept the lowest or: 


Tender. 
Ne E. W. J. NICHOLSON, 
Town Clerk 





The Abbey House, 
Abingdon. 
23rd june, 1961. 


eiry oF. CABREL ISO SESE. 
COLLEGE OF ART EXTENSIONS. 


FIXED-PRICE TENDERS_ are invited for the 
ERECTION of a NEW STUDIO and WORKSHOP 
BLOCK EXTENSION at the COLLEGE OF ART 
HOMEACRES, BRAMPTON ROAD, Carlisle. The 
approximate value of the Contract is £100,000. 

Tender documents may be had from the City 
Surveyor, 18 Fisher Street, Carlisle. 

Closing date for Tenders, 24th july, 1961. 

H. D. A. ROBERTSON, 
Town Clerk 


TRO WBRIDGE_ URBAN DISTRICT 
COUNCIL. 


PROPOSED SITE WORKS AT THE BRADLEY ROAD 
LIGHT INDUSTRIAL SITE (FIRST PHASE). 


TENDERS are invited for the ABOVE-MENTIONED 

WORKS, which include the FOLLOWING:— 
Demolition of Existing Buildings and Structures 
Clearance of Site; Construction of Roads, 
_ Footpaths and Sewers; and ancillary Works. 

Tendering documents may be obtained from the 
Engineer and Surveyor, Town Hall, Trowbridge, on 
and after Monday, 26th June, 1961, on payment to 
the Council of a deposit of Two Guineas, which will 
be returned only on receipt of a bona-fide Tender and 
return of all documents. The General Conditions of 
Contract (1.C.E. Conditions) may be inspected at the 
Town Hall during normal office hours. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

No Tender will be considered unless received on 
the Form of Tender and in the envelope provided, 
sealed, and delivered to the undersigned by MONDAY, 
the 17th July, 1961. 

JEUAN EVANS, 
Clerk of the Council 

Town Hall, 

Trowbridge. 
June, 1961. 


(CLEVEDON URBAN DISTRICT COUNCIL. 
SURFACE DRESSING OF CARRIAGEWAYS, 1961-62 


TENDERS are invited for the SURFACE DRESSING 
of CARRIAGEWAYS in the URBAN DISTRICT with 
HOT TAR and SLAG CHIPPINGS of an area of 
approximately S0,000 sq. yd. 

Specification, Bill of Quantities and Form of Tender 
may be obtained from the Engineer and Surveyor, The 
Comnel) House, Clevedon. 

enders are to be submitted to the de db 
13 eee, wena 17th July, 1961. Sone 

e Counci oes not bind itsel 
lewest or amy Yenien, self to accept the 
H. B. HANSON, 


Clerk of the Counci, 








The Council House, 
Clevedon. 
20th june, 1961. 


WALTON: TR - DALES 
URBAN DISTRICT COUNCIL. 
SEWAGE DISPOSAL WORKS. 


TENDERS are invited on a Fixed-price Basi 
experienced contractors for the CONSTRUCTION ot 
3 SEWAGE DISPOSAL WORKS, comprising new Inlet 
prrangements, three SOft. dia. Sedimentation Tanks, 
umphouse constructed within a Sheet-piled Coffterdam, 
eight 110ft. dia. Percolating Filters, two 60ft. dia. 


Humus Tanks, 45ft. dia. Slud DI 
Siudge Orving eede on ge gestion Tank, new 








4 the Conversion of the 

existing Settling Tanks to form 

Tidal Storage 2 Storm Water and 
rawings may be inspected, and the Contract 

documents (which will be available early in july) 


obtained from MESSRS. CHARLES Jj. LOMAX 
SON, Chartered Civil Engineers, ce Barton decun 
panchester, 3, on payment of a deposit cheque for 
ve Guineas (cheques only, made payable to the 
Council) which will be refunded on receipt of a 
bona-fide Tender not subsequently withdrawn. 
wastled Tenders, endorsed ‘Tender for Sewage 
orks," must be returned to the undersigned not 
later than Noon on TUESDAY, 22nd August, 1961. 
The lowest or any Tender will not necessarily be 


accepted. 
F. W. ROSCOE, 


Clerk and Solicitor. 
Council Offices. 


Bamber Bridge, 
Lancs 


THE CONTRACT JOURNAL 


CONTRACTS 
BOROUGH OF PONTEFRACT. 


TENDERS are invited from contractors specialising 
in this class of work, for LAYING any or all of the 
FOLLOWING: 

(a) Approx. 2,500 sq. yd. of 1'sin. Hot Rolled 
Asphalt to B.S.594. 

(b) Approx. 2,600 sq. yd. of 34in. Cold Asphalt 
to B.S.1690. 

(c) Surface-dressing County and District Roads 
to a total area of approx. 35,000 sq. yd. 

Specifications and Form of Tender may be obtained 
upon application to the Borough Engineer, stating the 
work that the contractor wishes to tender for. 


A. F. RICHMOND, A.M.1.C.E., 
Borough Engineer. 
Municipal Offices, 
Pontefract, Yorks. 
June, 1961. 


BOROUGH OF ILFORD 
STREET LIGHTING—GROUP “ B." 
DISTRICT ROADS SCHEME—STAGE IV. 


TENDERS are invited from experienced contractors 
tor the FOLLOWING WORK in connection with this 
Scheme: 

(a) Erection and Connection of approx. 1,200 
Columns and Lanterns. 

(b) Cable Laying, Jointing and Trenching. 

(c) Thrust Boring. 

Conditions of Contract and other documents may be 
inspected at the Office of the Borough Engineer and 
Surveyor, Town Hall, liford, from whom the Specifica- 


tion, Bills of Quantities and Tender Form may be 
obtained upon payment of £2 2s. which will be 
refunded on receipt of a bona-fide Tender not 


subsequently withdrawn. 

Tenders, in the envelope provided, bearing no name 
or. mark indicating the tenderer, and endorsed 
“Tender for District Roads Lighting Scheme—Stage 
'V,."" must be delivered to the TOWN CLERK, Town 
ete Ilford, not later than 4 p.m. on 25th JULY. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


K EYNSHAM URBAN DISTRICT COUNCIL. 
MAKING-UP OF ASHMEAD ROAD, KEYNSHAM. 


TENDERS are invited for the CONSTRUCTION of 
a total of approx. 2,717 sq. yd. of 7in. thick 
REINFORCED CONCRETE CARRIAGEWAY, with 579 
lin. yd. of Kerb and Formation of Channel, and_ the 
Construction of 1,242 sq. yd. of Footpath with Tar- 
macadam and Asphalt, together with Provision of 
Street Lighting, and other incidental works. 

Specification, Bill of Quantities and Form of Tender 
may be obtained upon application to the Engineer 
and Surveyor, Council Offices, Keynsham, Bristol, on 
payment of a deposit of Two Guineas which will be 
refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Drawings and Conditions of Contract may be 
inspected at the Office of the Surveyor during normal 
office hours. 

Tenders, in plain sealed envelopes endorsed 
‘‘ Ashmead Road,’’ must reach the undersigned not 
lenee, than the First Post on FRIDAY, 4th August, 
1 ° 

The Council do not bind themselves to accept the 
lowest or any Tender. 

GEO. R. ASHTON, 
Clerk of the Council. 


Council Offices. 
Keynsham, 
Bristol. 


MARLOW URBAN DISTRICT COUNCIL. 
MARLOW SEWERAGE. 
CONTRACT NO. 8. 
EXTENSIONS TO SEWAGE DISPOSAL WORKS. 


TENDERS are invited on a Fixed-price Basis for 
the WORK REQUIRED in the CONSTRUCTION of the 
FOLLOWING: 

Inlet and Recorder Channel; two Storm Water 
Tanks, one Effiuent Pumping Station, and 
approx. 450yd. of 15in. dia. Cast-iron Out- 
fall Sewer, and Manholes, together with 
other. works incidental thereto, at the 
Marlow Sewage Disposal Works for the 
Urban District Council of Marlow in the 
County of Buckinghamshire. 

Copies of the Specification and Bills of Quantities 
and the Drawings may be seen by intending contrac- 
tors at the Council's Offices, Court Garden, Marlow, 
Bucks., or at the Offices of the Engineers, MESSRS. 
A. P. |. COTTERELL AND SON, 54 Victoria Street, 
Westminster, S.W.1, on or after 3rd July, 1961, 
during the usual office hours. A copy of the Specifica- 
tion and Bills of Quantities will be forwarded by the 
Engineer to intending contractors on payment by them 
of the sum of Three Guineas which will be returned 
on receipt of a bona-fide Tender and ail other 
documents supplied. 

Tenders, in plain sealed envelopes, on the forms 
provided, must be delivered, accompanied by the 
Specification and Priced Bills of Quantities (in separate 
sealed packets), to the undersigned, and endorsed 
‘Marlow Sewerage—Contract No. 8,"' not later than 
10 a.m. on 31st JULY, 1961. , : 

Contractors wiil be required to provide securities 
for the performance of the Contract. 

The Council do not undertake to accept the lowest 
or any Tender. 

Dated this 21st day of June, 1961. 


A. H. PEDDLE, 
Clerk of the Council. 





Council Offices, 
Court Garden, 
Marlow, Bucks. 


SEAFORD URBAN DISTRICT COUNCIL. 
SEWERAGE WORKS. 


TENDERS, on a Funes-erten Saele. ose lavigad v—- 
experienced public works contractars ‘or 
CONSTRUCTION of a REINFORCED CONCRETE 
COLLECTING CHAMBER, 40yd. of 66in. dia. Concrete 
Tube Sewer, and ancillary works. 

Specification, Bills of Quantities and Form of Tender 
may be obtained from the Engineer and Surveyor 
on payment of a deposit of £3 3s. which will be 
returned on receipt of a bona-fide Tender. a 

Sealed Tenders, endorsed ‘‘ Sewerage Works,” must 
be returned to the undersigned not later than 10 a.m. 
on SATURDAY, 15th July, 1961. 

The Council does not bind itself 
lowest or any Tender. 








to accept the 


j. ORY. 
Clerk of the Council. 
Municipal Offices, 
Seaford. 
Sussex 
20th June, 1961. 


SUPPLEMENT 
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CONTRACTS 
HOLLAND COUNTY COUNCIL. 


TENDERS are invited from building contractors fo 
the FOLLOWING WORKS: . 7 
(a) One Four-bay Fire Station, Drill Yard, Hose 
Drying and Drill Tower, Brigade Stores and 
Offices. 
(b) One Fire Officer's House. 
(c) Five Firemen’s Houses. 

All on sites_at Robin Hood's Walk, Boston. 

Forms of Tender, Bills of Quantities for (a). 
Specifications for (b) and (c), and Plans may be 
obtained from the County Architect, County Hall, 
Boston, Lincs., and Tenders must be submitted to the 
undersigned by 10 a.m. on 31st JULY, 1961. 

Contractors may tender for the whole (a), (b) and 
(c), Or any part, of the above works. 

H. A. H. WALTER, 
Clerk of the County Council. 





County Hall, 
Boston, Lincs. 


WEST SUSSEX COUNTY COUNCIL. 


Public works contractors who wish to be invited 
to TENDER for the UNDERMENTIONED ROAD 
IMPROVEMENT SCHEME should submit their names 
to the County Surveyor, County Hall, Chichester, in 
an envelope endorsed ‘* A.272—Rogate, Road im- 
provement,” not later than 10th JULY, 1961: 

A.272—Petersfield-Midhurst Road at Peartree 
Cottage, Rogate. Earthworks, Drainage, 
Carriageway Construction, etc., for e- 
aligning and Widening to 24ft. existing 
Carriageway. Approx. length 800yd. 

. ©. HAYWARD, 
Clerk of the County Council- 


BOROUGH OF WREXHAM. 


TENDERS are invited for the SUPPLY an 
DELIVERY of a quantity of DULUX GLOSS PAINT 
and Undercoating. 

Tenders, on form obstainable from the Borough 
Engineer and Surveyor, Guildhall, Wrexham, to be 
returned, in the envelope provided, to the undersigned 
not later than Noon on Sth JULY, 1961. 

PHILIP J. WALTERS, 
Town Clerk. 








Guildhall, 
Wrexham. 


BOROUGH OF ROMFORD. 
RESURFACING OF BRENTWOOD ROAD. 


TENDERS are invited for the RESURFACING of 
BRENTWOOD ROAD for a length of 350yd., between 
the Drill Corner and Squirreils Heath Lane, comprising 
approx. 2,600 sq. yd. of Burn-off, 35 tons of Bitu- 
minous Concrete for Regulating and Shaping, 2,600 
sq. yd. Dense Bitumen Macadam Wearing Course, 
together with various ancillary works. 

Contract documents, obtainable from the Borough 
Engineer and Surveyor, Town Hall, Romford, on deposit 
of a cheque for Two Guineas, returnable on receipt 
by the TOWN CLERK of a bona-fide Tender, in the 
envelope provided, by MONDAY, 10th July, 1961. 


BOROUGH OF SUTTON COLDFIELD. 
POWELL’S POOL AND WYNDLEY POOL. 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of OVERFLOWS at the 
ABOVE RESERVOIRS. 

The works comprise the following: 

(a) At Powell's Pool—the Construction of a 
98ft. long Weir, together with Concrete 
Spillway, 60in. dia. Waste Water Culvert and 
Downstream Spillway. 

(b) At Wyndley Pool—the Construction of a 














120ft. long Weir and = Spiliway, and 
Concreting over a Ford. 
Tender documents may be obtained from the 


Borough Surveyor, Council House, Sutton Coldfield, 
on payment of a deposit of £2 which will be returned 
to bona-fide tenderers, and should be returned to 
the undersigned by Noon, FRIDAY, 7th July. 

Contract Drawings may be inspected at the Borough 
Surveyor’s Office during normal office hours. 

J. P. HOLDEN, 
Town Clerk. 
Council House, 
Sutton Coldfield. 
16th June, 1961. 


KEARSLEY URBAN DISTRICT COUNCIL. 
HIGHWAYS ACT, 1959—PRIVATE STREET WORKS. 


FIXED-PRICE TENDERS are invited for the 
MAKING-UP, in accordance with the Provisions of 
the Highways Act, 1959, of HAZEL AVENUE (Part), 
Prestolee. 

Plans may be inspected, and further particulars. 
Forms of Tender and Specification, etc.. may be 
obtained on application to the Engineer and Surveyor. 

Tenders, in plain sealed envelopes endorsed 
** Tender — Private Street Works—-Hazel Avenue 
(Part),"" must be received by the undersigned not 
later than the 14th JULY, 1961. 

HAROLD GOMM, 
Clerk of the Council. 








Town Hall, 
Kearsley, 
Bolton, Lancs. 


WORKSOP RURAL DISTRICT COUNCIL. 
HARWORTH SEWERAGE SCHEME. 
CONTRACT NO. 2—PUMPING PLANT. 


TENDERS are invited for the SUPPLY and 
ERECTION at HARWORTH, in the Worksop Rural 
District (Nottinghamshire), of TWO PUMPS, each to 
pump unscreened sewage at a rate of 375 gallons per 
minute against a total head of approx. 33ft., and 
TWO PUMPS to pump sewage sludge at a minimum 
rate of 100 gallons per minute against a head of 
approx. 42ft. and decanted storm water at a rate of 
200 gallons per minute against a head of approx. 
24ft., all complete with electric motors, starters and 
accessories. 5 

Pump manufacturers eo Se conte eee aoely 
for the documents an rawings to e Counc 
Consulting Engineers, JOHN H. HAISTE AND PART- 
NERS, Belmont House, 20 Wood Lane, Headingley, 
Leeds. 6, enclosing a deposit cheque value Three 
Guineas, made payable to the Worksop R.D.C., such 
deposit to be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn, and the return of 
the documents. 

Tenders are to be submitted to the undersigned 
not later than 12 Noon on the 18th JULY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender they may receive. 

Cc. 1. INGHAM, ; 
Clerk to the Council. 





Council Offices, 
Highfheld House, 
222 Cariton Road, 
Worksop. 
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CONTRACTS 
COUNCIL OF 


COUNT Y ESSEX. 


HIGHWAYS DEPARTMENT. 
LONDON-GREAT YARMOUTH TRUNK ROAD, A.12 


TENDERS are invited for the CONSTRUCTION of a 
FOOTBRIDGE over the INGATESTONE BY-PASS. 

The Bridge is to be 6ft. wide and 58O0ft. long, with 
a centre span of 120ft. Main construction Is in fabri- 
cated steelwork over a length of 420ft., with 
approaches and supports in reinforced concrete. 

Tender documents may be obtained from the County 
Surveyor, Old Court, Chelmsford, on payment of a 
deposit of £5 which will be refunded only if a bona 
fide Tender is received and not subsequently withdrawn, 
and if all the documents are returned. 

Tenders must be submitted, in the envelope pro- 
vided, not later than 12 Noon on FRIDAY, 28th July, 
1961. 

The Council does not bind itself to accept the 
lowest or any Tender it may receive. 

CHRISTIAN BERRIDGE, 
Clerk of the County Council. 





County Hall, 
Chelmsford. 


BOROUGH OF KIDDERMINSTER. 
SURFACE WATER SEWERS— 
WOLVERHAMPTON ROAD AND STOURPORT ROAD. 


TENDERS are invited for the 


SEPARATE 
FOLLOWING WORKS: 7 
(a) The Laying of approx. 640 lin. yd. of 
in 


Concrete Pipes varying from 27in.-18in. 
dia., together with Manholes, Gullies and 
Connections, in Wolverhampton Road. 

(b) The Laying of approx. 350 lin. yd. of 
Concrete Pipes varying from 24in.-12in. In 
dia., together with Manholes, Gullies and 
Connections, in Stourport Road. 

Specifications and Bills of Quantities may be 
obtained from the Office of the Borough Engineer and 
Surveyor, 110 Mili ‘Street, Kidderminster. 

Tenders and Priced Bills of Quantities are to be 
delivered, in the envelope provided, for the Wolver- 
hampton Road Sewer endorsed ‘ E.173 18/7, and 
for the Southport Road Sewer endorsed ‘‘E.172/18/7, 
to the undersigned not later than Noon on TUESDAY, 


18th july, 1961. JOHN L. EVANS, 
Town Clerk. 


Town Hall, 
Kidderminster. 
22nd June, 1961. 


CITY OF CANTERBURY. 


TION OF RETAINING WALL AND STEPS 
adie AT BURGATE LANE. 


re invited for the CONSTRUCTION of 

RETAINING WALL. and STEPS at BURGATE LANE. 
Drawings, Bill of Quantities, Specification and Form 
of Tender may be ——, om ee 
ici Buildings, ane John, n A 
a in Shain sealed envelopes endorsed 
“Retaining Wall and Steps—Burgate Lane," should 
reach the undersigned by not later than First Post 


h ly, 1961. 
on SATURDAY, 15th July }. BOYLE, 


Town Clerk. 


Municipal Buildings, 
Dane John, 
Canterbury. 
19th June, 1961. 


CHEADLE AND GATLEY 
URBAN DISTRICT COUNCIL. 


TENDERS FOR BOWLS HOUSE, DRESSING 
ACCOMMODATION, GATES AND FENCING, 
HARD SURFACE PLAY AREA. 


TENDERS are invited for the FOLLOWING: 
(1) Erection of a Small Bowls House. 
(2) Supply and Erection of Dressing Accom- 
modation. 
(3) Supply and Erection of Gates and Fencing. 
(4) Construction of Hard Surface Play Area. 
Specifications and Forms of Tender may be obtained 
from the Parks Superintendent, Bruntwood, Cheadle, 


Cheshire. 
Tenders, in 

**Maple Avenue,” 

signed not later 





plain sealed envelopes endorsed 
must be received by the under- 
than SATURDAY, 8th July, 1961. 


RICHARD ROBERTS, 
Clerk of the Council. 


Town Hall, 
Abney, 
Cheadle, Ches. oh i 


URBAN DISTRICT COUNCIL OF 
BUCKLEY. 


SURFACE DRESSING. 


TENDERS are invited for the SURFACE DRESSING 
of approximately 20,000 sq. yd. of CARRIAGEWAY 
within the Urban District. 

Specification and Form of Tender may be obtained 
from the Surveyor, Council Chambers, Buckley. 

Tenders, in plain seaied envelopes endorsed 
“Surface Dressing,” must be delivered to the 
undersigned not later than Noon on MONDAY, 24th 


July, 1961. 
STEVEN E. LIGO, 
Clerk of the Council. 








Council Chambers, 


Buckley, 
Flintshire. i 
PONTYPOOL URBAN DISTRICT 
COUNCIL. 


COMPLETION OF ROADS AND FOOTPATHS. 


invited for the COMPLETION of 
FOLLOWING 





TENDERS are 


ROADS and FOOTPATHS at the 
HOUSING SITES: 
(a) Kemys Fawr Phase I! Housing Site. 


(b) Green Lawn Private Development Site. 
(c) Trevethin Phase I! Scheme ‘‘A" Housing Site. 

The work includes the Laying of some 3,400 lin. yd. 
of Gin. x Sin. Concrete Kerb, 5,450 sq. yd. of Concrete 
Flagpaving, and Surfacing some 9,500 sq. yd. of 
Carriageway, together with ancillary works, including 
Soiling and Seeding some 9,000 sq. yd. of Open Areas. 

Specification, Bills of Quantities, Conditions of 
Contract and Form of Tender may be obtained -on 
application to the Engineer and Surveyor, Municipal 
Offices, Hanbury Road, Pontypool, on deposit of a 
cheque value £3 3s., returnable on receipt of a 
bona-fide Tender not subsequently withdrawn. 

The completed Tender, together with the priced 
Bill of Quantities, should be returned to the under- 
signed on or before TUESDAY, 25th July, 1961, In a 
plain sealed envelope endorsed ‘‘ Housing § Sites 


Completion Works.”’ 
(Signed) H. COOK, 
7 Clerk of the Council. 
Municipal Offices, 
Pontypool, Mon. 
22nd June, 1961, 


THE CONTRACT JOURNAL 


CONTRACTS 


GOVERNMENT OF HONG KONG. 
PLOVER COVE AND HEBE HAVEN WATER SCHEME. 


It is hereby notified that sealed TENDERS, in 
duplicate, are invited for the CONSTRUCTION of 
TUNNELS, etc., between TAI PO TAU and PAI TAU 
HANG (P.W.D. Contract No. 101 of 1961), compris- 
ing approximately Eight Miles of Tunnelling up to 22ft. 
diameter, Shafts and Stream Intakes. 

Tenders must be delivered to the Secretary of the 
Tender Board, Colonia! Secretariat, Central Government 
Offices, Lower Albert Road, Hong Kong, not later 
than 12 Noon on FRIDAY, 1st September, 1961. 
The package, if sent by post, must be registered, and 
it delivered by hand must be placed in the Tender 
Box situated in the lift lobby on the sixth floor of 
the Central Government Offices (main wing), at the 
above address. 

Forms of Tender, Specification and further par- 
ticulars may be obtained from the offices of the 
Consulting Engineers for the Plover Cove and Hebe 
Haven Scheme in Hong Kong or London, on deposit 
of a cheque for H.K.$400 or £25, refundable on 
receipt of a bona-fide Tender. 

Contractors registered in Hong Kong and on the 
Public Works Department list of approved contractors 
(only Group V permitted to Tender) need not pay the 
above deposit, but will be liable to have their names 
removed from the list of approved contractors if they 
aha de i ahonnonen an accepted Tender or 

ine orms o ender 
bona-hde ee der fail to submit a 
e Government does not bind i 
lowest or ae Tender. d itself to accept the 
onsulting ngineers: BINNIE, DEACON AND 
GOURLEY, Artillery House, Artillery Row, West- 
minster, London, S.W.1; and SCOTT AND WILSON, 








Mathan Rood. Hoan Kong nen Manson House, 
COUNTY BOROUGH OF SWANSEA. 





TENDERS FOR THE SUPPLY OF VEHICLES. 


TENDERS are invited for the SUPPLY of th 
UNDERMENTIONED VEHICLES to the Swansea 
Corporation: 

Two Morris Minor 1000 Travellers. 
Two Land-Rovers (Regular Model). 
Two Land-Rovers (Long Model). 
Three Morris Mini Vans ('4-ton). 
One Hillman Husky Estate Car. 

Forms of Tender, giving details of the above 
vehicles and of any vehicles to be taken in part 
exchange, may be obtained from the Borough Engineer 
and Surveyor, The Guildhall, Swansea. These forms 
must be received by me not later than FRIDAY, 


14th July, 1961. 
tORWERTH J. WATKINS, 
Town Clerk. 





The Guildhall, 
Swansea. 
21st June, 1961. 


BOROUGH OF MALDEN AND COOMBE. 


RESURFACING OF DISTRICT ROADS AND 
ANCILLARY Onion CARRIAGEWAY 


Contractors desirous of TENDERING for the ABOVE 
WORKS are invited to submit their names to JOHN 
APSE, A.M.1.C.E., Borough Engineer and Surveyor, 
and Tender documents will be submitted to them In 
due course. 

The works comprise mainly of Machine-laying of 
approx. 20,000 sq. yd. of ‘gin. Fine Cold Asphalt 
and Breaking-out approx. 200 sq. yd. of Concrete 
Carriageway, and Reconstruction with Reinforced 
Concrete and Surfaced with Asphait. 

HAROLD E. BARRETT, 
Town Clerk. 

Municipal Offices, 

New Malden, 
Surrey. 


BOROUGH OF MALDEN AND COOMBE. 


DEMOLITION OF MUNICIPAL PIGGERIES. 


Contractors desirous of TENDERING for the 
WORK of DEMOLISHING approx. 60 BRICK-BUILT 
PIG STIES, and other associated buildings, are invited 
to submit their names to JOHN APSE, A.M.1I.C.E., 


Borough Engineer and Surveyor, Municipal Offices, 
New Malden, Surrey. 
Tender documents will be forwarded in due course 
HAROLD E. BARRETT, 


Town Clerk 
Municipal Offices, 
New Malden, 

“Surrey. i ee : aad as 
CRICKLADE AND WOOTTON BASSETT 
RURAL DISTRICT COUNCIL. 
6IN. DIA. ASBESTOS-CEMENT SEWERS— 


RESTROP ROAD AND BATTLEWELL TO 
REIDS PIECE, PURTON. 


FIXEB-PRICE TENDERS are invited for LAYING 
approx. 940yd. of Gin. dia. SOIL and SURFACE 
WATER SEWERS, with 4in. dia. Branch Connections 
and Manholes. 

Documents may be obtained on application to 
J. C. GRINDLEY, A.M.1.C.E., Engineer and Surveyor, 
at the address below, on payment of a deposit of 
£2 2s. which is returnable on receipt of a bona-fide 
Tender and return of all documents. 

Tenders, in plain sealed envelopes endorsed “' Gin 
dia. Sewers—Purton,"" must be delivered to the 
undersigned not later than 10 a.m. on FRIDAY, 
the 14th July, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
W. J. HOSIER, 


Clerk of the Council. 
Manor House, 
Wootton Bassett, 
Near Swindon, 
Wilts. 


HUNTINGDON RURAL 
COUNCIL. 


TENDERS FOR BUNGALOWS, FLATS AND HOUSES. 


TENDERS, on a FIXED-PRICE BASIS, are invited 
for the ERECTION of TWO BUNGALOWS, FOUR 
FLATS and TWO HOUSES at. UPWOOD. 

Bills of Quantities and Forms of Tender may be 
obtained from the Council's Surveyor at the u der- 
mentioned address, on deposit of £2 2s.,: which will 
be returned on receipt of a bona-fide Tender. 

Tenders should be _ returned in the envelopes 
provided so as to reach me not later than Noon on 
WEDNESDAY, 9th of August. 

The Council does not bind itself to accept the 
lowest or any Tender, and final acceptance will be 
subject to the approval of the Ministry of Housing 
and Local Government. 

MIDWOOD, 


Clerk of the Council. 


DISTRICT 


Montagu House, 
Huntingdon. 
20th June, 1961, 


June 29 196] 


CONTRACTS 
COUNTY BOROUGH OF SOUTHAMPTON, 


Southampton C.B.C. invites TENDERS for the 
FOLLOWING CONTRACTS on Bills of Quantities 
available in mid-July: 

CONTRACT B.347—One Block of 5-storey Flats, 
yee BS, containing 16 flats, at Thornhill 
state. 


CONTRACT. B.35S—Three Traditional Houses, 
_ Type W/3, at Harrison Road. 
Applications for Tender documents should be 


received by the BOROUGH ENGINEER, Civic Centre, 
Southampton, by 10 a.m. on TUESDAY, 11th July, 


1961. 
BOROUGH OF WISBECH, 


WATERLEES ROAD HOUSING ESTATE—PART 1. 


ROADS AND SEWERS. 
CONTRACT NO. 226. 


TENDERS are invited for the CONSTRUCTION of 
ROADS, SEWERS and incidental works at Waterlees 
Road Housing Estate (Part 1), Wisbech, comprising 
approx. 2,915 super. yd. of Lean-Mix Concrete 
Carriageway, 830 lin. yd. of Kerb, and 1,000 lin. yd. 
of Gin. to 18in. dia. Sewers. s 

Forms of Tender, Bills of Quantities, Specification 
and Plans may be obtained from the Borough 
Engineer and Surveyor, Church Terrace, Wisbech, 
Cambs., upon deposit of Two Guineas, to be refunded 
upon receipt of a bona-fide Tender and return of all 
documents. . 

All Contracts are subject to Standing Orders of 
the Council with respect to Contracts. 

Tenders, to be endorsed ‘‘ Waterlees Road Housing 
Estate—Roads and Sewers—Part 1,"' and forwarded 
in the envelope provided, to reach the undersigned 
not later than 12 Noon on SATURDAY, 22nd July, 


1961. 
Ww. G. E. LEWIS, 
Town Clerk. 
Town Hall, 
Wisbech. 
21st June, 1961. 
is 2 OF HEREFORD. 


SEWAGE DISPOSAL WORKS—ACCESS ROAD. 


TENDERS are invited, on a FIXED-PRICE BASIS, 
for the FOLLOWING ROAD and BRIDGE RECON- 
STRUCTION WORKS. The Works comprise 
approximately 800 sq. yd. of Pitched Stone, 
Tarmacadam-surfaced Carriageway, approximately 400 
sq. yd. of Reinforced Concrete Retaining Wall, and 
Miscellaneous Concrete and Brickwork Repairs to a 
Road Bridge. : 

The Conditions of Contract and Drawings may be 
inspected, and Tender documents obtained fromthe 
City Surveyor, F. MARGERISON, ESQ., A.M.1I.C.E., 
Town Hall, Hereford, on payment of a deposit of Two 
Guineas, returnable on receipt of a bona-fide Tender 
not subsequently withdrawn. ; . 

Tenders, in the envelope provided and bearing no 
mark or indication of the sender, must be delivered 
to me not later than 9 a.m. on MONDAY, 10th July, 


1961. 
The Council do not bind themselves to accept the 


towest or any Tender. 
J. A. WESTON, 
Town Clerk 





Town Hall, 
Hereford. 
June, 1961. 


SWADLINCOTE URBAN _ DISTRICT 


COUNCIL. 
RESURFACING TO HIGH STREET, SWADLINCOTE. 


TENDERS are invited, on a_ Fixed-rate Basis, for 
RESURFACING of HIGH STREET, Swadlincote, com- 
prising approx. 2,320 sq. yd., in 1'2in. Hot Rolled 


Single Course Asphalt. s 
Contract documents may be obtained from_ the 


Engineer and Surveyor, Bank House, Midland Road, 
Swadlincote. s a 

Completed Tenders should be enclosed in plain 
sealed envelopes, endorsed *' Tender for Surfacing— 
High Street, Swadlincote," and be delivered to the 
Office of the undersigned not later than MONDAY, 


the 17th July, 1961. 
The Council do not bind themselves to accept the 


lowest or any Tender. 
o c. D. HULL, 
Clerk of the Council. 


Clerk's Office, 
Council Offices, 
Swadlincote. 


HATFIELD RURAL DISTRICT COUNCIL. 
SURFACING DELLSOME LANE ESTATE. 


FIXED-PRICE TENDERS are invited for the 
CONSTRUCTION of approximately 650 sq. yd. of 
CONGRETE CARRIAGEWAY, 950 sq. yd. of BITUMEN 
MACADAM FOOTPATHS, 3,500 sq. yd. of VERGES 
and GRASSED AREAS, together with other ancillary 
Works. E 

Specification, Bills of Quantities and Form of Tender 
can be obtained on payment of £2 2s. deposit (return- 
able after receipt of a bona-fide Tender) from the 
Engineer and Surveyor, North Place, 82 Great North 
Road, Hatfheld, where Drawings and documents may 


be_inspected during working hours. 
Tenders to be submitted in the envelope provided, 
to the undersigned, not later than 12 Noon on 


FRIDAY, 14th July, 1961. 
The Council do not bind themselves to accept the 


lowest or any Tender. 
S. F. JAGO, 
Clerk of the Council. 





Coun:il Offices, 
1€ St. Albans Road, 
Hatfield, 
Herts. 


F{ATFIELD RURAL DISTRICT COUNCIL. 


CHELWOOD AVENUE SERVICE ROAD. 
invited for . the 





FIXED-PRICE TENDERS are 
CONSTRUCTION of approximately 350 sq. yd. of 
BITUMEN MACADAM CARRIAGEWAY, the 


ERECTION of 300 lin. yd. of CHAIN-LINK FENCING, 
and other ancillary Works. 

Specification, Bills of Quantities and Form of Tender 
can be obtained on payment of £2 2s. deposit (return- 
able after receipt of a bona-fide Tender) from the 
Engineer and Surveyor, North Place, 82 Great North 
Road, Hatfield, where Drawings and documents may 
be inspected during Leon a) ours. : 

Tenders to be submitted in the envelope provided, 
to the undersigned, not later than 12 Noon. on 
FRIDAY, 14th July, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

S. F. JAGO, s 
Clerk of the Council. 
Council Offices, 
16 St. Albans Road, 
Hatfield, 
Herts. 


June 29 1961 


CONTRACTS 
STAI FORDSHIRE COUNTY 


COUNCIL. 
COUNTY ROADS AND BRIDGES COMMITTEE. 


STAFFORD-UTTOXETER ROAD, A.518. 


PROPOSED IMPROVEMENT AT AMERTON. 





TENDERS are invited for the RECONSTRUCTION 
of the STAFFORD-UTTOXETER ROAD at Amerton. 

The length of road to be reconstructed is approx. 
700yd., and work involves Widening and Realignment, 
Excavation, Formation of Embankments, Provision of 
Hedges and Fences, Road Drainage, Kerbing, Carriage- 
way Foundation in Wet-Mix, Surfacing in Bituminous 
Macadam, and Extension of a Culvert. 

Applications for Tender documents should be made 
to the undersigned, and must be accompanied by a 
deposit of Five Pounds (£5) which will be refunded 
on receipt of a bona-fide Tender or return of the 
documents before the closing date. 

Completed Tenders should be returned to the under- 
signed by not later than 10 a.m. on MONDAY, 


24th July, 1961 
T. H. EVANS, 
Clerk of the County Council. 
County Buildings, 
Stafford. 


S URREY COUNTY COUNCIL. 
HIGHWAYS AND BRIDGES DEPARTMENT. 


TENDERS are invited for REPAINTING STEEL- 
WORK of the FOLLOWING: 
80ft. span Tubular Steel Footbridge at Tongham 
Station, and 22ft. span Steel Troughed 
Roadbridge over Canal near Ash Wharf. 
Documents, returnable by 29th JULY, 1961, in 
plain sealed envelopes endorsed ‘‘ Repainting Bridges,"’ 
obtainable from COUNTY ENGINEER, County Hall, 


Kingston-upon-Thames. : 
BOROUGH WIDNES. 


ERECTION OF 46 MAISONNETTES AT 
DITTON NEIGHBOURHOOD UNIT, SECTION 6C. 
TENDERS are invited for the ERECTION of 46 
FOUR-STOREY MAISONNETTES in Four Blocks. 

Bills of Quantities and Forms of Tender available 
from Borough Architect, Brendan House, Widnes, on 
the deposit of £10 10s. (by crossed cheque, payable 
to Widnes Corporation) which will be refunded on 
the receipt of a bona-fide Tender not subsequently 
withdrawn, or on the return of the Bills of Quantities 
on or before the closing date for receipt of Tenders. 

Drawings and General Conditions of Contract 
(R.1.B.A. Form) may be inspected at the Borough 
Architect's Office. 

Tenders, on the form provided, must be delivered 
to the undersigned, in the special envelope provided, 








OF 


without any distinguishing mark, not later than 
10 a.m. on 29th JULY, 1961. 
The lowest or any Tender will not necessarily be 
C ted. 
er FRANK HOWARTH, 
Town Clerk. 
Town Hall 
Widnes. 
June, 1961 


BOROUGH OF WIDNES. 


114 CONCRETE GARAGES. 


ntractors interested in the SUPPLY and 
ERECTION of 114 CONCRETE GARAGES, with ail 
necessary Site Works, on VARIOUS CORPORATION 
ESTATE SITES, are invited to submit applications to 
the Borough Architect, Brendan House, Widnes, for 
Forms of Tender not later than 8th JULY, 1961, to 
be returned to the undersigned by 10 a.m. on 29th 
JULY, 1961, in the special envelope provided, without 
any distinguishing mark. 

Firms tendering will be required to erect the 

garages complete, including all necessary site works, 
and prepare own construction details after inspecting 
he sites. 
, ‘General Conditions of Contract (R.1.B.A. Form) may 
be inspected at the Borough Architect's Office. A 
deposit of £5 Ss., payable to Widnes Corporation and 
refundable on receipt of a bona-fide Tender not 
subsequently withdrawn will be required with 
application for Tender Form 

The lowest or any Tender will not necessarily be 


ERECTION OF 


ted 
veer FRANK HOWARTH, 
Town Clerk. 
Town Hall 
Widnes 
June, 1961 


BOROUGH OF WORTHING. 
WATER UNDERTAKING 


PROPOSED DEMOLITION OF WATER TOWER— 
LITTLEHAMPTON. 





TENDERS are invited from public works contrac- 
tors with experience of similar works for the 
DEMOLITION of the WATER TOWER STRUCTURE, 
and incidental works, at ST. FLORA'S ROAD, 
Littlehampton. d 

Form of Tender, General Conditions and Specifica- 
tion may be obtained on application to the Water 
Engineer, 47 Chapel Road, Worthing, on payment 
of a deposit of £5 which will be returned on receipt 
of a bona-fide Tender. : 

Tenders, in the official envelope provided, endorsed 
“Demolition of Water Tower,’ must_be delivered to 
the undersigned not later than MONDAY, 17th July, 


1961. 
ERNEST G. TOWNSEND, 
Town Clerk. 
Town Hall, 
Worthing. 


BOROUGH OF STAFFORD. 


BROWNING STREET REDEVELOPMENT AREA— 
ROADS AND SEWERS. 

TENDERS are invited, on a Fixed-price Basis, from 
suitably experienced contractors for the FOLLOWING 
CONTRACT: ; 

The Widening and Rekerbing of approx. 450 
lin. yd. of existing Highway, and the Sur- 
facing of approx. 2,700 sq. yd. Provision of 
Footpaths, and Laying of Surface Water 
Drainage. 

The Pians, General Conditions of Contract may be 
inspected, and the Specification and Bills of Quantities 
may be obtained from the Office of T. H. HIGSON, 
B.Sc., A.M.I.C.E., Borough Engineer and Surveyor, 
Mount Street, Stafford. ‘ 

Tenders must be returned to the undersigned not 
later than 9 a.m. on WEDNESDAY, the 12th July, 


1961. 
(Signed) T. BROUGHTON NOWELL, 
Town Clerk, 








Borough Hall, 
Stafford 


THE CONTRACT JOURNAL 
CONTRACTS 
COUNTY BOROUGH OF _ PRESTON. 


FIXED-PRICE TENDERS are invited for the CON- 
STRUCTION of approx. SOyd. of VERGES and 
FOOTPATHS in 8in. Wet-Mix Surfaced with Bituminous 
Macadam, being the extension of Harewood Road to 
ie. reer entrance of the Fire Station on Blackpool 

Drawings may be inspected at the Office of the 
Borough Engineer and Surveyor, Municipal Building, 
Preston, from whom Specification may be obtained on 
Payment of a deposit of Two Guineas which will be 
refunded on receipt of a bona-fide Tender. 

Tenders to be received by me not later 
10.30 a.m. on MONDAY, 21st August, 1961. 
W. E. E. LOCKLEY, 

Town Clerk. 


than 


Municipal Building, 
Preston. 
OF 


BOROUGH NEWBURY. 


EXTENSIONS TO SEWAGE DISPOSAL WORKS— 
STAGE ti— 
LONDON ROAD PUMPING STATION 
SUPERSTRUCTURE. 


N16/2 CONTRACT 10. 


FIRM-PRICE TENDERS are invited for the 
ERECTION of SUPERSTRUCTURE to a new Pumping 
Station now under construction. The Superstructure 
will be a_ Single-storey Reinforced Concrete Frame 
and Roof Construction, with Brick Cavity Walling. The 
floor area will be approx. 1,000 super ft. 

Particulars and Specifications may be obtained, and 
Plans may be inspected, at the Offices of the Consult- 
ing Engineers, MESSRS. HOWARD HUMPHREYS AND 
SONS, West Street, Epsom, Surrey, on and from 
Monday, 3rd july, 1961, until Friday, 21st July, 
1961, upon payment of a deposit of Five Guineas 
made payable to the Newbury Borough Council, 
returnable for a bona-fide Tender not subsequently 
withdrawn. 

No Tender will be considered unless on the official 
form and delivered to the undersigned, in a plain 
ome ao arte in the documents but 

ring no indication of the sender, not later than 
14th AUGUST, 1961. 


The Council do not bind themselves to accept the 


lowest or any Tender. 
LESLIE SOUTHERN, 


oo Town Clerk. 
Municipal Buildings, 


Newbury, Berks. 
sos JUNG, _ 1961. es oe 
€ Bry O F EXE T B XR. 


ANNUAL TENDERS 


SUPPLYING AND MACHINE-LAYING OF TARRED, 
BITUMINOUS AND ASPHALTIC ROAD SURFACE 
MATERIALS. 


TENDERS are_ invited for SUPPLYING and 
MACHINE-LAYING on Prepared Surfaces the UNDER- 
MENTIONED TYPES OF MATERIALS for the 12 
months period commencing 1st October, 1961: 

Tarred Slag. 
Bitumnous Granite, 
Gravel Asphalt. 
Granite Asphalt 
Sand Carpet. 
Granite Chippings (Precoated). 

The application for Specifications and Forms of 
Tender, marked ‘‘ Tender Application,’’ should be 
forwarded to the City Engineer and Surveyor, The 
Guildhall, Cambridge, and should be accompanied by 
a large stamped addresed envelope. 

Tenders, in the envelopes supplied, must reach the 
City Engineer and Surveyor by 12 Noon, FRIDAY, 
lst September, 1961, and must bear the words 
‘* Tender for .’ but shall not bear any name or 
mark indicating the tenderer. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


Limestone and Slag. 





ALAN H. I. ne 
k. 
The Guildhall, _— a 
___ Cambridge. aee¥ 
RAMSBOTTOM URBAN _ DISTRICT 
COUNCIL. 


PROPOSED SODIUM LIGHTING. 

The Council invites TENDERS for the INSTALLA- 
TION of CLASS “A SODIUM LIGHTING (20 
columns) in BLACKBURN ROAD. 

Plans, Specification, Bili of Quantities and Form 
of Tender may be obtained on application to the 
Engineer and Surveyor. 

Tenders, enclosed in sealed envelopes endorsed 
‘** Street Lighting,’’ should be returned so as to reach 
me not later than TUESDAY, 1tst August, 1961. 


F. BELLIS, 
Clerk of the Council. 
Council Offices, 
Ramsbottom, 
Via Bury. 


RYEDALE JOINT WATER 
WATER MAIN EXTENSION, 


BOARD. 
ETC.—N.R. YORKS. 


The above-mentioned Board is prepared to receive 
SEPARATE TENDERS from experienced contractors for 
the FOLLOWING CONTRACTS: 

CONTRACT No. 1—The Construction of 100,000 
gallons Mass Concrete Storage Reservoir and 
Booster Pumping Station at Newton Raw- 
cliffe, and Surge Suppressors at Swainsea 
Lane Booster Station, north of Pickering, 
and incidental works connected therewith. 

CONTRACT No. 2—The Laying of 14,550 lin. yd. 
of Gin. dia. Pumping Main in Spun C.!. and 
Asbestos-cement, from the Haugh Rigg, near 
Newton, to the Air Ministry Early Warning 
Station site at Fylingdales, and other 
incidental works connected therewith. 

Plans may be inspected, and Specifications, Bills of 
Quantities and Forms of Tender may be obtained 
from the undersigned on deposit of a cheque for 
Two Guineas per Contract, which will be returned in 
full upon the receipt of a bona-fide Tender not 
subsequently withdrawn. ; 

A separate Tender must be submitted for each 


Contract. f 
Further particulars may be obtained from the 
Board's Consulting Engineer, 0. H. MOORE, 8B.Sc., 
M.Inst.C.E., 12 Valley Bridge Parade, Scarborough. 
Tenders must reach the undersigned not later than 
First Post on 28th JULY, 1961, in plain. sealed 
envelopes endorsed ‘‘ Contract No. 1" or “ Contract 
No. 2," as the case may be. 
The Board oe not bind 
lowest or any Tender. 
" G. F. ARTHUR NEWEY, 


Clerk of the Board. 
4 Old Maltongate, 
Malton, Yorks. 
(Tel.: Malton 250) 
1961 


itself to accept the 


21st June, 
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CONTRACTS 
DERBYSHIRE COUNTY COUNCIL. 
BRIDGES AND HIGHWAYS DEPARTMENT. 


PROPOSED FOOTBRIDGE OVER RIVER DERWENT AT 
CHURCH WILNE. 











TENDERS are invited for the FABRICATION, 
DELIVERY and ERECTION on Prepared Abutments of 
the STEELWORK for a 103ft. span FOOTBRIDGE over 
the RIVER DERWENT at CHURCH WILNE, between 
Draycott and Shardiow, south-east of Derby. 

Forms of Tender, etc., from the undersigned on 
receipt of £2 deposit, cheques payable to Derbyshire 
County Council. Deposit returnable on signing Contract 
Or notification of non-acceptance. 

Tenders, in plain sealed envelopes, to be delivered 
to the Clerk of the County Council, County Offices, 
Matlock, Derbyshire, by MONDAY, 24th July, 1961. 

S. MEHEW, 


Count urv ‘ 
County Ofices, y Surveyor 


. Matlock, Derbyshire. ~. 
COUNTY BOROUGH OF SWANSEA. 


PENFILIA HOUSING SITE EXTENSION— 
BRYNHYFRYD. 





The CORPORATION invites FIXED-PRICE TE 
for the FOLLOWING ROAD and SEWER WORKS in 
connection with the ABOVE HOUSING SITE. 

The works comprise the following quantities: Site 
Excavation, 7,770 cu. yd.; Pitched Roadways, 2,340 
super. yd.; Gin.-12in. Surface Water Sewers, 515 lin. 
yd.; 6in.-9in. Foul Water Sewers, 633 lin. yd. 

The Drawings may be inspected at the Office of ‘the 
Borough Engineer and Surveyor, The Guildhall, 
Swansea, from whom copies of the Condition of 
Contract, Specification, Bill of Quantities and Form 
of Tender may be obtained on deposit of the sum 
of £3 which will be refunded after delivery of a 
bona-fide Tender not subsequently withdrawn. 

Tenders, in plain sealed envelopes not bearing any 
name or mark indicating the sender, addressed to the 
undersigned, and endorsed “Tender for Penfilia 
Nousine Sve, Cenien, should be delivered or sent 
y_Registere ost so as to reach m 
MONDAY, 24th July, 1961. 7 a 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

tORWERTH J. WATKINS, 


T ; 
The Guildhall, oe ae 


Swansea. 
june, 1961. 


Cc OUNTY BOROUGH 
SOUTHEND-ON-SEA. 


PARKS DEPARTMENT. 
PURCHASE OF FLOWERING BULBS. 


TENDERS are_ invited for the SUPPLY and 
DELIVERY of FLOWERING BULBS. Lists of the bulbs 
required are obtainable from the Parks Superintendent, 
Burdett Road, Southend-on-Sea. 

_ Sealed Tenders should be returned to the under- 
signed, in the envelope provided, which shall not 
a oa “— “eee the sender, and should 
reac e Town erk not later than mM. 

13th JULY, 1961. ue ree 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

ARCHIBALD GLEN, 
Town Clerk. 


NORTHAMPTON COUNTY BOROUGH 
EDUCATION COMMITTEE. 


ROOFING WORKS. 


Contractors wishing to TENDER for the RENEWAL 
of CERTAIN ASPHALT FLAT ROOFS at STIMPSON 
AVENUE SCHOOL and at the NORTHAMPTON 
SCHOOL FOR GIRLS, St. George’s Avenue, should 
submit their names within 10 days of the appearance 
of this advertisement to the Borough Architect, 
Guildhall, Northampton. 

The Education Committee do not bind themselves 
to accept the lowest or any Tender, or to pay any 
costs incurred by persons tendering. 

H. A. SKERRETT, 
Chief Education Officer. 


OF 





Springfield, 
Cliftonville, 
Northampton. 


CITY OF PETERBOROUGH. 
ANNUAL RESURFACING CONTRACT—1961/62. 


HEATING and PLANING 32,000 sq. yd., HOT 
ROLLED ASPHALT 45,000 sq. yd., and HOUSING 
ESTATE ROADS. 

Applications for documents, with £2 deposit, to be 
received by City Engineer, Town Halli, not later than 





14th JULY, 1961. 
C. PETER CLARKE, 
Town Clerk. 
Town Hail, 
Peterborough. 
URBAN DISTRICT COUNCIL OF 
KNARESBOROUGH. 


MARKET PLACE—SURFACING. 


TENDERS are invited for the SURFACING of the 
MARKET PLACE. 

Specification and other particulars, and Forms of 
Tender may be obtained from the Surveyor, Knares- 
borough House, Knaresborough, in whose Office 
General Conditions of Contract may be inspected. 

Tenders must be delivered, in the envelope provided, 
which shall not bear any name or mark indicating 
the sender, so as to reach the undersigned not later 
than Noon on MONDAY, 10th July, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

Cc. RILEY, 


Clerk of the Council. 
Knaresborough House, 


Knaresborough. 
i 
FYLDE WATER BOARD. 


ROOFING OF WESTBY RESERVOIR. 


TENDERS are invited for the SUPPLY and 
DELIVERY of the FOLLOWING: 

(1) Concrete Placer and Delivery Pipes, etc. 
(2) Two Mobile Air Compressors. 

(3) Lifting Gantry and Gantry Beam. 

(4) Mesh Reinforcement. 

(5) Holding-down Bolts. 

(6) Special Steel Shutters. 

Particulars and Tender documents obtainable from 
the ENG!NEER, Fylde Water Board, Sefton Street, 
Blackpool. 

Tenders must be 19th 
JULY, 1961, 


received not later than 











SUPPLEMENT 
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CONTRACTS 


BOROUGH OF BRIDPORT. 
S AND 7 EAST BEACH, WEST BAY. 
DEMOLITION AND CLEARANCE. 


The COUNCIL are prepared to consider TENDERS 
for the DEMOLITION and CLEARANCE of TWO 
COTTAGES known as S and 7 EAST BEACH, West 
Bay, together with ancillary works. 

Form of Tender, Specification and Bill of Quantities 
may be obtained upon application in writing, together 
with a deposit of £1 1s. (One Guinea), from the 
Borough Engineer, Municipal Offices, South Street, 
Bridport. 

Tenders should be returned to the undersigned, in 
a plain sealed envelope endorsed ‘ Demolition— 
S and 7 East Beach," not later than SATURDAY, 
1Sth July, 1961. 

The Council are not bound to accept the lowest 


or any Tender. 
F. C. M. FORWARD, 
Town Clerk. 


Municipal Offices, 
Bridport. 
21st June, 1961. 


Ciry OF CAMBRIDGE. 
SUPPLY OF STORES. 


the SUPPLY of the 


invited for 
renee. is ist October, 


FOLLOWING MATERIALS commencing 
1961: 
Section I—for a period of 12 months. 

(a) Road Materials, Bituminous Road Emul- 
sion, Kerbing, Paving Granite Chip- 
pings, Sand and Gravel, Salt, etc. 

(b) Petrol, Paraffin, Derv Oil, Diesel Oil. 
Fuel Oil, etc. 

(c) Brush Refills for Mechanical Sweepers. 

(d) Electric Lamps 

(e) Vehicle eee, » eines 
ion ti—for a period o > 

— “w) General Building Materials, Cement. 

Lime Bricks, Rainwater Goods, etc. 
(w) ltronmongery, Hardware, etc. 
Oo) Stoneware Pipes, Spun Pipes, etc. 
(y) Protective Clothing, Canvas Hose, etc. 
(z) Paint and Distemper. 
All materials (unless otherwise stated) are to be in 
accordance with the relevant British Standard where 


h_ exists. 
sueApplications for Specification and Form of _. 
with the application marked *‘* Application for Tender 
Documents,’ should be forwarded to the City Engineer 
and Surveyor, The Guildhall, and should be accom- 
panied by a large stamped addressed envelope. 
Applicants should also specify the particular section(s 
h require. , 
“i Tenders, in the envelopes supplied, must —_ 
the City Engineer and Surveyor by 12 Noon, reas 
ist September, 1961, and must bear the words 
‘* Tender for .’ but shall not bear any name or 


mark indicating the sender. — 
The Son Soe not bind 
or any Tender. 
oe ALAN H. I. 





itself to accept the 


SWIFT, 
Town Clerk. 


The Guildhall, 
Cambridge. 


ss, © OF BIRMINGHAM. 


TO BUILDING CONTRACTORS. 


T 695—10 SHOPS AND 12 DWELLINGS 
CONTRO GER -WYRLEY BIRCH ESTATE, ERDING- 


TON. 
CONTRACT 702—57 ONE-, TWO- AND THREE- 


STOREY DWELLINGS—SHORT HEATH ROAD, 
ERDINGTON. 


The HOUSEBUILDING COMMITTEE invite TENDERS 
for the ERECTION of the ABOVE. s 

Bills of Quantities ane Mt ¢ af a 

warded on payment o s. for e a 
ry ne Office of A. G. SHEPPARD FIDLER, City 
Architect, Baskerville House, Civic Centre, Birming- 
ham, 1, to whom all cheques should be made payable. 
Applications should be made by 4th JULY, 1961. 
Conditions of Contract (which include the usual Fair 
Wases and Conditions of Labour Clause) may be seen 
at the City Architect's Office during normal working 
hours. : 

The deposits will be returned on receipt of bona 
fide Tenders or on notification of inability to tender 
together with the return of the documents not later 
than three days before the date for receipt of Tenders 

Tenders, enclosed in the envelopes provided for the 
purpose, must be sealed and delivered to the Town 
Clerk's Office (Room No. 8.31), Council House. 
Birmingham, 1, not later than 12 Noon on FRIDAY. 
the 4th August, 1961. Tenders received after that 
time will be rejected. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

T. H. PARKINSON, 
Town Clerk. 





Council House, 
Birmingham, 1. 


AMERSHAM RURAL DISTRICT COUNCIL. 
ENGINEER AND SURVEYOR’S DEPARTMENT. 


LODGE LANE DRAINAGE SCHEME. 


The Council will shortly be inviting TENDERS for 
the ABOVE SCHEME, which comprises the Construc- 
tion of approx. 1,430yd. of Gin. dia. SEWER in 
Flexibly Jointed Concrete Pipe, Lateral Connections to 
Properties, and other ancillary works. 

it is the Council's intention to invite TENDERS 
from a selected number of contractors. Contractors 
who wish to be considered should forward their names 
and addresses to the Council's Engineer and Surveyor, 
J. GODBEHERE, A.M.!I.Mun.E., Elmodesham House, 
42 High Street, Amersham, Bucks., so as to arrive 
not later than First Post on FRIDAY, the 7th July, 


1961. 
Proof of the execution of similar work should be 


given. 
H. E. BUXTON, 
Clerk of the Council. 
Elmodesham House, 
42 High Street, 
Amersham, Bucks. 


COVENTRY CORPORATION. 

The above Corporation invite, by 18th JULY, 
entries for selected list of contractors to TENDER for 
THE CENTRAL SWIMMING BATHS PROJECT in 
Priory Street, Coventry (opposite Lanchester College). 

The Baths comprise three Pools (one Olympic 
standard), Restaurant, Slipper Baths, Games Deck, 
and ancillary accommodation. 

Substructure is constructed in Reinforced Concrete; 
Superstructure is part Steel Frame, part Reinforced 
Concrete. The Roof is Lattice Steel Frame covered 
with Lightweight Decking. 

Documents available from ist August. 

Tenders due 1st OCTOBER. 
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CONTRACTS 
DEVON COUNTY COUNCIL. 
LONDON-PENZANCE TRUNK ROAD, A.38. 


LYNEHAM INN IMPROVEMENT— 
PLYMPTON ST. MARY. 


TENDERS are invited for the ERECTION of 2,085 
lin, yd. of PERMANENT FENCING. 

The Fencing to be 4ft. Gin. high, with dark brown 
coloured Concrete Posts at 12ft. centres, with one 
dropper bar between each post. There are to be six 
wires, each of five strands, secured by clips to the 
field side of the fence posts. To the lower four strands 
of wire, black plastic coated chain link mesh 3ft. 
high is to be fixed. One strand of barbed-wire is to 
be fixed on the field side at the top of the chain link, 
and a further strand of barbed-wire to be fixed with 
the top line at the top of the fence. 

Full details may be obtained from the County 
Surveyor, Coaver, Topsham Road, Exeter, and Tenders 
will have to be returned to the CLERK OF THE 
COUNCIL, The Castle, Exeter, not later than 10 a.m. 
on MONDAY, 3rd July, 1961. 


BOROUGH OF _ CHELMSFORD. 
SURFACING CONTRACTS—1961/62. 


eee ar ee ee from conmraripes with experi- 
orks of similar nature, for CARRYING OUT 
one heesaion ST tekt ene Separate Contracts, 

n an rie escription: i 5 
FOLLOWS. scriptions of which are AS 

(1) The Provision and Laying of a Regulating 
Course of Bituminous Concrete, and a 1in 
Carpet of Hot Rolled Asphalt to specified 
lengths of Chignall Road. 

(2) Heating and Planing existing Surfaces, and 
the Provision and Laying of Bituminous 
Concrete Base to certain areas, and the 
Provision and Laying of a l'gin. Surface 
of Hot Rolled Asphalt to Tindal Square. 

(3) The Provision and Laying of a 1'2in 
Regulating Course, followed by a lin. Wear- 
ing Surface of Bituminous Concrete to 
Victoria Road Car Park (Second Stage). 

(4) The Making-up of the Haunches to Whites- 























bridge Road with Bituminous Concrete, 
followed by a %4in. Wearing Surface of Cold 
Asphalt. 


(S) The Provision and Laying of a Bituminous 
Concrete Base Course, followed by a 3,in. 
Wearing Surface of Cold Asphalt at either 
end of the proposed new road North Avenue 
to Patching Halli Lane. 

Contractors need not necessarily submit Tenders 
for all five Contracts, and the Contracts will be on a 
Fixed-price Basis, i.e., No Variation of Price (Labour 
and Materials) Clause. 

Documents may be obtained from the Borough 
Engineer and Surveyor, Municipal Offices, Coval Lane, 
Chelmsford, upon payment of a deposit of Two 
Guineas which will be refunded upon the receipt of 
a bona-fide Tender not subsequently withdrawn, and 
the return of all Tender documents. Copies of the 
Drawings which are to be provided in respect of 
Contracts Nos. 1, 2 and 5 may be inspected at the 
Offices of the Borough Engineer and Surveyor during 
es working oe 

enders must be received by the undersigned n 
on Oe oe on CP REOAY 20th july. 1961. 

ounci jo not bind the | 
lowest or any Tender. a oa 
B. A. FRANCIS, 


Municipal Offices, Town Clerk. 
Chelmsford. 
June, 1961. 
BOROUGH OF _ BRIDGWATER. 





SALMON LANE IMPROVEMENT. 


TENDERS are invited for the CONSTRUCTION 
of 
080 _ sq. yd. of REINFORCED CONCRETE 
CARRIAGEWAYS, 520 lin. yd. of 6in.-1Sin. S.G.W. 
— eee ienere, and 610 lin. yd. of 6in. and 
> r ains, i 
incidental a .., ncluding ali ancillary and 
ull particulars and documents may be obtai 
from the Borough Engineer, Town Hall, Gridguaten, 
° = £2 2s. deposit. , 
osin ate for recei : 
uty, i364. ipt of Tenders: 10 a.m. 11th 
e Councii do not bind th 
emt Se ee tet. emselves to accept the 
H. A. CLIDERO, 








i i eat a ee . Town Clerk. 
DARLASTON URBAN DISTRICT 
COUNCIL. 

VEHICLES. 





TENDERS are invited for the SUPP 
DELIVERY of the UNDERMENTIONED VEHICLES: 
(1) <a Track — eetes Gear, Wood Body, 

in. ropsides, ouble hinged 
and Sheet-lined Floor. -— 
(2) 15 20cwt. Low-loading Van, approx. Capa- 
city 440 cu. ft., with rear roller shutter, 
12in, Tailboard, and Sheet-lined Floor. 

Tender Form may be obtained from the Engineer 
and Surveyor, Victoria Park, Darlaston, and must be 
returned to the CLERK OF THE COUNCIL, in a plain 
sealed envelope endorsed ‘‘ Tender for Vehicles,” not 

later than WEDNESDAY, 12th july, 1961. 


MID GLAMORGAN WATER BOARD. 
SCHWYLL IMPROVEMENT SCHEME—CONTRACT 2. 
SITE CLEARANCE. 


TENDERS are invited for the ABOVE CONTRACT 
for the PREPARATION of SITE for two 3m. gallon 
Circular Storage Tanks, involving the Bulk Excavation 
of approx. 50,000 cu. yd., the Formation of Banks 
and 6Batters, the Disposal of Surplus Excavated 
Material on an adjacent site which is to be graded for 
eventual return to agricultural use, together with 
the Construction of certain Ancillary Works. 

Copies of the Specification, Bill of Quantities and 
Form of Tender may be obtained from the Consulting 
Engineers, MESSRS. THOMAS AND MORGAN AND 
PARTNERS, 23 Gelliwastad Road, Pontypridd, on 
payment to them of a deposit of £4 4s. which will 
be refunded after receipt of a bona-fide Tender not 
subsequently withdrawn. 

Plans may be inspected during the usual office 
hours (Saturday excepted) at the Oifices of the Board 
or Consulting Engineers. 

Tenders must be delivered to the undersigned, in 
a plain sealed envelope, by Registered Post or 
Recorded Delivery, endorsed ‘‘ Schwyll Improvement 
Scheme—Contract 2," not later than Noon on 24th 
JULY, 1961. 

The lowest or any Tender will not necessarily be 


accepted. 
Cc. BAKER, 
Clerk to the Board 
Mid Glamorgan Water Board. 
8 Wyndham Street, 
Bridgend, Glam. 














June 29 1961 


CONTRACTS 


COUNTY BOROUGH OF 
SOUTHEND-ON-SEA. 


Contractors interested in submitting a TENDER for 
the CONSTRUCTION of TWO SERVICE ROADS of a 
total length of approx. 110yd. and THREE ‘BUS 
LAY-BYS on PRINCE AVENUE A.127, and incidental 
works in connection therewith, should submit their 
names, together with a deposit of £2, before 10th 
JULY, 1961, to the Borough Engineer and Surveyor 
for inclusion on a list _of contractors from whom 
Tenders will be invited. The deposit will be refunded 
on receipt of a bona-fide Tender and or the return 
of all loaned documents. 

Sealed Tenders, addressed to the undersigned and 
endorsed ‘‘ Prince Avenue—Service Roads and Lay- 
bys,”" are to be delivered to this Office by 3 p.m. on 
a date to be specified, and no Tender received 
thereafter will be considered. 

No Tender will be received except in the special 
envelope provided, which shall not bear any name or 
mark indicating the sender. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


ARCHIBALD GLEN, 








Municipal Buildings, en 
___ Southend-on-Sea. 
B OROUGH OF CHELMSFORD, 


CINDER RUNNING TRACK——-MELBOURNE PARK. 


PROVISION OF COVERED SEATING 
ACCOMMODATION. 


TENDERS are invited for the PROVISION of TWO 
COVERED STANDS with Seating Accommodation, each 
capable of seating SOO persons. 

Specification and Form of Tender may be obtained 
from the Borough Engineer and Surveyor, Municipal 
Offices, Coval Lane, Chelmsford. 

Sealed Tenders, in the envelopes provided, must 
be received by the undersigned not later than 12 
Noon on THURSDAY, 20th July, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

B. A. FRANCIS, 


Town Clerk. 
Municipal Offices, 
Coval Lane, 
Chelmsford. 


BOROUGH OF WESTON-SUPER-MARE. 
TRIAL BORINGS—SOIL ANALYSIS. 


TENDERS are invited from contractors specialised 
in boring techniques, for UNDERTAKING approx. 14 
TRIAL BORINGS to a depth of approx. 7Oft., obtaining 
and testing Soil Samples. 


Tender documents may be obtained from. the 
Borough Engineer, Town Hall, Weston-super-Mare: 
drawings may be inspected at that Office during 


normal office hours. 

Tenders must be delivered, 
vided, to the undersigned by 
13th July, 1961. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

R. G. LICKFOLD, 


Town Clerk. 


in the envelope _pro- 
Noon, THURSDAY, 


Town Hall, 
Weston-super-Mare. 


BOROUGH OF LEYTON. 


RECONSTRUCTION OF MAIN OUTFALL SYSTEM 
AND NEW PUMPING STATION— 
AUCKLAND ROAD DEPOT. 

TENDERS are invited from experienced contractors 
for the CONSTRUCTION of SEWAGE COLLECTION 
AND DISTRIBUTION UNITS at the Council's Auckland 

Road Depot, comprising the FOLLOWING: 

(i) Primary and Secondary Collecting Bellmouth 
Chambers, and including the Installation of 
Electrically Operated Control Penstocks. 

(ii) A Pumping Station, together with the 
Installation of Pumping Units, Venturi- 
meter Equipment and 36in. dia. Cast-iron 
Pipework. 

The work also includes the Laying of approx. 435 
lin. yd. of 45in. x 30in. Concrete Egg-shaped Foul 
Sewer and 375 lin. yd. of 30in. dia. Concrete Tube 
Foul Sewer connecting existing sewers to these units, 
195 lin. yd. of 48in. dia. Concrete Tube Sewer 
replacing the existing main outfall sewer, and ancillary 
works. 

The Form of Tender, General Conditions of Contract, 
Specification and Bill of Quantities may be obtained 
from, and Drawings inspected at, the Office of the 
Borough Engineer on payment of a deposit of £5 
which will be refunded on receipt of a bona-fide 
Tender not subsequently withdrawn. Copies of the 
Drawings can be supplied, for which the charge is £2. 

The closing date for receipt of Tenders is THURS- 
DAY, 3rd August, 1961. 

The Corporation do not bind themselves to accept 


the lowest or any Tender. 
D. J. OSBORNE, 


Town Clerk. 


Town Hall, 
Leyton, E.10. 


City OF MANCHESTER. 
TENDERS invited for ALTERATIONS and CON- 


STRUCTION of ar —c BLOCK at SOSS MOSS 
SPECIAL SCHOOL, Cheshire. 
Bill of Quantities from CITY ARCHITECT, P.O. 
Box 488, Town Hail. 
Tenders returnable by 26th JULY. nS aee 
U RBAN_ DISTRICT COUNCIL OF 
KIDSGROVE. 


ERECTION OF 24 HOUSES, 24 GARAGES, 
TOGETHER WITH SITE WORKS. 


APPLICATIONS are invited from contractors who 
wish to TENDER for the ABOVE WORK at the REAR 
of GLOUCESTER ROAD, Kidsgrove. 

The work will consist of the Erection of 24 Three- 
bedroom type Houses of traditional construction; 24 
Garages constructed of Brick Walls and Reinforced 
Concrete Roof; and Site Works including Roads. 
Sewers, and a quantity of Earthworks involving the 
Removal of a Colliery Spoil Heap. =r 

Forms of Tender and Bills of Quantities will be 
forwarded as soon as possible after receipt of applica- 
tion, which should be made to the Engineer and 
Surveyor, Town Hall, Kidsgrove, Staffs., not later than 
WEDNESDAY, 12th July, 1961, accompanied by & 
deposit of Two Guineas which will be returned on 
receipt of a bona-fide Tender. 

The Council does not bind itself to accept the 
lowest or any Tender. 





©. LLOYD HURST, 
Clerk of the Council. 


Town Hail, 
Kidsgrove, Staffs. 
23rd june, 1961. 


june 29 1961 


CONTRACTS 
B OROUGH OF PONTEFRACT. 


IMPROVEMENT OF GYPSY LANE, TOWNVILLE. 


FIXED-PRICE TENDERS re invited for the 
EXCAVATION for, and CONSTRUCTION of, approx. 
2,130 sq. yd. of CARRIAGEWAY with Hardcore Base, 
Tarmacadam and Cold Asphalt Surfacing; the Con- 
struction of approx. 1,100 sq. yd. of Precast Concrete 
Paved Footpath, together with Kerbing and Channel- 
ling; the Construction of approx. 300 lin. yd. of 6in 
dia. Surface Water Sewer, Manholes and Connections 
to Gullies; the Construction of approx. 100 lin. yd. 
of 6in. Foul Sewer, Manholes, Interception Chambers 
and Drain Connections; the Provision and Erection of 
Chain Link and Close Boarded Timber Fencing, and 
other ancillary works. 

Drawings and General Conditions of Contract may 
be inspected at the Office of the Borough Engineer, 
Municipal Offices, Pontefract, from whom Forms of 
Tender, Specification and Bills of Quantities, etc., can 
be obtained. 

Tenders are to be forwarded, in a plain sealed 
envelope endorsed ‘‘Gypsy Lane Improvement,"' to 
reach _ the undersigned not later than 12 Noon on 
TUESDAY, 25th July, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

J. F. ROOK, 


Town Clerk. 
Municipal Offices, 


Pontefract. 


B OROUGH OF WOOD 


CHESTNUT FENCING. 


TENDERS are invited for the PROVISION and 
ERECTION of CHESTNUT FENCING at TWO SITES 
on the NEW RIVER PLAYING FIELDS. 

The Drawings may be inspected at, and the 
Contract documents obtained from, the Office of the 
Borough Engineer, Town Hall, Wood Green, N.22. 

Tenders, in plain sealed envelopes endorsed 
* Tender for Chestnut Fencing,’’ but bearing no name 
or mark indicating the sender, must be returned to 
the undersigned not later than 12 Noon on 
WEDNESDAY, 12th July, 1961. 
G. W. PLATER, 

Town Clerk. 


GREEN. 


Town Hall, 

Wood Green, N.22. 
28th June, 1961. 
BOROUGH OF WORKSOP. 

FIRM-PRICE TENDERS are invited from bona-fide 
building contractors for the ALTERATION OF, and 
ADDITION TO, PUBLIC OFFICES at PARK HOUSE, 
PARK STREET, Worksop. 

Copies of the Plan and Specification may be 
obtained from the Borough Engineer, Park House, 
Worksop, upon payment of a deposit of £3 3s. which 
will be refunded upon receipt of a bona-fide Tender 

Tenders, in sealed envelopes endorsed ‘* Public 
Offices,"" must reach the undersigned not later than 
Noon on TUESDAY, the 18th july, 1961. 

The lowest or any Tender will not necessarily be 
accepted. 

RUSSELL C. PHARAOH, 


Town Clerk. 
Town Hall 


Worksop. 
B OROUGH OF BEBINGTON. 


CEMENT GROUTING OF NEW CONCRETE 
CARRIAGEWAY—NEW CHESTER ROAD. 


TENDERS are invited for CEMENT PRESSURE 
GROUTING of approx. 4,000 sq. yd. of ASH 
FOUNDATION beneath Concrete Road Slabs. 

Forms of Tender, Specification and Bills of Quantities 
may be obtained from the Borough Engineer and 
Surveyor, Town Halil, Bebington, on deposit of One 
Guinea, returnable on receipt of a bona-fide Tender. 

Tenders, in plain sealed envelopes endorsed ** Tender 
—Pressure Grouting New Chester Road,"’ should be 
received by the undersigned not later than Noon on 
the 10th JULY, 1961. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

G. CHAPPELL, 
Town Clerk. 


Town Hall, 
Bebington, Ches. 
28th june, 1961. 


BOROUGH OF DAGENHAM. 


METAL WINDOW _INSTALLATION—MARKS GATE 
COUNTY JUNIOR SCHOOL. 


TENDERS are invited for this SUB-CONTRACT. 
Tender Forms (obtainable from the Borough 
Engineer_and Surveyor) must be returned to me by 
9th AUGUST, 1961. 
KEITH LAUDER, 


Town Clerk. 
Civic Centre, 


Dagenham. 
CUCKFIELD URBAN DISTRICT COUNCIL, 
STREET LIGHTING TO GROUP “A’ STANDARDS. 





ERECTION ONLY of 40 OCTAGONAL STREET 
LIGHTING COLUMNS and Three Wall Mounting 
Fittings, 42 3 x 80-W x Sft. Fluorescent Lanterns and 
One 2 x 80-W x Sft. Fluorescent Lantern, complete 
with all necessary Control Gear. 

Site Plans may be inspected at the Council Offices, 
and copies of the Form of Tender, Specification and 
Bill of Quantities may be obtained from the Surveyor 
to the Council on payment of a deposit of One Guinea 
which will be refunded on receipt of a bona-fide 
Tender and/or the return of the documents. 
., Fenders, in plain envelopes to be provided, endorsed 
*‘ Tender—Street Lighting,’ but bearing no name or 
mark of the sender, must be delivered to the under- 
signed not later than Noon on SATURDAY, 22nd 
July, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender, and Tenders submitted otherwise 
than as directed will be rejected. 

J. A. EVANS, 


Clerk of the Council. 
Council Offices, 


Oaklands, 
Haywards Heath 
Sussex. 


TREDEGAR URBAN DISTRICT COUNCIL. 


TENDERS are invited for ROAD SURFACE DRESS- 
ING for the year ending 31st March, 1962. The area 
of work will be approx. 23,000 sq. yd. 

Further particulars and Forms of Tender from the 
Engineer /Surveyor, Park Chambers, Tredegar, Mon. 

Tenders required by 12 Noon on FRIDAY, 7th 


July, 1961. 
GERALD F. FOX, 


Clerk of the Council 
Bedwelity House, 


Tredegar, Mon. 


THE CONTRACT JOURNAL 


CONTRACTS 
BUCKS. COUNTY COUNCIL. 
RECTORY ROAD, AMERSHAM M/C.32. 


ROADWORKS—RECTORY HILL TO 
JUNCTION WITH A.416. 


TENDERS are invited for ROADWORKS (approx. 
300yd.), comprising Lowering, Reconstruction and 
Realignment of Carriageway, Earthworks, Sett Kerb- 
ing, Channelling, Rolled Concrete Foundation, Tar- 
macadam Shaping, Drainage, Mass Concrete Retaining 
Wall, and ancillary works. 

Drawings may be seen at the Offices of the County 
Surveyor, County Offices, Aylesbury, from whom Con- 
tract documents may be obtained on payment of a 
deposit of £2, returnable on receipt of a bona-fide 
Tender. 

Tenders must be received by me by 10 a.m. on 
MONDAY, 24th July, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender 

R. E. MILLARD, 
Clerk of the County Council. 
County Hail, 


Aylesbury. 
June, 1961. 


BUCKS. COUNTY COUNCIL. 
SLOUGH-DENHAM ROAD, A.412. 


ROAD RECONSTRUCTION—GEORGE GREEN TO 
WEXHAM PARK LANE. 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,500yd. of NEW DUAL 24ft. CARRIAGE- 
WAYS in Lean Rolled Concrete and Asphalt Surfacing, 
and including Link Road, Demolitions, Footways, 
Kerbing, Channelling, Drainage, and ancillary works. 

Drawings may be seen at the Offices of the County 
Surveyor, County Offices, Aylesbury, from whom Con- 
tract documents may be obtained on payment of a 
deposit of £2, returnable on receipt of a bona-fide 
Tender. 

a must be received by me by 24th JULY, 
1 ° 

The Council do not bind themselves to accept the 
lowest or any Tender. 

R. E. MILLARD, 


_ Clerk of the Council. 
B UCKS. COUNTY COUNCHL. 


BICESTER-BUCKINGHAM ROAD, A.421. 
RECONSTRUCTION OF DUDLEY BRIDGE, 
TINGEWICK. 


TENDERS are invited, on a Fixed-price Basis, for 
the DEMOLITION of the ABOVE BRICK AND STONE 
ARCH BRIDGE, and the CONSTRUCTION, as a Re- 
placement, of a REINFORCED CONCRETE BOX 
CULVERT with Trough Wing Walls, square span 
9ft. 3in., length SOft., and ancillary works. 7 

Contract documents and Drawings can be obtained 
from the County Surveyor, County Offices, Aylesbury, 
on deposit of £2 2s. which will be refunded on 
receipt of a bona-fide Tender, and all Drawings issued. 

Tenders must be delivered to the undersigned by 
MONDAY, 24th july, in the envelope provided, 
endorsed *‘ Dudley Bridge." 

The Council do not bind themselves to accept the 
lowest or any Tender. 

R. E. MILLARD, 


Clerk of the County Council. 
County Hall, 
Aylesbury. eed 


COUNTY BOROUGH OF SOUTH SHIELDS. 


TUDOR ROAD SEWER AND ROAD 
RECONSTRUCTION. 


TENDERS are invited for the CONSTRUCTION of 
a CONCRETE TRUNK SEWER and a ROAD 
RECONSTRUCTION. : : 

The work involves the laying of 24Syd. of 48in. 
dia. Reinforced Concrete Pipes, the Construction or 
Alteration of six Manholes, the Reconstruction of 
380 sq. yd. of Road Surface, and 1,660 sq. yd. 
Footpaths. a 

The Specification and Bill of Quantities may be 
obtained from the Borough Engineer, Town Hall, 
South Shields, upon the payment of a deposit of 
Five Guineas which will be returnable on receipt of 
a bona-fide Tender. 

Drawings and Conditions of Contract may be 
inspected at the Office of the Borough Engineer. 

Tenders, in the envelope provided, and endorsed 
‘Tudor Road Sewer and Road Reconstruction,"’ should 
be returned to me not later than 10 a.m. on 20th 


LY, 1961. 
” R. S. YOUNG, 
Town Clerk. 


BOROUGH OF SLOUGH. 


PROPOSED CREMATORIUM. 


TENDERS are invited for the ERECTION of a 
CREMATORIUM at STOKE PLACE, STOKE ROAD, 
Slough. The Crematorium will have a floor area of 
8,000 super. ft. approx., and will include two Chapels, 
Memorial Chapel, Rest Rooms, Tea Room, Car Parks, 
Drives, Pergolas, and ancillary services. - 

Contractors who wish to tender for this work 
should, not later than Noon on 14th JULY, 1961, 
so inform the Borough Engineer, Town Hall, Slough, 
Bucks.. who will thereupon supply Forms of Tender 
and Bills of Quantities. ; 

Applications must be accompanied by a deposit of 
Two Guineas which will be refunded on receipt of a 
bona-fide Tender and the return of the Contract 
documents. ; 

Bills of Quantities will be sent to applicants during 
week commencing 17th July, 1961, and Tenders, with 
priced Bills of Quantities, must be received by the 
TOWN CLERK, Town Hall, Slough, not later than 
Noon, 22nd AUGUST, 1961. 


BOROUGH OF SUTTON COLDFIELD. 





ROAD FINISHING WORKS—HARCOURT DRIVE 
EXTENSION. 


TENDERS are invited for FINISHING WORKS 
which comprise approx. 1,600 sq. yd. of Surfacing, 
500 lin. yd. of Kerbing and Channelling, 1,000 sq. yd. 
of Concrete Flagging, and ancillary works. 

Contract documents may_be obtained from, and 
Conditions of Contract and Drawings inspected at, the 
Borough Surveyor's Office during normal office hours. 

A deposit of £2 (Two Pounds) is required in respect 
of the documents, this being returnable on receipt of 
a bona-fide Tender not subsequently withdrawn. 

Tenders should be returned in_ plain sealed 
envelopes endorsed ‘* Road Finishing Works—Harcourt 
Drive Extension,” not later than Noon on FRIDAY, 


14th ly, 1961 
nao }. P. HOLDEN, 
Town Clerk. 


Council House, 
Sutton Coldfield 
june, 


23rd 1961 
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CONTRACTS 
BRECONSHIRE COUNTY COUNCIE. 


ROADS AND BRIDGES DEPARTMENT. 


BORING AND SOIL TESTING. 

TENDERS are invited for BORING and SOIL 
TESTING to ascertain the suitability for cement or 
nee consolidation of the Foundations for Glasbury 
ridge. 

Particulars and Forms of Tender from the County 
Surveyor, Watton Offices, Brecon. 

Closing date for receipt of Tenders: THURSDAY, 


20th July, 1961 
c. M. S. WELLS, 
Clerk of the County Council. 





County Hall, 
_- Brecon. cee 
BOROUGH OF WEYMOUTH 
MELCOMBE REGIS. 
STREET LIGHTING. 


TENDERS are invited for the SUPPLY and 
ERECTION of approx. 145 GROUP ‘A’’ CONCRETE 
COLUMNS and LANTERNS. 

The Columns are to be of the 8D design, manu- 
factured by the Stanton lronworks Co., Ltd., and the 
Lanterns are to be of the S.0.50 design manufactured 
by the A.E.I. Lamp and Lighting Co., Ltd. 

Tender documents may be obtained from the 
Borough Engineer and Surveyor, Town Bridge House, 
Weymouth. 

Tenders, enclosed in plain sealed envelopes, appro- 
priately endorsed, are to be delivered to the under- 
po not later than Noon on SATURDAY, 29th July, 

The Corporation does not bind itself to accept. the 
lowest or any Tender. 

E. Jj. JONES, 


Town Clerk. 


AND 


Municipal Offices, 
Weymouth, 
June, 1961. 


[LEATHERHEAD URBAN DISTRICT 
COUNCIL. 


TENDERS are invited for the RESURFACING of 
CARRIAGEWAYS, comprising 1,418 tons Bituminous 
Macadam, 773 tons Gravel Asphalt. ‘ 

Tender documents, obtainable from the Engineer 
and Surveyor’s Department, Red House, Leatherhead, 
should be returned by Noon, 1Sth JULY, 1961. 


J. EDE, 
Clerk of the Council. 


URBAN _ DISTRICT 
COUNCIL. 


TENDERS are invited for the RESURFACING 
FOOTPATHS and REKERBING ROADS, _ including 
8,000 sq. yd. Bituminous Macadam, 1,400 sq. yd. 
Cold Asphalt, and 1,500 lin. yd. Kerbing. : 

Tender documents, obtainable from the Engineer 
and Surveyor’s Department, Red House, Leatherhead, 
should be returned by Noon, 15th JULY, 1961. 


}. 


LEATHERHEAD 


EDE, 
Clerk of the Council. 


DISTRICT COUNCIL OF 
BIDDULPH. 


PROPOSED WATER MAIN RENEWALS—WALLEY 
STREET, CROMWELL STREET AND SHEPHERD 
STREET AREAS. 


The Council invite TENDERS for the LAYING of 
approximately 590 lin. yd. of 4in. and 3in. CAST-IRON 
rate MAINS in VARIOUS ROADS in the Urban 

istrict. 

Specifications and Tender documents may _ be 
obtained from, and the General Conditions of Contract 
and Drawings may be inspected at the office of, the 
Surveyor and Water Engineer, Council Offices, Biddulph, 
upon deposit of the sum of Two Guineas (cheques 
payable to the Biddulph Urban District Council), which 
sum will be refunded upon receipt of a bona-fide 
Tender not subsequently withdrawn. 

Tenders must be delivered to the undersigned by 
not later than First Post on MONDAY, the 17th 
july, 1961, in sealed envelopes bearing no mark or 
indication of the name of the sender, but endorsed 
“Tender for Water Main Renewals.” 

The Council do not bind themselves to accept the 
lowest or any Tender. 

ROBERT W. TRACE, 
Clerk of the Council. 


U RBAN 


Council Offices, 
Biddulph. 
28th June, 1961. 


CHESHIRE EDUCATION COMMITTEE. 
SUPPLY OF SCHOOL FURNITURE. 


TENDERS are invited for the SUPPLY of LOOSE 
and FITTED FURNITURE to al! Educational Establish- 
ments in the County, for a period of three years 
commencing 1st April, 1962. Firms must be prepared 
to Tender for and Supply all the Authority's Furniture 
Reouirements to Specifications of the Authority. 

Forms of Tender and Generali Conditions may be 
obtained from the undersigned. Completed Tenders 
must be returned to the Clerk of the County Council, 
County Hall, Chester, by Noon on FRIDAY, 28th July, 
1961, in envelope provided. 

The Authority may 
samples for all 





require the submission of 


or any items after the receipt of 


Tenders. 
J. G. KELLETT, 
Director of Education. 
County Hail, 
Chester. 


ENERAL SHOPFITTING AND SUPPLIES, LTD., 

Colchester, London and Bristol, are desirous of 
contacting small building contractors who would 
undertake general constructional work and alterations 
in their own locality, in connection with the company's 
shopfitting operations. All suitable applicants will be 
interviewed at their premises.—Write in first instance, 
in confidence, to Managing Director, General Shop- 
fitting and Supplies, Ltd., Bridgefeld Gardens, 
Greenstead Road, Colchester. 


“Peace. ESTIMATING SERVICES. The country’s 
most accurate estimating service. Civil and 
building. Large or small contracts. Measurements, 
Certificates, Help and Advice. Full service.—Head 
Office: 66 Highbury, Newcastle upon Tyne (Tel. 
814027). or Southern Office: 13 Potters Lane, New 
Barnet (Tel.: Barnet 7037). 


© AD EXCAVATION SUB - CONTRACTORS 

REQUIRED for excavations in built-up areas. 
including breaking-out of hardcore and _ reinforced 
concrete road siabs at Redhill, Surrey. — Apply: 
NICHOLSON CONSTRUCTION CO., LTD.,” Freeland 
House, Cranleigh, Surrey. 








For Contracts received too late for 
classification see page 1657 
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APPOINTMENTS VACANT 
COUNTY BOROUGH OF BURY. 





APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS 
(a) Senior Assistant Architect, A.P.T. iv 


(£1,140-£1,310). 

(b) Assistant Architects (Two), A.P.T. | or tl 
or Ill (£645-£815 or £815-£960 or £960 
£1,140). 

(c) Senior Assistant Planning Officer, A.P.T. IV 
(£1,140-£1,310). 

(d) Town Planning 
(£555-£625). 

(e) Temporary Civil Engineering Clerk of Works 

_ (Two), Misc. VI (£760-£825). 

Appointments (a), (b), (c) and (d) are permanent, 
and the commencing salary for all the appointments 
will be fixed according to qualifications and experience. 

Applicants for appointment (a) should be experi- 
enced in dealing with contracts for large public works, 
and must be professionally qualified. 

Applicants for appointment (b) should have general 
experience in the design and construction of public 
buildings, and success in Part | or Part I! of the 
R.1.B.A. Final or Special Examination, or other 
equivalent at one of the recognised schools of archi- 
tecture will entitle the applicant to appointment on 
A.P.T. tt 

Applicants for appointment (c) should be experi- 
enced in either development control or redevelopment 
and research projects, and should be professionally 
qualified. 

Applicants for appointment (d) should have had 
experience in drawing office procedure, and preferably 
in a town planning office. 

Applicants for appointment (e) should have had 
either experience in dealing with contracts for large 
sewering schemes and reinforced concrete works, 
the duration of this appointment being for 18-24 
months, or capable of dealing with large contracts 
covering all aspects of sewage works construction. 
In this instance, the duration of the first contract is 
approx. six months, but it is possible that this 
appointment will be extended for a period of up to 
five years until the completion of the first stage 
extensions. 

Consideration will be given to 
housing accommodation. 

Applications, stating age, qualifications, experience, 
present and previous appointments, and _ salary, 
together with the names of two referees, must reach 
me by the 24th JULY, 1961. 

EDWARD S. SMITH, 
Town Clerk. 


Draughtsman, Misc. Ill 


the provision of 


Town Hail, 
Bury. 
8th June, 1961. 

BOROUGH OF EALING. 

SURVEYING ASSISTANT for civil 
surveys. A.P.T. Il (£855-£1,000 inclusive). 
week. 

Application Forms, with full particulars and condi- 
tions of service, from Borough Surveyor, Town Hall, 
Ealing, W.S. Closing date: 10th JULY, 1961. 


E. J. COPE BROWN, 
Town Clerk. 


engineering 
S-day 


Town Hall, 
Ealing, W.S. 


HASTINGS CORPORATION. 

APPLICATIONS are invited for the APPOINTMENT 
of CLERK OF WORKS in the Borough Engineer's 
Department at a salary on Misc. Grade V (£685-£760), 
the commencing salary having regard to previous 
experience. 

Candidates should be experienced in the supervision 
of housing and/or educational projects, be conversant 
with the interpretation of bills of quantities and 
specifications, and capable of setting-out and measure- 
ment of contract work. 

The appointment will be for a minimum period of 
two years, will be subject to the Local Government 
Superannuation Acts, and to one month's notice in 
writing on either side. 

Applications, stating age, details of experience, and 
names and addresses of two referees, should be 
forwarded to the Borough Engineer, 37 Wellington 
Square, Hastings, not later than the 10th JULY, 1961. 

N. P. LESTER, 
Town Clerk. 





Town Hall, 
Hastings. 


city OF CARDIFF. 
CORPORATION WATERWORKS. 
APPOINTMENT OF ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the PERMANENT 
APPOINTMENT of ENGINEERING ASSISTANT, 
A.P.T. Grade IV (£1,140-£1,310 p.a.). 

Candidates for the post should have passed Parts 
“A” and “‘B" of the Examination of the Institution 
of Civil Engineers, or obtained a University Degree 
in Civil Engineering, and have completed two years’ 
practical training. 

Housing accommodation and a car allowance on 
the Corporation scale will be available. 

General Conditions of Appointment can be obtained 
from the Water Engineer and Manager, Municipal 
Offices, Greyfriars Road, Cardiff. 

Applications, stating age, previous experience and 
qualifications, together with the names of two referees, 
should reach the undersigned, in envelopes endorsed 
** Engineering Assistant—Waterworks,"’ not later than 
WEDNESDAY, 12th july, 1961. 

S. TAPPER-JONES, 
Town Clerk. 
City Hall, 
Cardiff. 
12th June, 1961. 


OXFORD REGIONAL HOSPITAL BOARD. 


APPLICATIONS are invited for a TEMPORARY 
POST as RESIDENT ENGINEER to supervise the 
mechanical and electrical services of a large hospital 
building contract in Kettering, Northants. 

Membership of a Professional Institution 
be an advantage. Salary £1,050 p.a. 

Applications, giving details of age and previous 
experience, and names of two persons to whom refer- 
ence may be made, should be sent to the SECRETARY, 
Oxford Regional Hospital Board, 43 Banbury Road, 
Oxford, by First Post on 10th JULY, 1961. 


OXFORD REGIONAL HOSPITAL BOARD. 


APPLICATIONS are invited for a TEMPORARY 
POST as RESIDENT STRUCTURAL ENGINEER to 
supervise a large reinforced concrete hospital building 
contract at Kettering, Northants. 

Applicants should be not less than 25 years of age, 
and well experienced in reinforced concrete work. 
A.M.1.C.E. or A.M.1.Struct.£. would be an advantage. 
Salary £1,050 per annum. 

Applications, giving details of age, previous experi- 
ence, and the names of two persons to whom reference 
may be made, should be sent to the SECRETARY, 
Oxford Regional Hospital Board, 43 Banbury Road, 
Oxford, by First Post on 10th JULY, 1961. 


would 





THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 
K EN Y A. 
MINISTRY OF WORKS. 
ENGINEERS (ROADS). 


Qualifications: Candidates (not over 45) should 
have either a University Degree, or equivalent, recog- 
nised by the Institution of Civil Engineers, and two 
vears’ practical experience; or have passed, or be 
otherwise exempt from, Parts |! and II of the Final 
Examinations of the Institution of Civil Engineers, and 
have had not less than five years’ practical experience. 

Experience should include one or more of the 
following: (a) Location and preparation of plans and 
contract documents for the construction of trunk 
roads; (b) design of roads for rural and urban areas; 
(c) construction of roads and bridges with modern 
equipment, either by contract or direct labour. Some 
knowledge of soil mechanics is required, and 
experience of soil stabilisation would be an advantage. 

Duties will include all aspects of road engineering, 
including planning and supervision both in the office 
and in the field. 

Terms: On contract for two tours of 24 months in 
the first instance with gratuity of 25 per cent. 

Salary: In scale £1,266-£2,448 p.a. 





Free passages. Generous leave. Free medical 
attention. 

Apply DIRECTOR OF RECRUITMENT, Colonial 
Office, London, S.W.1, quoting BCOD.112/7/09/D014, 


giving full name, age, and brief details of qualifications 
and experience. 


CENTRAL ~ ELECTRICITY GENERATING 
BOARD. 


REGION—NORTH THAMES 
DIVISION 


invited for the FOLLOWING 


SOUTH EASTERN 








APPLICATIONS are 
APPOINTMENT: 


Assistant Engineer (Handling)—West Thurrock 
Generating Station (Grays, Essex). 
(S.V. No. 1514.) 
Salary N.J.B. Class ‘‘M‘' Grade 12, Scale 9 


(£1,115-£1,245 p.a. plus £50 p.a. London Weighting). 

The duties associated with this post will include 
the handling of all coal shipped to the station, 
including the local contro! of colliers, the disposal 
of all ash, and the general control of a small labour 


torce. 
“Ref. S.V. No. 1514,” 


Applications, quoting , bl 
statin age, qualifications, experience, an p 
> the PERSONNEL 


position, should be sent to 
OFFICER, Central Electricity Generating Board, South 
Eastern Region, North Thames Division, West Farm 
Place, Chalk Lane, Cockfosters, Barnet, Herts., to 
arrive not later than 8th JULY, 1961 


BOROUGH OF TWICKENHAM. 
TECHNICAL STAFF. 
APPLICATIONS are invited for the FOLLOWING 


on Senior Assistant Engineer, A.P.T. Iv 
(£1,140-£1,310). 
(b) Planning Assistant, A.P.T. i (£960- 
£1,140). 
(c) Assistant Architect, A.P.T. J/IV (£645- 
£1,310). 
(d) Assistant Engineer, A.P.T. J/IV (£645- 
£1,310). 


Posts (a) must have passed the Final of an appro 
priate examination; (b) commencing salary in accord 
ance with qualifications and experience; (c) and (d) 
please state commencing salary required if appointed. 
All plus London Weighting allowance. S-day week. 

Canvassing will disqualify, and relationship to 
members or senior officers should be disclosed. 

if married, consideration will be given to the 
provision of housing accommodation; assistance with 
removal expenses. 

Applications, giving age, experience, etc., to the 
Borough Engineer, Municipal Offices, Twickenham. 

W. H. JONES, 


BANSTEAD URBAN DISTRICT COUNCIL. 
PUMPING STATION ENGINEER. 


APPLICATIONS are invited for THIS POST in the 
Engineer and Surveyor's Department. Salary Misc. 
Grade IV'V (£625-£760 p.a.) plus London weighting 
£40 p.a. 

Casual user car allowance 

The Council are prepared to offer housing accom 
modation and to assist with removal expenses 
Telephone provided at house. 

Particulars and Application Form from the CLERK, 
Banstead U.D.C., The Council House, Brighton Road, 
Banstead, Surrey. 

Closing date: 17th JULY, 1961 


K NUTSFO RD URBAN 
COUNCIL. 


KNUTSFORD SEWERAGE. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited for the TEMPORARY 
FULL-TIME APPOINTMENT of RESIDENT ENGINEER 
for this scheme. 

It is anticipated that the scheme will commence on 
the 1st September, and will be of a duration of 12 
months. A further scheme and reconstruction of the 
sewage disposal works may follow. 

The salary offered will be at the rate of £1,000 
per annum, plus appropriate travelling and subsistence 
allowances. The appointment will be subject to 
termination by one month's written notice on either 
side. 

Applications should be submitted to the undersigned 
not later than 8th JULY, 1961, and should give the 
following information:— 

(a) Name, address and age. 
(b) Present and previous 
dates). 
(c) Details of experience, particularly in relation 
to sewers up to 30in. diameter. 
(d) Period of notice to terminate 
appointment. 
(e) Names and addresses of at least two persons 
to whom reference may be made. 
EDWARD MORLEY, 
Clerk of the Council. 


DISTRICT 








appointments (with 


present 


Council Offices, 
Toft Road, 
Knutsford, 
Cheshire. 


COVE NTRY CORPORATION. 


JUNIOR and GRADUATE ASSISTANT ENGINEERS, 


REQUIRED. A.P.T. 1 Il /IIl (£645-£1,140) 

Many interesting projects are in progress or pro- 
grammed in the near future, and work will include 
design and supervision of civil engineering works 


incorporated in the City Redevelopment programme. 
Housing accommodation may be available. Removal 

expenses loan (up to £50) provided where necessary 
Application Forms, from CITY ENGINEER, Council 

House, Coventry, returnable by 12th JULY, 1961. 


June 29 1961 


APPOINTMENTS VACANT 
WEST SUFFOLK COUNTY COUNCIL, 


APPLICATIONS are invited for the POST of 
ENGINEERING ASSISTANT, A.P.T. Grade III (£960- 
£1,140) in the Highways Department. 

Candidates should have had five years’ experience in 
the preparation and supervision of schemes for road 
and bridge construction, and must be qualified civil or 
municipal engineers. N.J.C. service conditions, post 
pensionable, medical examination. Possession of car 
desirable. Travelling allowance according to N.J.C. 
Scale (Casual User). 

Application forms, obtainable from the COUNTY 
SURVEYOR, Manor House, Bury St. Edmunds, must be 
ae to him not later than First Post on 11th JULY, 


COUNTY BOROUGH OF EAST HAM. 
APPLICATIONS are invited for the FOLLOWING 
TEMPORARY APPOINTMENT of approx. 18 months 
on a contract at East Ham. Applicants must have had 
experience in the construction of modern steel-framed 
buildings 
Clerk of Works——A.P.T. II (salary up to £1,000 
per annum). 
Forms of Application, returnable by the 14th JULY, 
1961, from the TOWN CLERK, Town Hall, East Ham, 
E.6. 


ME! ROPOLITAN BOROUGH OF 
BETHNAL GREEN 

CLERK OF WORKS REQUIRED for extensive new 
housing scheme. Salary in A.P.T. If (£815-£960) plus 
London Weighting. 

Experience in the supervision of piling and structural 
work for erection of tall blocks of flats, and layout of 
estates is essential. 

Particulars and Application Forms obtainable from 
TOWN CLERK, Town Hall, Bethnal Green, E.2. 

Completed forms returnable by Noon, 14th JULY, 


1961. : : 
WILLENHALL URBAN _ DISTRICT 


COUNCIL. 


HIGHWAYS SUPERINTENDENT. 


APPLICATIONS are invited for the ABOVE POST 
in the Engineer and Surveyor's Department. Salary 
within Grade A.P.T. Il (£815-£960). A house is 
available, for which a deduction of £55 per annum 
will be made. The post is superannuable and subject 
to N.J.C. conditions of servce and one month's notice 
on either side. 

Applicants should have served an apprenticeship 
in a basic trade and have had sound experience in ali 
branches of public works (direct labour and contract), 
especially construction and maintenance of roads, 
bridges and sewers, and be familiar with the modern 
use of plant and transport. 

Applications, stating age, experience, qualifications, 
past and present appointments, together with the 
names and addresses of two referees, should be 
received by the undersigned not later than MONDAY, 
the 10th July, 1961. 

). R. RIDING, 


Clerk to the Council. 














Town Hail, 
Willenhall, 
Staffs. 
WILLENHALL URBAN _ DISTRICT 
COUNCIL 


CHIEF ENGINEERING ASSISTANT—A.P.T. II! 

APPLICATIONS are invited for the POST of CHIEF 
ENGINEERING ASSISTANT in the Engineer and 
Surveyor's Department, from persons possessing the 
final qualification of a recognised institution and who 
have had considerable experience in all branches of 
the work of a Municipal Engineer 

The post offers opportunities for experience in the 
execution of a considerable programme of capital 
works, and the control of the drawing office staff. 

The salary will be within A.P.T. lil (£960-£1,140), 
and the appointment will be subject to the Local 
Government Superannuation Acts, and one month's 
notice on either side 

Housing accommodation available for married 
applicants and two-thirds removal expenses payable. 

Applications, together with the names of two 
referees, should be received by the undersigned not 
later than First Post on MONDAY, 10th July, 1961. 

JOHN R. RIDING, 
Clerk of the Council. 
Town Hall, 
Willenhall 


METROPOLITAN WATER BOARD. 


CiVIL ENGINEERING DRAUGHTSMAN 


The Metropolitan Water Board have a VACANCY 
for a SENIOR DRAUGHTSMAN DESIGNER. Candi- 
dates should have had experience in structural and 
water supply work the preparation of working 
drawings from sketches and, preferably, of sitework 

Salary scale £1,180-£1,300 p.a. Commencing salary 
according to age, qualifications and experience. 
Permanent, pensionable post. Office hours 8.45 a.m.- 
4.45 p.m. (Monday to Friday). Staff restaurant, sports 
and recreational clubs, etc 

Further particulars and Form of Application from 
the undersigned, quoting Ref. (C.jJ.). 

Ss. D. ASKEW, 
Clerk of the Board 

New River Head, 

Rosebery Avenue, 
London, €.C.1. 


SUNDERLAND AND SOUTH 
WATER COMPANY. 


ASSISTANT CIVIL ENGINEERS—DERWENT SCHEME 


SHIELDS 








APPLICATIONS are invited for TWO POSTS, with 
commencing salaries within the range of £1,065 to 
£1,375, according to qualifications and experience. 
Candidates should have passed the equivalent examina- 
tions for Associate Membership of the Institution of 
Civil Engineers. 

The Derwent Scheme comprises a large impounding 
reservoir with treatment works, trunk mains and service 
reservoirs. The total estimated cost of the scheme is 
£9,000,000, and the time required for completion is 
five years. Construction of the reservoir is in progress, 
and the successful applicants will be posted initially 
to the staff of the Resident Engineer. 

Subsistence or travelling allowance will be paid to 
those required to work on the site. 

Arrangements can be made for the successful 
applicants to become or to continue as members of a 
Local Government superannuation scheme during their 
service with the company. 

Applications, giving full personal particulars and 
details of qualifications and experience, together with 
the names of two persons to whom reference can be 
made, should be received by me not later than 10th 


JULY, 1961 
A. G. McLELLAN, 
General Manager. 
29 John Street, 
Sunderland. 


June 29 1961 


APPOINTMENTS VACANT 


Co ees BOROUGH OF 
SOUTHEND-ON-SEA 


APPLICATIONS are invited for the APPOINTMENT 
of DRAUGHTSMAN within Salary Grades of A.P.T. 
pil, according to experience and qualifications 
(£645-£960). 

Applications, giving particulars of age, experience, 
and previous and present employment, and accom- 
panied by one testimonial, and giving the names of 
two professional referees, should reach the Borough 
Engineer, A B. HILL, M.1.C.E., M.1.Mun.€., 
A.M.1.W.E., Municipal Buildings, Southend-on-Sea, by 
MONDAY, 17th July, 1961. 

The Council will meet reasonable removal expenses 
and afford assistance in housing in suitable cases. 

Canvassing will disqualify. 

ARCHIBALD GLEN, 
Town Clerk 
Southend-on-Sea 
21st June, 1961. 


ROYAL BOROUGH OF NEW WINDSOR. 


(AMENDED ADVERTISEMENT.) 


ASSISTANT ENGINEER—A.P.T. !1V, Itt, tl OR |. 

APPLICATIONS are invited from suitably qualified 
persons. 

Commencing Salary and 
qualifications and experience. 

Preference will be given to candidates who are 
Graduates or have passed Examinations of the 
Institution of Municipal Engineers or the Institution 
of Civil Engineers, with experience in a Municipal 
Engineer's Department 

10-h.p. car allowance as a casual user 

Reasonable removal expenses paid. 

Saturday leave three out of every four 

Provision of rented housing accommodation 
considered. Up to 100 per cent. advance for house 
purchase within the Borough. 

Apply for details, Conditions of Appointment and 
Instructions to Applicant to Borough Engineer, Kipling 
Memorial Building, Alma Road, Windsor (Tel. 1700, 
Ext. 7), to whom applications should be sent as soon 
as possible. (Quote “ Ref. A."') 

G. N. WALDRAM, 
Town Clerk. 


WORKSOP. 


grading according to 


BOROUGH OF 


APPOINTMENTS IN THE BOROUGH ENGINEER'S 
DEPARTMENI! 
APPLICATIONS are invited for the FOLLOWING 
APrOINTMENTS:— 
Assistant cngineer, salary A.P.T Grade Ill 
(£960-£1,140). 
Applicants should hold either an engineering 


degree, the Testamur of the Institution of Municipal 
ehyiecers, OF pe qualined 10r Associate Membership 
of the Institution of Civil Engineers, and have at least 
hve years’ experience, including pupilage 
Architectural Assistant, salary A.P.T. Grade Ill 
(£960-£1,140). 


Applicants should be _ chartered or registered 
architects. 

The posts are superannuable, and the successful 
appiicants will be required to pass satisfactorily a 
medical examination. 

Housing accommodation will be provided and 


removal expenses will be paid, if required, 
tul married applicants. 

Applications, stating age, qualifications, experience, 
and accompanied by the names of two referees, must 
reach the undersigned not later than Noon on MON 
DAY, the 17th July, 1961. 


RUSSELL C. PHARAOH, 


by success- 


town: Pall, Town Clerk 
Worksop. 

city AND COUNTY OF BRISTOL. 
APPOINTMENT OF TRAFFIC ENGINEERING 


ASSISTANT—-GRADE A.P.T. V (£1,310-£1,480 P.A.). 


APPLICATIONS invited for POST OF a TRAFFI 
ENGINEERING ASSISTANT in the City Engineer oa 
Flanning Officer's Department. 

Candidates should have obtained a British University 
Degree in Civil Engineering and,or passed Associate 
Membership Examination of institution ot Civil 
Engineers, or Testamur of Institution of Municipal 
Engineers; they should have good general municipal 
engineering experience, and should be particularly 
conversant with trathc engineering 

Post permanent, pensionable; medical examination 
and, except in case of an officer transterred trom 
service of another Local Authority, probationary period 
of six months. S-day week. Staff restaurant facilities 

Housing needs of successful candidate and question 
of a contribution towards removal expenses will 
receive favourable consideration. 

Applications should be arranged in the following 
order: Age, nationality and whether married or single 
education; training; protessional qualifications; present 
Position, with salary and date ot appointment: pre- 
vious positions, with salaries and dates of appoint- 
ment; details of experience; any further remarks in 
support of application; notice required to terminate 
present appointment, whether related to a member 
or senior officer of the Council; names of two referees. 

Canvassing disqualifies. 

Applications to reach 


CITY ENGINEER AND 


PLANNING OFFICER, Cabot House, Deanery Road, 
Bristol, 1, by 24th JULY. 
LEEDS REGIONAL HOSPITAL BOARD. 


PROPOSED NEW GENERAL HOSPITAL AT 
HUDDERSFIELD 


CLERK OF WORKS (BUILDING AND STRUCTURAL) 

APPLICATIONS are invited for the APPOINTMENi 
of CLERK OF WORKS (Building and Structural), in 
connection with the construction of a new General 
Hospital at Huddersfeld (S00 beds; approx. iotal cost 
£3'2m.). Salary £1,200 p.a. (under certain conditions, 
this figure may be increased to provide a maximum of 
£1,350 p.a.). 

The project is being carried out in consecutive 
phases, under the direction of the Regional Architect, 
P. 8. NASH, A.R.I.B.A., and MESSRS. GEORGE 
TREW AND DUNN, Private Architects. The main 
building contract has now been running for one year, 
and building on the site will continue for another 
three years. 

The Clerk of Works will have an Assistant Clerk 
of Works (Building) and a Clerk of Works (Mechanical 
and Electrical) to assist him in his duties. 

Applicants must possess a thorough knowledge of 
all aspects of the building trade, and must have had 
extensive experience as Clerks of Works on multi- 
Storey reinforced concrete framed buildings. Member- 
ship of the Institute of Clerks of Works, or the 
Possession of the Clerk of Works Diploma of the 
Association of Building Technicians an advantage. 

Appiications, Stating age, qualifications, previous 
experience, together with the names of two Architects 
to whom reference may be made, to the SECRETARY, 
Park Parade, Harrogate, by 15th JULY, 1961 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


COUNTY BOROUGH 
WEST BROMWICH. 


PUBLIC WORKS DEPARTMENT 


APPOINTMENT OF ASSISTANT BUILDING 
MANAGER. 


OF 


APPLICATIONS are invited for the ABOVE POST 
on Grade A.P.T. IV (£1,140-£1,310). 

Applicants should have had experience within a 
large building organisation and be capable of deputising 
and generally assisting the Works Manager. They 
should also be capable of estimating for large contracts 
and agreeing and settling final accounts for direct 
labour works. 

The Department employs some 450 building opera- 
tives on major contract work and maintenance. 

Preference will be given to persons of L.I.O.B., 
A.1.Q.S. and H.N.C. standards. 

Applications, together with the names of two 
referees, should be delivered to the undersigned not 
later than TUESDAY, 4th July, 1961. 

W. H. GREENWOOD, 
Borough Surveyor. 
Town Hail, 
West Bromwich. 


METROPOLITAN BOROUGH _ OF 


ISLINGTON. 

BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT 

HIGHWAYS INSPECTOR—GRADE A.P.T. II 


(£815-£960 P.A.) PLUS LONDON WEIGHTING. 
APPLICATIONS are invited from suitably experi- 
enced persons, not more than SO years of age, for 
the ABOVE APPOINTMENT on the Permanent Staff. 
Application Forms, returnable by First Post on 
MONDAY, 10th July, 1961, obtainable from C. N. 
COWNEY, Borough Engineer and Surveyor, Town Hall, 
Upper Street, N.1 
H. DIXON CLARK, 
Town Clerk. 


BOROUGH EALING. 


(1) PRINCIPAL ENGINEERING ASSISTANT, High- 
ways—A.P.T. V. (£1,355-£1,52S inclusive). 

(2) SENIOR ENGINEERING ASSISTANT—A.P.T. IV 
(£1,185-£1,355 inclusive). Car allowance. 

(3) ARCHITECTURAL ASSISTANT within 
A.P.T. IV (£1,185-£1,355 inctusive). 

(4) JUNIOR ARCHITECTURAL ASSISTANT—A.P.T. | 
(£645--£815 plus London Weighting). 


OF 


Scale 


Full particulars and Forms of Application from 
Borough Engineer, Town Hall, Ealing, W.5. 
Closing date: 17th JULY, 1961 


E. J). COPE-BROWN, 
Town Clerk. 


WILLENHALL URBAN DISTRICT 


COUNCIL. 


ENGINEERING ASSISTANT—A.P.T. 1. 

APPLICATIONS are invited for the ABOVE POST 
in the Department of the Engineer and Surveyor, 
salary within Grade A.P.T. | (£645-£850), from 
persons who have served a period of pupilage and 
who are pursuing a course of study with a view to 
qualifying in one of the major Institutions. The 
appointment offers opportunities for participation in 
the execution of a very large programme of capital 
works, and scope for initiative. 

There are excellent facilities available at Wolver- 
hampton, three miles distance, for day and evening 
classes in civil and municipal engineering courses, and 
time off will be granted for approved attendance and, 
in addition, post entry expenses will be payable. 

The appointment will be subject to the 
Government Superannuation Acts and one 
notice on either side. 

Completed applications, together with names and 
addresses of two referees, should be received by the 
undersigned not later than MONDAY, the 3rd July, 
1961. 





Local 
month's 


J. R. RIDING, 
Clerk of the Council. 
Town Hail, 
Willenhall, Staffs. 


WIMBORNE MINSTER 
URBAN DISTRICT COUNCIL. 
TEMPORARY CLERK OF WORKS REQUIRED by 
the ist August, to supervise the erection of Council 
houses, flats, and ancillary works Salary £16 16s. 

per week 

Particulars as to the duration of the appointment 
may be obtained from the Surveyor at the address 
below. 

Applications, stating age, experience, present and 
previous appointments, with names and addresses of 
two referees, should be sent to the undersigned by 
the 11th JULY, 1961. 

F. J. RICHMOND, 
Clerk of the Council. 

Civic Centre, 

Wimborne. 


COVENTRY CORPORATION. 
CHIEF ASSISTANT ENGINEER REQUIRED. Grade 
‘C" (£1,560-£1,825). 


Degree in Civil Engineering and/or Associate 
Membership Institution of Civil Engineers and or 
Institution of Municipal Engineers, and considerabie 
experience in civil engineering works essential 


Experience central area redevelopment, including road 
improvements, an advantage. 

Housing accommodation may be available 
expenses loan. 

Application Forms, from CITY ENGINEER, Council 
House, Coventry, returnable by 12th JULY, 1961. 


SHEPPEY WAT ER BOARD. 
DEPUTY ENGINEER AND MANAGER 


APPLICATIONS are invited for the APPOINTMENT 
of DEPUTY ENGINEER AND MANAGER at a salary 
in accordance with A.P.T. Grade tll/IV (£960-£1,310), 
according to qualifications and experience. Car 
allowance on an appropriate scale. 

Applications, giving full personal details, qualifica- 
tions, present grade and salary, experience, and the 
name and address of two referees, must be received 
by ‘the undersigned not later than 10th JULY, 1961. 

j). GRIFFITHS, 
Clerk of the Board. 


Removal 





Bush House, 
Trinity Road, 
Sheerness, Kent. 


IRST-CLASS AGENT for large reinforced concrete 
superstructure contract in Kent area. A good 
saiary is offered to the right man, who must possess 
drive, initiative and ambition. Other details, such as 
bonus, etc., can be discussed during interview.—Apply 
in confidence, stating age, experience and previous 
employers, to Box 1047, c/o Murray and Phelan, 
Ltd., Columbia House, Aldwych, W.C.2. 


SUPPLEMENT 


1651 


APPOINTMENTS VACANT 


HERTFORDSHIRE COUNTY COUNCIL. 


HIGHWAYS DEPARTMENT. 


APPLICATIONS are invited for the FOLLOWING 
APPOINTMENTS:— 


(a) Assistant Engineer, A.P.T. IV-V (£1,140- 
£1,480 per annum). 

(b) Engineering Assistant, A.P.T. IV (£1,140- 
£1,310 per annum). 

(c) Engineering Assistant, A.P.T. tll (£960- 


£1,140 per annum). 

(d) Quantity Surveyor, A.P.T. Ill (£960-£1,140 
per annum). 

(e) Junior Engineering Assistant, 
(£645-£1,140 per annum). 

In the case of appointment (e), transfer to Grades 
't or tt will not be effected until requisite qualifica- 
tions and experience have been obtained. 

Apply at once, giving details of experience, 
qualifications, present salary, age and names of two 


referees, to the COUNTY SURVEYOR, County Hall, 
Hertford. 


CONTRACTS MANAGER REQUIRED. The successful 
applicant, preferably surveyor-trained, must be 
thoroughly competent in all trades to manage good- 
quality work and be responsible for this department. 
The applicant must be experienced in modern methods 
of management, including preplanning techniques and 
production control. A car will be provided, and assist- 
ance given with housing if necessary.—Applications to 


Managing Director, J. R. DEACON, LTD., Lombard 
Street, Lichfleld, Staffs. 


ETTING-OUT ENGINEERS. — WILSON LOVATT 
AND SONS, LTD., Clarence Street, Wolverhamp- 
ton, have several vacancies for young Engineers on 
large building contracts, who are experienced in 
setting-out accurately. The positions will be progressive 
within a reasonable period to suitable applicants, and 
will carry a generous salary and other staff security 
terms.—Applicants should state age and, briefly, 
training and experience. 


A.P.T. ttt 


OMMERCIAL MANAGER.—Expanding civil engi- 
neering and building contractors in the Midlands 
REQUIRE Manager to supervise head office commercial 
administration as laid down by the company. Sound 
experience in the industry and administrative ability 
are essential qualifications. The position offers con- 
siderable scope for further advancement and will 
command remuneration corresponding to its respon- 
sibility.—Write Box V.4391, ‘‘ The Contract Journal.” 


ECHNICAL ASSISTANT.—WILSON LOVATT AND 
SONS, LTD., Clarence Street, Wolverhampton, 
invite applications from fully trained men with H.N.C. 
or L.1.0.B. in Building and Surveying, for a permanent 
position in their head office planning and progressing 
department. Some previous experience in planning 
research on building contracts will be an advantage. 


THE CONSTABLE HART GROUP 


REQUIRE several YOUNG MEN, aged between 18 
and 25 years, for training for ultimate MANAGERIAL 
POSITIONS in the surfacing and civil engineering 
contracting industry. Practical training will be carried 
out under managers tocated in London, Derby, Ports- 
mouth, Exeter and Glasgow areas. Only young men 
who are prepared to accept responsibility, work hard 
and who are concerned in being trained for pro- 
gressive and permanent positions need apply. Appli- 
cations will be treated in strictest confidence.—Write 
n first instance, giving full particulars, to: 


The Director and General Manager, 


CONSTABLE, HART AND CO., LTD., 
Lion House, Richmond, Surrey. 
(CLERKS OF WORKS.—Applications invited from 


men experienced in reinforced concrete and steel 
erection, for contracts on Tyneside and in the Mid- 
lands. These are staff appointments, with salary 
commensurate with applicant's age, qualifications and 
experience.—Write in confidence, with full details, to 
Box V.4377, ‘* The Contract Journal." 


ANAGER REQUIRED for transport, plant main- 
tenance and construction department. Age not 
exceeding 45 years. Expanding private company in 
sand and gravel production, ready-mixed concrete and 
concrete products. Also plant hire. Value of equipment 
£350,000. Salary, according to age and ability, not 
less than £1,500 plus efficiency commission. Per- 
manent, progressive; superannuation. South Coast 
situation.—Write Box V.4390, ‘“‘The Contract Journal."’ 





NGINEER/AGENT REQUIRED by civil engineering 
department of CONCRETE PILING, LTD., for 
sewage disposal works contract. Applications are 
required from men with proven ability of over at least 
five years on contracts of minimum value £100,000. 
This position can lead to permanency, and the company 
operates a pension scheme, to which the successful 
applicant later becomes eligible.—Please write in con- 
fidence, giving full details of experience, and salary 
required, to Concrete Piling, Ltd., 10 Westminster 
Palace Gardens, Artillery Row, London, S.W.1. 





SSISTANT REQUIRED for laboratory control of 

ready-mixed concrete production. Must hold 
current driving licence.—Write Box V.4376, ‘‘ Tne 
Contract Journal.” 


ESTIMATOR 


Experienced in sports grounds, hard courts, etc., 
WANTED to cope with expanding business.—Write, 
with details of previous experience, age, salary 
required, etc., to: 


GRASSPHALTE, LTD., 
90 High Street, Hampton Hill, Middlesex. 


ANAGER REQUIRED by electrical contractors 
engaged on installations, office blocks, schools, 
general commercial undertakings. Ability to exercise 
full control of all aspects, including planning, esti- 
mating, buying, contract progress and commercial 
administration, and with experience in negotiating 
architects and clients. Applicants, of preferred age 
38-45, experienced in comparable post, are offered 
good salary, pension scheme, company car, and other 
attractive conditions.—Write full particulars to Box 
V.4385, “ The Contract Journal." 


USTRALIA.—jUNIOR ENGINEERS REQUIRED by 
British company, for civil engineering works in 
Australia. Assistance with passage will be given. 
Good salaries will be paid to competent men. Inter- 
views will be arranged in London, but applicants 
should send all relevant details, by air mail, in the 
first instance, to K. T. Conway, DAVIS CONTRACTORS 
PTY., LTO., 82a Oxford Street, Sydney, N.S.W., 
Australia. 


UANTITY SURVEYOR REQUIRED for civil engi- 
neering contracts for the north west area. Keen 
young man preferred. Good salary and_ conditions. 
Please send full details of experience to Box V.4349, 
“The Contract Journal.” 








1652 SUPPLEMENT 


APPOINTMENTS VACANI 


GENT and SENIOR ENGINEER REQUIRED for 

construction of dam in Wales. These are per- 
manent and progressive posts and applicants must have 
experience of similar work.—Applications, which will 
be treated with the strictest confidence, should give 
full details of previous experience and salary required, 
to Box V.4347, “The Contract Journal.’’ 


ONSULTING ENGINEERS REQUIRE qualified CIVIL 
or STRUCTURAL ENGINEERS at their Glasgow 
and Birmingham offices to supervise reinforced con- 
crete and structural work generally. Site experience 
of reinforced concrete essential. Salary £1,500 to 
£1,700 per annum, according to experience. Pension 
and bonus schemes in operation.—Write, stating age, 
qualifications, full details of experience and names 
= aera employers, to Box V.4346, ‘‘The Contract 
ourna 


iViIL ENGINEERS.—wWell-established civil engineer- 
ing contractors REQUIRE the following staff for 
motorway and other contracts in the Midlands and 
South West: (a) ASSISTANT ENGINEERS, Junior and 
Senior; (b) PLANNING ENGINEERS; (c) SOIL 
MECHANICS ENGINEERS (d) SENIOR MEASURE- 
MENTS ENGINEER. These positions offer scope for 
advancement in an expanding organisation for ener- 
getic and capable Engineers. Salaries will be above 
average for the right men. Applications from qualified 
Engineers with experience in contractors’ site organisa- 
tion should give age, qualifications, and fullest details 
of experience. Applications will be treated with con- 
fidence and will be acknowledged.—wWrite Box CjJ601 
LPE, 60/62 St. Martin's Lane, London, W.C.2. 


HOLLAND & HANNEN AND CUBITTS 


(GREAT BRITAIN), LTD. 
REQUIRE experienced SITE CLERK TIMEKEEPERS 
for duties in the London area. Permanent positions 


with staff bonus and pension schemes.—Applications 
should give full details of age, experience and salary 
required, to: 


Personnel Manager (M.6812), 
HOLLAND & HANNEN AND_ CUBITTS 
(GREAT BRITAIN), LTD., 

1 Queen Anne's Gate, London, S.W.1. 


RAVELLER REQUIRED. Must be well introduced 
to local authorities and road contractors in Notts., 
Derbys., Staffs. and Cheshire, to seli coated and dry 
limestone from modern quarry in Derbys. Car pro- 
vided.—-Write Box V.4375, *‘ The Contract Journal," 
giving experience and salary required. 


ENIOR ESTIMATOR REQUIRED by building con- 
tractors whose head office is near Guildford. 
Applicants, who should be fully experienced, are 
invited to send full details of age, experience and 
qualifications in confidence to Box Z2Z.523, ‘* The 
Contract Journal."’ 


NSPECTORS REQUIRED on M.2 Motorway in Kent. 
Previous experience of road construction and/or 
bridge construction essential.—Apply in writing, with 
reterences, to FREEMAN, FOX AND PARTNERS, 87 
Buckingham Palace Road, London, S.W.1. 


ENIOR SURVEYORS. — WILSON LOVATT AND 
SONS, LTD., Clarence Street, Wolverhampton, 
invite applications from fully trained and experienced 
Quantity Surveyors for their head office in Wolver 
hampton. Liberal salary, terms and conditions will be 
offered to suitable applicants.—Replies will be treated 
in strict confidence. 


THE LONDON FERRO-CONCRETE 
co., LTD. 


(a) WORK STUDY ENGINEERS 
REQUIRED to introduce time and method study into 
the manufacture and erection of all types of reinforced 
concrete structures. 

(b) CONTRACTS PLANNING ENGINEER 
REQUIRED for programming all contracts. . 
Top salaries will be paid to selected applicants. 
Assistance can be given with housing, and the posts 
are permanent and_ pensionable. — Details of age 
and experience should be sent to: 


The Contracts Manager, 
THE LONDON FERRO-CONCRETE CO., LTD., 
Maxted Close, Hemel Hempstead, Herts. 


IVIL ENGINEERING GENERAL FOREMEN.—Large 
civil engineering contractors REQUIRE General 
Foremen for bridge and drainage work on motorways 
and other contracts. Applications are invited from 
experienced Foremen with good records for drive and 
initiative with large civil engineering contractors. 
Generous remuneration for the right men. Please give 
fullest possitle particulars, which will be acknowledged 
and treated in confidence.—Write Box Cj602 LPE, 
60/62 St. Martin’s Lane, London, W.C.2. 


OST SURVEYORS.—WILSON LOVATT AND SONS, 
Clarence Street, Wolverhampton, invite applica- 
tions from fully trained Cost Surveyors capable of site 
measuring and preparing site costs. A very good 
salary, terms and conditions will be offered to suitable 
applicants. 


ARMAC CIVIL ENGINEERING, LTD., have vacan- 
cies on their outside contract staff for OFFICE 
MANAGERS, ASSISTANT OFFICE MANAGERS, and 
SITE CLERKS to train as Office Managers. Good 
remuneration and prospects of advancement, continuity 
of employment to suitable applicants experienced in 
any of the above positions, who are prepared to travel. 


Apply in writing, stating age, details of previous 
employment (which will be treated as strictly con 
fidential), to the Personnel Officer, TARMAC CIVIL 


ENGINEERING, LTD., Ettingshall, Wolverhampton. 


EXPERIENCED SECTION FOREMEN 


REQUIRED for large civil engineering contract overseas. 
Must have good all-round experience, including 
reinforced concrete, piling and heavy muck shifting. 


WRITE BOX V.4306, “THE CONTRACT JOURNAL." 


UPERVISOR REQUIRED by CONSTABLE, HART 
AND CO., LTD., for their Southern Area. Experi- 
enced in carrying out all types of surfacing work 
essential. Car provided; pension scheme in operation. 


Applications in writing to Lower Drayton Lane, 
Cosham, near Portsmouth, Hants. 
ENIOR ENGINEER/AGENT REQUIRED to take 


charge of smalil- and medium-size contracts in 
an area Berks./Bucks. Experience in control of several 
contracts collectively is the minimum” experience 
required. Generous salary, car and pension scheme, 
and considerable scope for advancement in expanding 
organisation.—Write, giving full details of experience, 
age, and salary required, to Box V.4356, ‘' The 
Contract Journal.” 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


AMiitious TRANSPORT/SALES MANAGER RE.- 
-& QUIRED for progressive company producing and 
distributing aggregates in London area.—Write fully: 
Monomark BCM/PTRY, London, W.C.1. 


ENIOR QUANTITY SURVEYOR.—A _ well-known 

_ and old-established national building and civil 
engineering contractor with head office in the Midlands 
offers a permanent position to a senior trained Sur- 
veyor, age range 30-40 years. He should be able 
to produce proof of handling final accounts and valua- 
tions from start to finality on large contracts for a 
similar contractor. A very good salary will be paid, and 
other security staff terms and conditions will be dis- 
cussed at an interview.—All written applications will 
be treated in strict confidence, and should be 
addressed to Box V.4303, ‘‘ The Contract Journal." 


UILDING SURVEYOR /SUPERVISOR REQUIRED for 
old-established East London building contractors. 
Permanent position and good prospects. — Write, 
stating age, experience, and salary required, to Box 
V.4308, ‘‘ The Contract Journal." 





THE LYON GROUP 


REQUIRE ASSISTANTS in their contracts department. 
Young men in their early twenties with sound basic 
training in the industry are required to act as 
Assistants to Contracts Managers. The successful 
applicants will be required to use their own initiative 
in a wide variety of tasks, and must be capable of 
being trained into filling managerial positions them- 
selves in the foreseeable future. These positions offer 
excellent opportunities of advancement with an ex- 
panding group for ambitious and hardworking young 
men. The group operates a non-contributory pension 
and profit-sharing scheme.—Apply: 


Managing Director, 
RONALD LYON CONSTRUCTION, LTD., 
Auckland House, 
New Zealand Avenue, Walton-on-Thames, Surrey. 


Ss ENGINEER for civil engineering contracts, with 
three to five years’ experience, REQUIRED 
immediately. —- THOMAS VALE AND SONS, LTD., 
Stourport-on-Severn. Telephone: Stourport 2462. 


PLANNING ‘ASSISTANT REQUIRED for Berkshire 


head office of civil engineering contractors 
engaged on roadworks, main drainage and sewage 
disposal and water supply contracts. Duties will 


include contract planning, taking-off materials, pre- 
paration of working details and design of temporary 
works. Applicants should have good basic civil 
engineering training and at least three years’ site 
experience. Permanent post with prospects; pension 
scheme.—wWrite, stating age, salary, and details of 
training and experience, to Box V.4354, ‘ The 
Contract Journal." 


XPERIENCED SITE ENGINEER REQUIRED by civil 
engineering contractors, for roadworks, main 
drainage, and sewage disposal contracts, Southern 
Counties. The position is permanent, with pension 
scheme, carrying a substantial salary, and offers 
exceptional prospects of advancement to higher grades 
in an expanding organisation.—Write in confidence, 
stating age, full details of experience, and past em- 
ployers, together with salary required, to Box V.4355, 
“The Contract Journal." 


ASSISTANT ENGINEER/SURVEYOR 


REQUIRED by smali civil engineering contractors 
concerned mainly with construction and surfacing of 
private estate roads, drives, car parks, factory roads, 
etc., with tarmacadam and_ tarspraying. Previous 
experience not essential. — Write, stating age and 
salary required, to: 


STANLEY LUCAS (SLOUGH), 
Alexandra Road, Slough. 


LTD., 


EASUREMENT ENGINEERS and QUANTITY 
SURVEYORS REQUIRED for motorways, indus- 
trial contracts, etc., in Cheshire and the North 
Midlands. Permanent positions with good prospects. 
Bonus and superannuation schemes in_ operation. 
Applicants must have contracting experience, and 
should apply, in confidence, to the Personnel Officer, 
TARMAC CIVIL ENGINEERING, LTD., Ettingshali, 
Wolverhampton. 


EQUIRED for contracts in the Leeds area: BONUS 
SURVEYOR. — Apply, in writing, to: REEMA 

(CHESTERFIELD), LTD., Storforth Lane, Birdhoime, 
Chesterfield. 

ECTION ENGINEERS REQUIRED by national con- 

tractors for civil engineering contracts near London 
and in the south west of England. An opportunity 
with good prospects to join a growing organisation. 
Good pay, pension and bonus scheme. 

Write Box V.4348, ‘‘The Contract Journal.” 


‘ITE ENGINEERS, for setting-out on building con- 








tracts, aged 25/30, are REQUIRED for North- 
West engineers immediately. Salaries offered will be 
based on qualifications and experience.—Apply in 


writing, giving details, to J. GERRARD AND SONS, 
LTD., Swinton, Lancs. _ wea 


XPERIENCED OUTSIDE GENERAL FOREMAN 

REQUIRED, with ability to organise site labour 

on building contracts, aged 25/32. Salary according 

to experience and ability.—Apply in writing, giving 

full particulars of experience, to J. GERRARD AND 
SONS, LTD., Swinton, Manchester. 





LAND SURVEYORS/ENGINEERS 


pension, overtime, tax-free allow- 


instrument men. 
“THE CONTRACT JOURNAL.” 


Lucrative careers, 
ances for competent 


WRITE BOX V.4344, 


YOUNG CIVIL ENGINEER REQUIRED for fixing 
lines and levels for roads and sewers. Must be 
able to drive van.—Apply, stating age, experience, 
and salary required, to FORDYCE BROTHERS, LTD., 
95/97 Cray Avenue, Orpington, Kent. 


STIMATOR REQUIRED for contractor's area office 
in Stockton. Applicants must have experience in 
contracting and in tendering for civil engineering 
contracts up to £500,000. Permanent position, with 
good prospects; starting salary commensurate with 


experience. Bonus and superannuation schemes _ in 
operation. —— Applications, in confidence, to the 
Personnel Officer, TARMAC CIVIL ENGINEERING, 


LTD., Ettingshall, Wolverhampton. 


ENERAL FOREMAN REQUIRED, S.E. London; 

N.W. Kent. Thoroughly experienced all trades, 
including reinforced concrete framework. —— Apply, 
stating age, experience, and salary required, to }. 
STEVENS (BUILDERS), LTD., Marwood Close, Welling, 
Kent 





June 29 1961 


APPOINTMENTS VACANT 


Estimator REQUIRED by old-established and 
_fapidly expanding firm of building and civil 
engineering contractors. Candidates must have had at 
least 10 years’ successful experience in tendering for 
contracts up to £500,000, both in building and civil 
engineering, and be fully conversant with modern 
methods of analysis of rates, and be capable of 
working with minimum supervision. Assistance with 
housing if required.—Apply in confidence, giving full 
details of experience, age, and salary required, to 
WM. EAVES AND CO., LTD., Vicarage Lane, 
Blackpool. 

ITE ENGINEER for large reinforced concrete con- 
7 tract, Central London.—Applications in writing, 
giving full details, to Personnel Manager, FORD AND 
WALTON, LTD., Walton House, Warton Road, E.15. 


Cet AND CONCRETE ASSOCIATION—WORKS 
SUPERVISOR. The Association has a vacancy on 
its technical advisory staff for a Works Supervisor. 
The work will be chiefly in the field of highway 
construction, and the successful applicant will be 
required to visit road sites in the United Kingdom to 
advise on design and constructional methods. Previous 
experience with a local authority or contractor as a 
highways superintendent, clerk of works, sub-agent, 
or in a similar supervisory post, would be an advan- 
tage. The preferred age is 25-40.—The post is per- 
manent and pensionable, and further information can 
be obtained from the Chief Advisory Engineer, 
Technical Services, Cement and Concrete Association, 
52 Grosvenor Gardens, London, S.W.1. 


NGINEER, conversant with road _ construction 
~ setting-out, REQUIRED.—Please apply in writing, 
giving details of experience, to Labour Department, 
GILBERT-ASH, LTD., 2 Stanhope Gate, London, W.1. 





STAVERTON CONTRACTORS 
(WALES), LTD. 


REQUIRE the following staff to fill vacancies arising 
from development of expansion plans in the area, 
new offices now in course of construction:— 
CONTRACTS SUPERVISOR 
To control a number of sites, experienced 
work, all types of buildings, modern 
working to a programme, and cost 
Transport provided. 

SENIOR QUANTITY SURVEYOR 
Capable of handling measurement of contracts, interim 
and final accounts. Transport provided. 

BONUS SURVEYOR 

For large housing contract at Swansea. 

All operations are in South Wales, and permanent 
posts are offered to competent, conscientious men. 
Superannuation fund and generous profit-sharing 
scheme in operation. Five-day week.—Apply, marked 
“Confidential,"’ giving full details of past experience 
and salary required, to: 


in R.C, 
techniques, 
conscious. 


General Manager, 
STAVERTON CONTRACTORS (WALES). LTD., 
Imperial Buildings, St. Mary Street, Cardiff. 


IVIL ENGINEERING. —— Site Staff REQUIRED. 

Southern Areas. AGENTS, ENGINEER/AGENTS 

and GENERAL FOREMAN—road construction works. 

Good salaries, permanent positions offered to suitably 

qualifed personnel.—Apply with full details: NICHOL- 

SON CONSTRUCTION CO., LTD., Freeland House, 
Cranleigh, Surrey. 


premenace CARPENTER REQUIRED, with drive and 
initiative, for reinforced concrete work in Salis- 


bury area. Good prospects for experienced man. 
Apply in writing, giving particulars of previous em- 
ployers, and salary required, to Personnel Manager, 
MEARS BROS. (CONTRACTORS), LTO., 154 


Sydenham Road, S.E.26. 


ENIOR SURVEYOR REQUIRED for major contract 
in Southampton area. Ability to deal with all 
aspects of final account required.—Please write, 
giving details of experience, salary required, etc., to 
Chief Quantity Surveyor, WILSON LOVATT AND 
SONS, LTD., 16 Grosvenor Crescent, London, S.W.1. 





pee ENGINEERS REQUIRED for concrete design, 
testing and soil mechanics, for contracts in 
London and Home Counties.—Write, giving full details 
of experience, last three employers, and_ salary 
required, to Contracts Manager, FITZPATRICK AND 
SON (CONTRACTORS), LTD., 455 Old Ford Road, 
London, E.3. 


SERVICE MANAGER 


Tractor and Equipment Division.—SERVICE MANAGER 
REQUIRED now by internationally known British com- 


pany with its associate company in East Africa. 
The company is the targest importer into Kenya, 
Uganda and Tanganyika of contractors’ plant, includ- 


ing the world’s best known line of earthmovers. It 
has fully established engineering workshops and field 
service organisations based throughout the territories. 
The appointment is an important one, requiring both 
technical and managerial skills, and the candidate 
selected will be responsible for the adequacy, 
efficiency and profitability of the whole service 
organisation. Aged 30-40 years. Salary around 
£2,400, but dependent on qualifications and experi- 
ence. Pension fund. Tours of two or four years at 
employee's option with paid leave.—Write at once, 
stating age, qualifications and experience, to: 


BOX V.4370, "THE CONTRACT JOURNAL." 


ITE STAFF, including BUILDERS' SURVEYORS. 
& QUANTITY SURVEYORS, ESTIMATORS, ENGI- 
NEERS and GENERAL FOREMEN for large-scale land 
and housing development extending to several years, 
in Cheshire and Shropshire. Permanent positions. 
Application forms: Director, HENRY BOOT AND SONS 


(CIVIL ENGINEERING), LTD. (Members of Henry 
Boot Group of Companies), Banner Cross Hall, 
shemele, 1%. » Sane eas 

UILDING MANAGER /AGENT for large-scale 


housing development, Cheshire and Shropshire 
This development will extend over several years and 
offers scope and opportunity and permanency for 
first-class man.—Apply Director, HENRY BOOT AND 
SONS (CIVIL ENGINEERING), LTD. (Member of 
Henry Boot Group of Companes), Banner Cross Hall, 
Shefheld, 11. 


G. CONSTRUCTION CO., LTD. (a member of the 

* Tarmac Group), REQUIRE BUILDING GENERAL 
FOREMEN for contracts within the Midlands area. 
Positions offer first-class conditions and excellent 
opportunities for experienced men.—Write in_ first 
instance, giving particulars, to the Personnel Officer, 
T.G. Construction Co., Ltd., Ettingshall, Wolver- 
hampton. 


Frest-crass AGENT REQUIRED for major road 
. improvement scheme. Must be experienced in this 
type of work. Good prospects and salary. Car pro- 
vided. Permanent position with expanding | company. 
Write Box V.4401, ‘‘ The Contract Journal. 





June 29 1961 


APPOINTMENTS VACANT 


ITZPATRICK AND SON (CONTRACTORS), LTD., 
have following vacancies in their H.O. organisation: 
TRANSPORT CLERK, BUYING CLERK, ACCOUNTS 
CLERK, COST CLERK, SITE CLERKS (London area). 
Write or ‘phone the Secretary, 455 Old Ford Road, 





London, E.3 (ADV 2991), for particulars and 
oo bit hr a 
GVONTRACTORS' PLANT FITTERS and ELEC- 


TRICIANS REQUIRED for company working in 
South America. Only fully experienced men will be 


considered. —— Write Box V.4402, ‘‘ The Contract 
journal."’ A 
UILDERS’ SURVEYOR REQUIRED by medium- 


sized company operating in the Home Counties 
and North of the Thames. Duties: Administration of 
contracts from Wembley office under supervision of 
working directors, progress, variations, interim pay- 
ments and final accounts. Salary £1,250 p.a. plus 
bonus. Car provided.—Apply in writing, stating age 
and experience, to Box V.4416, ‘‘ The Contract 
journal."" 


LOWTON CIVIL ENGINEERING, LTD. 


REQUIRE Experienced SITE AGENTS, GENERAL 
FOREMEN, TRADES FOREMEN, SITE CLERKS for 
contracts all areas. Excellent prospects.—Apply, with 
full details, marking envelope with position required, to: 


LOWTON CIVIL ENGINEERING, LTD., 
Lowton St. Mary's, near Warrington, Lancs. 


EDIUM-SIZED Merseyside civil engineering con- 
tractors with a variety of interesting road, sewer 

and bridge contracts in Lancashire and North Cheshire 
REQUIRE the following staff: PLANT MANAGER— 
to take complete control of an expanding plant 
department. Applicants for this position should be 
aged 35 to SO and have a proved record in the 
handling of contractors’ plant. SENIOR AGENT— 
with experience in bridge construction, to supervise 
a group of motorway bridges in North Cheshire. 
A qualifed Civil Engineer would be preferred, but 
this is not essential if the applicant can show a wide 
experience in this field. QUANTITY SURVEYOR—for 
the preparation of interim and final accounts for civil 
engineering contracts. ASSISTANT CIVIL ENGINEERS 
with previous contractors experience, for setting-out, 
must be accurate instrument men. The above appoint- 
ments are intended to be permanent and carry top 
salaries and allowances, together with entrance to 
non-contributory superannuation scheme after a trial 
period.—Write Box V.4399, ‘‘ The Contract Journal." 


XPERIENCED CIVIL ENGINEER REQUIRED in civil 
engineering contractors’ London office. Duties 
include tendering, planning, and assisting in the 
control of contracts. Most of the work will be con- 
cerned with major civil engineering works abroad, 
and some travel may well be involved.—Write Box 
v.4409, ‘‘ The Contract Journal." 


AGES CLERK (Senior). Experienced man or 
woman REQUIRED by large firm of public works 
contractors, for head office, London, S.W.1. No Satur- 
days; L.V.s—Write, stating age, experience, and salary 
required, to Box V.440S, ‘‘ The Contract Journal.’ 


MECHANICAL MAINTENANCE 
SUPERVISOR 


Reporting directly to plant 
REQUIRED for mining operation, Ireland. Must be 
qualiied in the maintenance and repair of mining 
plant, and competent to organise and supervise men. 
Good opportunity for advancement. Housing available. 
State salary required, and give details of experience, 
qualifications, references and other pertinent informa- 
tion in first letter. 


superintendent, is 


WRITE BOX V.4319, “THE CONTRACT JOURNAL.” 


SSISTANT BUILDING SURVEYOR REQUIRED by 

public company based in Croydon and covering 
Southern England. Applicants should be members of 
professional institutes and qualified to handle building 
construction and alterations and general property 
matters. Salary in the region of £1,000 per annum. 
The post is pensionable and a car will be provided. 
Write Box V.4414, ‘The Contract Journal." 


ERSONS, LTD., invite applications for the positions 
of BUILDING AGENTS to take charge of projects 
in advance of £250,000. Experience in reinforced 
concrete work essential. These positions offer an 
attractive salary, bonus arrangements and car allow- 
ance. With a view to permanency, successful applicants 
will be invited to join the company's pension scheme 
after a satisfactory trial period.—Written applications, 
in confidence, should be addressed to the Secretary, 
Tersons, Ltd., Dollis Park, London, N.3 (Ref. ‘‘J.H.""), 
Stating age, full details of experience, and commencing 
salary required. 
ENIOR SOILS MECHANICS TECHNICIAN RE- 
QUIRED to take charge of all testing in the 
laboratory of a leading firm of contractors. Previous 
and extensive testing experience essential, together 
with ability to control and instruct staff. This is a 
new post and will provide scope for advancement. 
Applications, with particulars of training, experience, 
age, present position, and salary, to be addressed to 
Box $S5331. A.K. Advertising, 212a Shaftesbury 
Avenue, W.C.2. 


CIVIL ENGINEER 


REQUIRED for civil engineering contracts, including 
heavy foundations, reinforced concrete bridge works 
and sewage disposal works. Successful applicant would 
be required to work under the contro! of a civil 
engineering agent, and previous experience in this 
type of work is essential. Excellent prospects are 
offered in a well-established and expanding organisa- 
tion. We have a progressive staff policy operating 
Superannuation, profit-sharing schemes and assistance 
in car purchase.—For further details and application 
form, apply, in confidence, giving brief particulars, to: 


Civil Engineering Production Wanaager. 
Cc. BRYANT AND SON. LTD.. 
6S Whitmore Road, Birmingham, 10. 


ASSISTANT PLANTS ENGINEER.—Applications are 
invited from qualified Engineers with considerable 
Works experience for the position of Assistant Plants 
Engineer on the company’s extensive concrete plants. 
The post is suitable for a man interested in practical 
maintenance engineering, plant installation and pro- 
duction problems. It is intended that the successful 
applicant shall succeed the present Plants Engineer, 
who will be retiring in a few years’ time.—Write in 
confidence to the Staffing Officer, with full details of 
Gualifications and experience, THE STANTON IRON- 
WORKS CO., LTD., near Nottingham (P.O. Box No. 3). 
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APPOINTMENTS VACANT 


UMO PUMPS, LTD., wish to appoint SALES 
REPRESENTATIVE for the Midlands and the 
South, to specialise in the sale of electro-submersible 
drainage pumps. Proven ability to sell, and first-class 
connections in the building and civil engineering 
industries are essential. —- Written applications to 


Sales Director, Sumo Pumps, Ltd., Gatwick Road, 
Crawley. 
ARBER-GREENE DRIVERS, fully experienced, 


urgently REQUIRED for work in midlands area. 
Applicants please apply to Roads Department, 
AMALGAMATED ASPHALTE COS., LTD., Moor Lane, 
Witton, Birmingham, 6. Telephone: Birchfields 5831. 


YOUNG ENGINEER REQUIRED immediately to take 
charge of water supply contract first instance. 
Good salary and permanent position offered to suitable 
applicant who is ambitious.—Please state full details 
in confidence, present salary and when free to com- 
mence, to MIDLAND CONSTRUCTION CO. (BIRMING- 


HAM), LTD., 47-SO Lower Dartmouth Street, 
Birmingham, 9. 


CIVIL ENGINEERING 
GENERAL FOREMAN 


A position with prospects of promotion in a rapidly 
expanding company is offered to a suitable applicant 
who is prepared to take responsibility on large 
contracts. A commensurate salary will be paid, 
together with participation in bonus and _ pension 
schemes—Write, with details, to: 


BOX A.B.559, “THE CONTRACT JOURNAL.” 


TT MITCHELL CONSTRUCTION CO., LTD., invites 
applications for the position of PERSONNEL 
MANAGER. This is a new appointment; it will be well 
remunerated, and the successful applicant will be 
responsible to the Board, through the Managing 
Director, for arrangements attaching to staff recruit- 
ment and for the administration, improvement and 
expansion of established personnel practices and train- 
ing schemes (the latter covers both university graduates 
and school-leavers at G.C.E. level). Applicants should 
preferably be university graduates and have personal 
experience in a _ similar appointment, with con- 
sequent knowledge of the responsibility and oppor- 
tunities attaching to it.—Please send brief details, in 
confidence, to Mrs. D. M. Smith, Secretary to 
Managing Director, Wharf Works, Peterborough. 


Ptant AND TRANSPORT MANAGER REQUIRED 
to take charge of maintenance, repair, etc., and 
operation of medium-sized South Wales contractors’ 
plant and transport. Plant includes: Ruston Excavators, 
cranes, Caterpillar tractors, Bedford lorries, etc. Good 
salary; pension scheme.—Please write, giving _ full 
particulars of experience and present salary (age 35-45 
preferable), to Box V.440, ‘‘ The Contract Journal.” 


GENT/ENGINEER REQUIRED immediately for 

_main drainage contracts. This is a progressive 
position for applicant who is keen and cost-conscious. 
Good salary, etc. Car supplied, or car allowance. 
Please write in strictest confidence, stating age, 
present salary. and full details of experience, to 
MIDLAND CONSTRUCTION CO. (BIRMINGHAM), 
LTD., 47-SO Lower Dartmouth Street, Birmingham, 9. 


GREENHAM 
READY MIXED CONCRETE, LTD. 
REQUIRE SENIOR SALES REPRESENTATIVE and 


Two SHIPPING DISPATCH CLERKS, preferably with 
experience. Pensionable appointments, with usual 
benefits and good opportunity for advancement. 
Please apply in writing or telephone: 


GREENHAM READY MIXED CONCRETE, LTD., 
Narcovia_ Wharf, Townmead Road, Fulham, S.W.6. 
Telephone: RENown 6592—Ext. 1. 


OT-ROLLED ASPHALTE SUPERVISOR urgently 

REQUIRED, to work from our Birmingham branch. 
This is an excellent opportunity for man _ with 
experience and with drive and ambition. Contributory 
pension scheme and company car provided.—Write in 
confidence, stating age, experience and salary required, 
to Area Manager, AMALGAMATED ASPHALTE 
COS., LTD., Moor Lane, Witton, Birmingham, 6. 


OWARD FARROW, LTD., REQUIRE SITE ENGI- 
NEERS for civil engineering contracts. Applicants 
must have had practical experience on sites of various 
types of work. Positions are permanent and offer good 
conditions of employment, with a pension scheme, and 
opportunities for promotion.—Applications, giving full 
details of training, experience and qualifications, to 
Ret. FGG, HOWARD FARROW, LTD., C.E. Division, 
Highfield Road, N.W.11. 


PLANT Fitter AND DRIVER urgently REQUIRED 
for medium-sized contractor in Surrey/Kingston 
area.—Telephone: Emberbrook 4945. 


LERK OF WORKS, qualified and experienced only. 

Job 12 months; large factory near Portsmouth. 
Salary £1,400; start August.—Write, giving full 
details, to Box V.4419, ‘‘ The Contract Journal.” 


LANT MANAGER REQUIRED by building and civil 
engineering contractors in North West. Capable 

of taking full charge of repair and maintenance shop, 
and outside site plant organisation. Appropriate salary 
offered to fully qualified and capable applicant.—Apply 
in confidence, with full details of age and experience. 
to Box J.250, 51 Station Road, Northwich, Cheshire. 


ASSISTANT HOME SALES MANAGER 


EARTHMOVING EQUIPMENT.—Old-established com- 
pany, situated in Middlesex, REQUIRE urgently an 
ASSISTANT HOME SALES MANAGER with experi- 
ence of all earthmoving equipment and sales of such. 
This is a progressive post and pensionable. Only 
applicants submitting full details of their experience, 
age and schooling will be considered.—Please apply, 
in writing, to: 


BOX V.4410, “THE CONTRACT JOURNAL." 


ULLY experienced CARPENTERS, GANGERS, 
TIMBERMEN, PIPELAYERS, CONCRETORS and 
SEWER NAVVIES REQUIRED for large storm water 
contract. W.R.A. conditions.—Apply HARROW AND 
HEALES, LTD., New Cheltenham Road, Kingswood. 
Tel.: Bristol 671848 or Bristol 292826. 


ENERAL FOREMAN.—Bedford firm REQUIRES an 
experienced General Foreman for small housing 
estates and flats. Must be able to handle all types of 
labour, keep clear records, and do accurate setting-out 
and levelling for roadwork as well as building. Only 
competent men with good record, who can justify 
high wage, need apply. Permanent. — Write Box 





V.4407, ‘‘ The Contract Journal.” 
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APPOINTMENTS VACAN1 


ALES/TECHNICAL REPRESENTATIVE. Products for 
water and public authorities. Resident Midlands 
area. Expanding business, with excellent prospects for 
po Bg man.—Write Box V.4406, ‘‘ The Contract 
ournal."’ 


OUNG ENGINEER/AGENT REQUIRED to control 
small roadworks contracts in Home Counties. 
Write: WAYWARDEN, LTD., 215 Forest Road, E.17. 
HIEF ENGINEER. — RAPID METAL DEVELOP- 
MENTS, LTD., a leading company supplying a 
well-established and popular system of steel form- 
work and other equipment for the building and civil 
engineering industries, REQUIRE a Chief Engineer. 
Applications are invited from Civil Engineers of good 
standing, and preferably with University Degree, or 
equivalent. Experience in construction industries essen- 
tial. The successful applicant will be required to 
assume responsibility for formwork designs for con- 
struction schemes, development and control of 
engineering staff. This appointment offers an excellent 
opportunity for advancement for the right type of 
applicant who is prepared to assume _ responsibility 
and display managerial qualities. Age 28-40. Salary 
according to experience and ability.—Applications in 
confidence, stating age, qualifications and experience, 
to the Secretary, 395 George Road, Birmingham, 23. 


ANAGER WANTED to take complete charge of 
quarry in West Indies in October.—Write, giving 

full details, to Box V.4420, ‘‘ The Contract Journal.” 
ENERAL FOREMAN REQUIRED for large and 
interesting civil engineering contract in Home 
Counties, 25 miles S.W. of London. Very good condi- 
tions of salary and bonus for keen man, with prospects 
of permanent employment with expanding, nation-wide 
concern.—Write Box V.4418, “‘ The Contract Journal.” 








APPOINTMENTS WANTED 


OREMAN, 31, wide range of experience in building 
and civil engineering, earthmoving, sand and 
gravel quarrying and processing. Skilled fitter, welder 
and machine operator. Accustomed to controlling 
skilled and unskilled labour, also training maintenance 
men, welders and machine operators. SEEKS POSITION 
where skill and knowledge are required and rewarded. 
Write Box W.4345, ‘“‘The Contract Journal." 


FFICE t+ SEEKS SENIOR ADMINI- 








MANAGER 

STRATIVE APPOINTMENT, Derby. /Yorks./Lancs., 
to commence 1st August. Minimum salary £850. 
Offers to Box W.4114, “The Contract Journal.” 


EPRESENTATIVE SEEKS REMUNERATIVE POST 
with progressive company engaged in the 
manufacture, sale and hire of contractors’ plant. 
Write Box W.4403, “The Contract Journal." 
DVERTISER (50), lifetime experience associated 
with the building, civil engineering and its allied 
industries, primarily concerned with buying and selling 
plant and equipment, established reputation and first- 
class contacts throughout U.K., is LOOKING FOR AN 
OPENING with small but progressive plant company, 
preferably in South of England, with view to building 
up business and ultimate directorship. 
Write Box W.4422, ‘‘ The Contract Journal." 


STABLISHED FREELANCE, seven years on territory, 
can UNDERTAKE ADDITIONAL REPRESENTA- 
TION OF REPUTABLE COMPANY, Southern and S.W. 
Counties. Builders, public works contractors, quarries 
and allied trades. 
Write Box W.4423, ‘“‘ The Contract Journal.’ 


GENT, qualified Civil Engineer, 20 years’ experi- 
ence, OPEN TO CONSIDER OFFERS. 
Write Box W.4411, ‘** The Contract Journal." 


OUNG MAN (25), public school education, five 

years’ experience in prestressed and reinforced 
concrete work, roads, sewers, able to draw, survey, 
set-out, manage site costing, measuring, certificates, 
labour and materials, REQUIRES REMUNERATIVE 
POSITION for 18 months, London area, with transport 
provided. 

Write Box W.4412, ‘‘ The Contract Journal.” 


yous go-ahead AGENT REQUIRES POST with 
civil engineering contractors in North East. 
Wide experience. 

Write Box W.4413, ‘ The Contract Journal." 


RR A REE BGA NITES IEE LITE ERAS OTITIS 
For Advertisements received too late for 
classification see page 1657 
NNER A NR LAAT a 
WORK REQUIRED 


ITE CLEARANCE CO., LTD., specialists in removal 
of trees and roots. Explosion Engineers and 
Demolition Contractors.—Delph Dene, Quarry Lane. 
Appleton, Warrington. Telephone: Stockton Heath 309. 


XCAVATION SUB-CONTRACTS. Technical 
available to analyse prograrame and 
complex projects. Particular attention given to 
finish and compaction. D9, D8. TD18 and TO14 
Scrapers, Excavators, Loading Shovels and Lorries 
available with competent and imaginative supervision 
for execution ot work.——DICK HAMPTON, Sroadview 
Farm, Blacknest, Alton, Hants. Tel.: Bentley 3241. 


ITE CLEARANCE, BULK EXCAVATION. 
JANES AND CO., LTD.. Trading Estate. Slough 
Telephone: Slough 20361——Ext. 4. 


ONTROLLED EXPLOSIVES, LTD., specialise in the 
fragmertation of mass and reinforced concrete. 
Inside or outside buildings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds. 
engine beds, etc. and deep drilling for auarries 
Particulars from 11 Church Street, Oldburv. Birmino- 
ham. Tel.: BROadwell 3117, Blackheath 1996 & 1783. 











PECIALISED EXPLOSIVES SERVICES. 

U.K. and OVERSEAS MOBILE UNITS coverage on 
ex-service strong points. sea walls and dangerous 
structures. etc.—124 Old Shoreham Road, Southwick, 
Sussex. Tel.: Southwick 3791 or Hove 48479. 


F GRADING, SEEDING, TURFING and PLANTING 
form part of vour CONTRACT, we will be pleaseo 


to quote vou.—HOLDRUP, 139 Sells Hill, Barnet 
Telephone 9111 : 
ULK EARTHMOVING, . direct contract or sub- 


contract. Also BULLDOZERS and SCRAPERS 
tor HIRE.—FRANK R. WALPOLE, LTD., 126 Wing 
Road. Leighton Buzzard, Beds. Leighton Buzzard 3351 


PROOTING.—TREES, STUMPS, HEDGES, etc. We 

have the most experience and ai! modern 
equipment.—-T. GRAVESON, LTD., Warton, Carnforth. 
Lancs. Telephone: Carnforth 381 and 382. 


SEMOLITION. SITE EXCAVATIONS, PLANT HIRE. 
Hardcore supplied.—D. W. STONE, LTD., 2 St. 
Leonards Road. Hove. Tel.: Hove 46396. 


WANTED. CAVATION, 


EXCAVATION, SITE CLEARANCE ana 
R. BARKER 








DEMOLITION WORK. 
(PECKHAM), LTO., New Cross 3337. 
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SURVEYS 


AND SETTING OUT 


FOR 
ESTATES, MOTORWAYS 
ROADS AND CITY 
DEVELOPMENT AREAS 


THE SITE SURVEY COMPANY 


LONDON, S.E.3 
TELEPHONE LEE Green 7444 











WORK REQUIRED 


ULK EXCAVATIONS and SITE WORKS under- 
taken. Direct or on SUB-CONTRACT basis 
Quotations given for large or smali contracts any- 
where.—S. AND L. BULL BROS., LTD., 126A High 





Street, Winchester. Telephone: Winchester 2264. 
ARTHMOVING of any description undertaken by 
SAM BOOTH, LTD., 75 Victoria Street. 


Telephone: Sullivan 3791 and Haywards Heath 1126. 


ULK EXCAVATIONS, any quantity quoted for. 
Own plant and lorries. 
COFF AND SON (EXCAVATIONS), LTD., 
Buckhurst Hill, Cheapside, Ascot, Berks. 
Ascot 1026/7/8. 


ROTT BTDG, fitted Winch and Priestman Cub Vs. 
HIRE or CONTRACT WORK.—JAMES COOPER, 


LTD., 28 Kensington Church Street, London, W.8. 
WEStern 3412. s a 
F TREES, ROOTS or UNDERGROWTH feature in 


your contract, we would be pleased to quote for 
their economical disposal. 

BAGSHOT SAWMILLS, LTD., 

32 London Road, Camberley, Surrey. Telephone 14. 


OILING, SEEDING and TURFING. Site Clearance, 

Excavation and Levelling Work undertaken in 

any part of the U.K. at competitive prices.—GILLIAM, 
Purley, UPlands 9222/6 


ULK EARTHMOVING, OVERBURDEN STRIPPING, 
EXCAVATIONS for roads, airfields, etc., with 
Euclid TS24 Motorised Scrapers and Caterpillar D8 
Tractors and Scrapers able to undertake work anywhere 
in the country. Also PLANT available for HIRE 
CONTRACTORS PLANT HIRING CO., LTD., Barkby 
Road, Leicester. Telephone: Leicester 66631—4 lines. 
Also Portland Chambers, 120/126 Portland Street, 
Manchester, 1. Telephone: Mancheste: Central 4822. 


ANTED in N.W.: EARTHMOVING of any descrip- 
tion for TD14 and TD18 Dozers and Scrapers. 


JOHNSON, Cleveland, Warpers Moss Lane, Burscough 
Bridge, Ormskirk. Tel.: Burscough 3303 (all hours). 


EMOLITION WORK WANTED. Commission on 
successful introductions. — Tel.: TUL. 5444 


RECTION and DISMANTLING.—Structural Steel- 
work and all types of Prefabricated Components. 
Speedy and efficient service.—ERECTORS, 80 Bulwell 


Crescent, Cheshunt, Herts. Waltham Cross 22564 
ITE CLEARANCE, EXCAVATIONS, ROADS, 
SEWERS, etc. — COFFEY AND SON, LTD., 


147 Rushey Green, Catford, S.E.6. Hither Green 8667 


PRAY PAINTING and all INDUSTRIAL 

DECORATING CONTRACTS WANTED.—SPECIA- 
LISED DECORATING CO., Scotland House, Bonsted, 
Arundel, Sussex 





BUSINESS OPPORTUNITIES 


ONDON ORGANISATION SEEKS ASSOCIATION 
with small regional companies or executives with 
management capabilities to complete formation of 
strong national group for the sale and hire of first- 
class earthmoving equipment. — Reply, in_ strictest 
confidence, to Box X.4380, ‘'The Contract Journal.” 





PROFESSIONAL SERVICES 


ETTING-OUT ENGINEERS and LAND SURVEYORS 
supplied with fall equipment and transport to work 
singly or in teams in ANY PART OF THE WORLD. 
Motorways, multi-storey works, tunnels, route 
location, baselines, precise levels, machine setting. 
PRECISE SURVEYS, LTD. — Worcester 27584. 


TNTRODUCTIONS TO ARCHITECTS in connection 


with civil engineering work REQUIRED on a 
COMMISSION BASIS by small expanding company. 
Please reply, in confidence, to Box R.D.701, ‘The 
Contract Journal.’ 

ROFESSIONAL PHOTOGRAPHY. — Commercial, 

Site Progress and Advertising Photography 
Anywhere—Kent, East Sussex, South-East Surrey 


Quality Service. Members of the Institute of Britsh 
Photographers.—Write for full details to Box X.4282, 
“ The Contract | Journal.” 


NIVIL ENGINEER, 8.Sc., widest possible contracting 
experience, OFFERS SERVICES on fee basis to 
contractors and others not desirous of employing 
full-time staff or temporarily overloaded. Preparation 
of tenders, monthly certificates, claims, surveys, etc 
Own transport available.—Write Box X.4268, ‘The 
Contract Journal,’ or ‘phone ADD. 3712. 


NGINEER has capacity to CARRY OUT SITE 
SURVEYS and INVESTIGATIONS, STRUCTURAL 
and ENGINEERING DESIGNS. Work carried out and 
supervised by competent and qualified staff 
Write Box X.4321, “The Contract Journal.’ 


EQUIRED. MAN capable of carrying out contracts, 

to FORM a _ PARTNERSHIP. Smali amount of 

capital required. There is a certain amount of plant 

and machinery. Offices situated in the Middlesex area. 
Write Box X.4332, ‘The Contract Journal.’ 


TECHNICAL “ESTIMATING SERVICES. The country's 
most accurate estimating service. Civil and 
building. Large or smali contracts. Measurements, 
Certificates, Help and Advice. Full service.—Head 
Office: 66 Highbury, Newcastle upon Tyne (Tel 





814027), or Southern Office: 13 Potters Lane, New 
Barnet (Tel.: Barnet 7037). 

UILDERS' ESTIMATES prepared from plans and 

specifications in new and aiteration work. Bills 

of quantities priced. Measuring. Final accounts. Bills 


of quantities, etc., 
2 Park Crescent, 


photo-copied.—C. D. HIGGINS, 
Leeds, 8. Telephone 662117. 


FHE CONTRACT JOURNAL 
SALES BY TENDER 

A DMIRAL 
SALE OF GOVERNMENT SURPLUS STORES. 


TENDERS are 
REMOVAL of 


invited for the PURCHASE and 
SURPLUS MECHANICAL and ELEC 


TRICAL EQUIPMENT at various stations in South 
Wales 

Brief description of (items: Overhead Cranes, 
Electric Motors, Battery Charger, Diesel Engine and 
Generator, Compressor, etc. Some serviceable, others 
scrap 

Application for tender documents should be made 


to SUPERINTENDENT, Western Navy Works District, 
7th Floor, Royal Liver Building, Liverpool, 3, not 
later than 30th JUNE, 1961 


COUNTY BOROUGH OF BOURNEMOUTH, 


SALE OF SECOND- HAND. PAPER BALERS AND 
SCRAP METAL _PRESS. 





OFFERS are invited for the “FOLLOWING, as seen 


lying at GRAFTON ROAD DEPOT, Bournemouth, 
between 9 a.m. and 4 p.m., Monday to Friday. The 
successful offerer will be required to move free of 


cost to the Council within seven days 
Two Paper Balers—Junior Twin Rac, Nos 
and 10384 (Hindle Son and Co., 
Approx. capacities 30in. x 
high. 1-h.p. motors and 
50-cycles 3-phase 
One Metal Press—No. 


10383 
Blackburn) 
20in. x SOin 
starters 400-V 


1406 (1948, Heenan and 


Froude, Worcester). Approx. capacity 20in. 
x 40in. x 16in. deep. No motor. Belt driven. 
Offers for one or any of the above, in plain sealed 


envelopes endorsed ‘* Offers for Balers,"’ but bearing 
no mark or name indicating the sender, to reach 
BOROUGH ENGINEER, Town Hal!, Bournemouth, by 
8th JULY, 1961 

The Council does not bind itself to accept the 
highest or any offer. 

BOROUGH oO} CHORL & 

FOR SALE, Rawlinson FOUR-SECTION TOWER 
Extended height 25ft Power elevation Workshop 
body New in August, 1955, and mounted on 1949 
Karrier Bantam chassis. 

May be inspected at Corporation Depot, Bengal 
Street, Chorley, between 9 a.m. and 4 p.m. No 
warranty or guarantee, express or implied, as to 
condition 

Offers, in plain sealed envelopes endorsed ‘* Tender 


Tower Waggon,"’ to reach TOWN CLERK, Town Halil, 
Chorley, by 22nd JULY, 1961 


JHE MANCHESTER COLLEGE OF 
SCIENCE AND TECHNOLOGY 
For SALE, 


the FOLLOWING:— 
One Bellis and Morcom 500-kW Pass-out Turb 


Geared Alternator, Machine No. 520, 1934 
6,000 r.p.m Alternator by Lancashire 
Dynamo and Crypto 400-V 902-Amps 
625-kVA, 1,500 r.p.m., D.C. Exciter shunt 
wound cont rating 44-V, 157-Amps 
6.9-kW, 1,500 r.p.m 

Associated Switchgear Voltage Regulator, 
Synchronising Gear, etc. 

One C.!l. Standard Plate Tank (cooling water) by 
Mather and Platt, 1958, 4ft. long x 4ft 
wide x 7ft. 6in. deep, capacity 750 gallons 
Quantity of 15in dia x Bin dia c.l 


Cooling Water Pipes 


One Aulds Patent Comb. Steam Pressure Red 
Valve and Desuperheater Unit (1952), to 
reduce from 210lb. per sq. in. at SOO°F 
to 110Ib per sq in Sat Capacity 
20,000Ib. ‘hr Water required 2,000Ib. hr 

Tenders to be addressed to the Bursar, MAN 


CHESTER COLLEGE OF SCIENCE AND TECHNOLOGY 
Sackville Street, Manchester, 1 

Further details and permission to view may be 
obtained on application to Chief Engineer and Works 
Superintendent 





DIVING 
VERS and FROGMEN at immediate notice 
DIVING SPECIALISTS, LTD., Dartford 24139 
Night—Farningham 2452. 
EED AND MALLIK, LTD., Civil Engineering 
Contractors (Diving Division). Milford Manor, 
Salisbury, Wlitshire. Telephone 5141. 


VERSEAS DIVERS, LTD.—Specialists in submarine 
civil engineering. ——- Bank Chambers, Baxtergate, 
Whitby, Yorks. Tel. S98. And at Southampton 56868 





}IVING WORK REQUIRED All classes. Competent 
divers. — A. J}. PARSLOE, Diving Contractor, 
14 Haig Avenue, Brighton. Tel Brighton 61228— 


all times. 





AGENCIES 


PECIALISED PRECAST CONCRETE WORK 
REQUIRED in Midland and North West areas. 
Supplied ex works or delivered. Prompt attention 
Please write to Box P.N.714, ‘‘The Contract Journal.’ 





INVENTIONS 
eer ENGINEERS OF REPUTE Invite 
in strict confidence, DETAILS of INVENTIONS, 


with object of manufacturing and world distribution. 
Write Box K.L.517. “The Contract Journal.’ 





BUSINESSES—SALE OR WANTED 
ROGRESSIVE London PLANT COMPANY wishes to 
PURCHASE SIMILAR ORGANISATION anywhere 
in England. Must have good plant and premises and 
competent management 





Write Box X.4182, “The Contract Journal.’* 
ACCOMMODATION 
OR HIRE, all types of CARAVANS available. 
Usual amenities. From 40/- per week. Delivered 


anywhere.—CATERHAM CARAVAN CENTRE, 
The A.22 Roundabout, Godstone Road, Whyteleafe, 
Surrey. Telephone: Upper Warlingham 3590/3807. 


ARAVANS TO RENT for men with families. 

Rent £7 to £17 per month. Delivery anywhere 
LANDSMAN'S_ SERVICES, 

Buckden Huntingdonshire. Telephone: Buckden 287 


CCOMMODATE YOUR EMPLOYEES in a 4-berth 
CARAVAN, fully equipped with heating, lighting, 
cooking and washing facilities. Hire rates from 50/- 
per week for four persons. Also MOBILE OFFICES. 
Delivered anywhere. —— NORTHERN CARAVAN DIS- 
TRIBUTORS, Handforth, Ches. Tel.: Mercury 4255/6. 


LTD., 





June 29 1961 


FULLER HORSEY 


sons @4 CASSELE 


AUCTIONEERS AND VALUERS 


OF 
PLANT,MACHINERY AND 


FACTORIES 
Since 1807 
10 LLOYDS AVENUB 
LONDON E-C:8 


TELEPHONE: ROYAL 4861 


Set k sere 
(ARI RENT LE RELL TE OE IN INE CO A ET AA GNI TI 


SALES BY AUCTION 





Re Douglas Equipment, Ltd by Order of R. P 
Matthews, F.C.A., Receiver and Manager 


MESSRS 
Fu LLER HORSEY SONS AND CASSELL 
have been instructed to offer for SALE by 
AUCTION in Lots at the 
BELLE VUE HOTEL, HIGH ST., CHELTENHAM, GLOS., 
On TUESDAY, 18th JULY, 1961, at 11 a.m. precisely 
MACHINE TOOLS, COMMERCIAL 
VEHICLES, SPARES AND EQUIPMENT 
(located on the Premises in Kingsditch Lane, 
Tewkesbury Road, Cheltenham, Glos.), 
—_ including _— 
Kearns 0.8 BORING MACHINE Victoria U2 
MILLING MACHINE; Mitchell LATHE; RADIAL and 
PILLAR DRILLING MACHINES: GRINDING and 
HACKSAWING MACHINES; PROFILE CUTTING and 
SHEET METAL MACHINES; 2 new Douglas DM44 
DUMPTRUCKS: Commer and Austin 5-ton TRUCKS 
Douglas 30cwt. TRUCK: New Commer TS3 ENGINES 
GEARBOXES: DIFFERENTIAL, FRONT and REAR 
AXLE ASSEMBLIES; PROPELLER and AXLE SHAFTS 
CHASSIS FRAMES: BRAKES: WHEELS: WELDING 
TRANSFORMERS; Air Compressor; 4 Bravo Oil-fired 
SPACE HEATERS; Portable Electric Tools; Burroughs 
SENSIMATIC ACCOUNTING MACHINE; = Adding 
Machines, Typewriters OFFICE and CANTEEN 
FURNITURE and EQUIPMENT; Stee! Storage Racks 
Steel Plates, Sections and Bars; Electrical Accessories 
and numerous other effects. 


Note.—The MODERN SINGLE-STOREY FACTORY 
consisting of about 50,000 sq. ft., on a site a little 
more than 3 Acres, is for DISPOSAL 


ready, may be obtained of R. P 
ROOKE, LANE and CO 


Catalogues, when 
MATTHEWS, F.C.A., Messrs 


Chartered Accountants, 2 Norfolk Street, Strand, 
London, W.C.2, or of Messrs. FULLER, HORSEY 
SONS AND CASSELL, Industrial Auctioneers and 
Valuers, 10 Lloyds Avenue, London, E.C.3. 
BROOKLYN ENGINEERING WORKS, 
CHANDLER'S FORD, HAMPSHIRE 
Midway between Winchester and Southampton 


HIGHLY IMPORTANT AUCTION SALE OF 
ENGINEERS’ PLANT AND MACHINERY 
VEHICLES AND EQUIPMENT 
over 500 lots, including 
FODEN 8-WHEELER; MORRIS 30cwt. DIESEL TRUCK 
1959 FORD 6D _ ARTICULATED TRACTOR; Three 
12-ton ARTICULATED TRAILERS; DIESEL TRACTORS 
10-ton VEHICLE HOIST; S-ton MACHINERY TRUCK 


COCHRAN OIL-FIRED BOILER, complete; Workshop 
Cranes; 24in. Motorised Shaper Chain and Band 
Saws; Chain Blocks, Scwt. to 10 tons; Electric Motors 


Generating Sets: LATHES: WINCHES, from 2 tons to 
40 tons; ELECTRIC WELDERS: Milling Cutters; Vices 
Slings Hooks Binders Drills Air Compressors 
Steam Pumps Thornycroft Engines Fuel Tanks 
Hydraulic Pumps Bulkhead Watertight Doors 
Shackles: Gate Valves; 3,000 Sheets GALVANISED 
CORRUGATED IRON: Vehicle Spares, etc., which 
SCAMMEL AND SMITH 
will sell by AUCTION in lots, on the SITE as 
ABOVE, on WEDNESDAY, 12th JULY, 1961 
at 10.30 a.m. 
two days prior to the Sale. 
Free loading facilities. 
Catalogues, 6d., from the Auctioneers, The Auction 
Mart, Eastleigh, Hants (Tel. 2201/3); and at 
Chandler's Ford, Hants. 


On view 





LAND AND PROPERTY 

ORTH ENGLAND. — Fully 

4 GENERAL WOODWORKING AND JOINERY 

FACTORY for SALE Substantial Buildings with 

Offices Floor space over 100,000 sq. ft. Ground 

area in all about 3 acres. Kilns, Open and Covered 

Timber Storage, Good Labour Force. Benefits of exist- 

ing contracts might be taken over.—-Particulars of 

HENRY BUTCHER AND CO., 73 Chancery Lane 
London, W.C.2 Tel Holborn 8411 





Equipped Freehold 





HORTICULTURAL 


URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 
anywhere in the U.K. C.€. contracts a_ speciality. 
WEBSTER BROS.. of Horsforth, _Leeds. Tel. 2364. 


URVES.—Machine-cut, 3ft. x 1ft., close mown, 
weed-treated. 60/- per 100. Keen trade rates 


We would be pleased to quote for your levelling and 


laying. —€. R. RANCE, LTD., 24 Sheepcot Lane. 
Watford. Telephone: Garston 2725. 
URFING — SEEDING — PLANTING. 
Competitive prices throughout U.K.—KENTISH 
LANDSCAPES, LTD., Dillywood Lane, Higham, 
Rochester. Telephone: Strood 78028. 


T= FRANT HORTICULTURAL AND_ FORESTRY 
CONTRACTING SERVICE (Tel.: Frant 206). 
Tunbridge Wells, Kent, undertake in the south of 
England all types of GRASS MOWING, ROTATORY 
HOEING, SEEDING, | TREE F FELLING, | etc. 


BY “TURF and TOP-SOIL DELIVERIES 24- hour 
quotations given for London and Home Counties. 
. P. TOMLINSON, Longlands Nursery, Blackness Lane, 
Keston. Kent. Telephone: Farnborough (Kent) 51000. 


OTARY CULTIVATION, GRADING, EARTH- 
MOVING, TURFING. Contract or daywork basis. 


JAMES COOPER, LTD., 28 Kensington Church Street, 


London, W.8. WeEStern 3412. ae Seg 
URF.—48-hour delivery of bulk orders in Home 
Counties. Keen quotations for top-quality marsh 


turves, weed-treated and short mown.—FAIRVIEW 
NURSERIES (GILLINGHAM), LTD., Wigmore, Gliling- 
ham, Kent. Telephone: Rainham 81244. 
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| BUTTERS BROS. 


announce a CLEVER new 
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BUILDING 


CRANAGE TRENCHING 


BUTTERS BROS. & CO. LTD., Maclellan St., Glasgow, S.| 


LONDON : 
THE CRANE WORKS, LONG LANE, HILLINGDON, MIDDLESEX. 
AND AT BIRMINGHAM AND NEWCASTLE 





The multi-purpose 


‘MANIPULT” 












FOR BUILDING 


The crane can handle loads up to 48 feet 
above ground level and can also have a fly jib 
fitted which will give increased radius. 


FOR GRABBING 


High efficiency through the patent device 
which gives considerable impulse to the grab- 
bing action. A wide range of special grabs 
is available. 


FOR TRENCHING 


The crane can cut any drainage or foundation 
trenches to a depth of I5 feet—a range of 
buckets can be supplied. 


FOR CRANAGE 


innumerable uses, and the various lengths 
of jibs which can be fitted increase the 
versatility. Maximum capacity 16 cwt. 


AND MANY OTHER PURPOSES 


Brief Specification : 

Latticed steel jib I5ft. long. Air-cooled 6-h.p, 
engine. Travel speed |4and 3}? m.p.h. Main motions, 
hoisting, slewing and luffing. Brakes, Ferodo discs. 
3-wheel chassis, two wheels independently oper- 
ated by separate drives. Weight in working order 
2} tons. Length without jib, I lft. 6in., width 9ft., 
height without jib, 7ft. 6in. Operating speeds 
hoisting 145ft./min. on single rope, sluing 4.5 r.p.m., 
luffing 14 secs. max. to min. radius. 64ewt. on 
single fall rope. Bucket handling, double fall rope 
6$cwt. at 19ft. radius. Hook handling, treble fall 
rope |Scwt. at 9ft. 6in. radius. Self-propelled, towed 
or fixed types. Variou:; extras available. 


ASK FOR A COPY OF LEAFLET 
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Mobile Hydraulic Hammer 
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provides fast, low cost 
ASPHALT CUTTING 
CONCRETE BREAKING 
BACKFILL TAMPING 
POST AND PILE DRIVING 





FOR DETAILS OF THIS MACHINE, ENTIRELY NEW TO 
Sole agents for the United Kingdom and Eire 


LEMAND MACHINERY LTD. Rowsley, Matlock, Derbyshire 


Telephone Darley Dale 3393 


EUROPE, WRITE TO THE 








INDEX TO ADVERTISERS 








Page |} Pax: Page 
A E P 
A.B.C.D. (Raynes Park), Ltd 1612 Eddison Plant. Ltd x Palmer, G. J., & Sons 1614 
2 a Aaa, 1722 | Edmunds, G. M., Ltd 1606 | Parker, Frederick, Ltd. 1601 
Abrams, Sy . Eimco (Great Britain), Ltd. xvia Peel, H., Ltd 1630 
Access Equipment, Ltd 1634 F Perk! “Engis Ltd 1625 
Acrow (Engineers), Ltd vila F erkins Engines, ; \s28 
1604 Philips-Lighting Design Service 
A.E.C., Ltd . E Pike, George, Ltd. 1692 
Air Pumps, Ltd xIV oster, Arthur, (East Ham), Ltd 1616 Planet Plant Hire 1630 
Allam, E. P., & Co., Ltd. 1601, 1606 c Polybond, Ltd. 1626 
Allam Machinery Hire, Ltd 1610 Portasilo, Ltd 1632 
Allen, John, & Ford (Oxford), Ltd. 1687 eananah  Miseieiies akan 1691 Power Units & Capipment Co Vere 
Anderson Grice Co.. Ltd 1642 Greenham Equipments, Ltd. 1602 Priestman Bros., Lt 
Atlas Copco (Great Britain), Ltd 1713 . 
Audax 1614, 1616 H 
Automotive Products Co., Ltd. xixa ” e Ransomes & Rapier, Ltd. 1690 
Hoos. R.. Hnmote & dena, ise iis | ee Coveeat 
. * ' > aybestos-Belaco, Ltd. 
8 Hymatic Engineering Co., Ltd. 1720 Road Machines (Drayton), Ltd ion 
), Ltd a, xii, xii Road Rollers, Ltd. 
oe a. a ; "1614 t Roads & Runways (Plant Hire), Ltd. 1638 
Benford, Ltd 1611 International Harvester Co. of Great Britain, Ltd. Ss 
8.G. Plant (Sales Agency), Ltd 1627 xvi, xvii | 
Bigwood Bros. (Birmingham), Ltd. 1602 J Saunders, H. A., Ltd. iva, va 
Blaw Knox, Ltd iia LO. Veeiiniae oie | some CTrestors). “ae vaue 
> " . Ltd ita : | Seemore Exhibitions, . 
_ — e = ed ox 1612 Johnson, C. H., (Machinery). Ltd 1604 Sharp Jones & Co., Ltd. 1688 
anch. Jack, (Londo Johnson, Richard, & Nephew, Ltd Cover iv Sh Poole. Ltd 1628, 1629 
Bray Construction Equipment, Ltd Cover ~¥ Joy-Sullivan, Ltd. ¥ ° xvill eee eer st Rests ’ — 
British Cellophane, Ltd 16 ury Holloware, Ltd. 7 : 
British Stee! Piling Co., Ltd 1640 |? 1714 | Smith, John, & Co. (London), Ltd. Cover vil 
mith, Thos., & Sons (Rodley), Ltd. 171 
Brockmoor Foundry Co., Ltd 1630 K | Sparrow, G. W., & Sons, Ltd. 1612 
Brown & Tawse Plant, Ltd 1612 Spencer Wire Co., Ltd. 1636 
Butters Bros., Ltd 1655 Kerner, Greenwood & Co., Ltd. 1722 | Standall Engineering, Ltd. 1714 
Kingston Plant Hire, Ltd. ii | Stanton Ironworks Co., Ltd. xviiia 
Cc | Stothert & Pitt, Ltd. 1719 
L | gyaes. ant" outs iss 1603 
ymes (Plant Sales), Ltd. 
Campbell-Gray, Ltd 1633 
Caterpillar Tractor Co., Ltd Cover i, viii pg See Se ee T 
C.A.V., Ltd xx Leaderflush (Doors), Ltd. iii 
C.E.T. (Plant), Ltd 1634 Lemand Machinery, Ltd. 1656 Thorn, J., & Sons, Ltd 1607 
C.E.T. (Equipment), Ltd 1638 Liner Concrete Machinery Co., Ltd. Thwaites Engineering Co., Ltd. iv, v 
Chadburns (Liverpool). Ltd 1606 1631, 1641, 1716 
Chamberlain Plant, Ltd. xiia, xiila Long, A., & Co.. Ltd 1609 | yu 
Cohen, Geotge. Sons & Co., Ltd 1615 | Low. James F., & Co., Ltd xi | 
Cole, E. R.. Ltd 1616 | Under Water Welders & Repairers, Ltd. 1641 
Conlin, B. E 1610 M | Universal Divers, Ltd. 1610 
Construction Machinery. Ltd 1637 Mackay Industrial Equipment, Ltd ib, jib, iitb, ivb 
Contractors & Industrial Equipment, Ltd 1618 Marshall. Sons & Co., Ltd xix ” 
Contractors Services xia Mercantile Credit Co.. Ltd. 1721 
Coventry Compressors. Ltd 1722 Merton Engineering Co.. Ltd 1658 Val de Travers Asphaite Co., Ltd Hs 
Cox, H., & Sons (Plant Hire), Ltd 1626 Millars’ Machinery Co., Ltd Cover vy | Vass. b. W., Ltd 6 
Cripps, R.. & Co.. Ltd 1715 Mobile Lifting Services 1631 | 
Modular Concrete Co., Ltd. 1704 w 
Croggon & Co., Ltd 1692 } 
. N eens Co., Ltd. 1639 
| ard, Thos. W., Ltd. xiva 
National Coal Board 1718 | Warner, E. J., & Partners, Ltd. 1614 
Diving Specialists, Ltd 1616 N.C.K. Rapier, Ltd. vilia, ixa | Weatherill, F. E., Ltd. xva 
Doe, Ernest. & Sons. Ltd 161% Neagron (Construction), Ltd. 1614 Welfit Manufacturing (Sales), Ltd. 1714 
Dorman, W. H., & Co., Ltd 1718 White, R., & Sons (Engineers), Ltd. 1616 
Duke & Ockenden, Ltd 1602 ° Whitlock Bros., Ltd. vii, viii, ix 
Dunlop Rubber Co.. Ltd ivite Olding, Jack, & Co.. Ltd 1605 aon Plant Hire, Ltd. 1636 
g " right, V., (Leeds), Ltd. 1720 


June 29 1961 


THE CONTRACT JOURNAL 


SUPPLEMENT 











1657 
Advertisements received too late for Classification 
COUNTY. BOROUGH OF WALLASEY. HERTFORDSHIRE COUNTY COUNCIL. INORTHAMPTONSHIRE - COUNTY 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


DERS are invited for the SUPPLY _ of 
MATERIALS for use in connection with the WALLASEY 
VILLAGE WIDENING:— , 

Stone Kerb (approximately 425 lin. yd.). 
Welded Fabric Reinforcement (approximately 

3,570 sq. yd.). ; 

Form of Tender, with Specifications and Conditions. 
may be obtained from the Borough Engineer and 
Surveyor, Town Hall, Wallasey, and must be returned 
in the special envelope provided to reach my office 
not later than 9 a.m. on MONDAY, 10th July, 1961. 


A. G. HARRISON, 
Town Clerk. 


BOROUGH “OF ILFORD. 
IMPROVEMENT OF BILLET ROAD. 


e Corporation invites TENDERS for the 
EXCAVATION for and the CONSTRUCTION of 
approximately 8,000 sq. yd. of 6in. Lean-mix Concrete 
Sub-base and 8in. Reinforced Concrete Carriageway 
Slab, the provision of approximately 2,600 sq. yd. 
of Footway and approximately 2,000 lin. yd. of 
Concrete Kerb, together with ancillary Drainage 

rks. 

Waronditions of Contract and Drawings may be 
inspected upon application to the Borough Engineer, 
Town Hall, Ilford, from whom the Special Conditions, 
Specification, Bills of Quantities and Form of Tender 
may be obtained on payment of a deposit of Two 
Guineas, which is returnable upon receipt of a bona- 
fide Tender not subsequently withdrawn. 

Tenders, in plain sealed envelope bearing no_ name 
or mark indicating the tenderer and endorsed “Tender 
for the Improvement of Billet Road, must be 
delivered to the TOWN CLERK, Town Hall, Ilford, 
not later than 4 p.m. on the 25th JULY, 1961. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 


se. OF S T. ALBANS. 
HARPENDEN ROAD FOUL SEWER, 


TENDERS are invited for the CONSTRUCTION of 
HARPENDEN ROAD FOUL SEWER, comprising 
approximately 860 lin. yd. of 9in. diameter Stoneware 
Pipe and 13 Manholes. ; ; 

Tender documents may be obtained on application 
to the City Engineer, 16 St. Peter's Street, St. Albans, 
where the Drawings may be inspected during normal 
office hours. ‘ ‘ 

Tenders are to be delivered to the undersigned in 
the envelope provided not later than Noon on 
TUESDAY, 11th July, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

(Signed) B. V. ENTWISTLE, 


Town Clerk. 
38 St. Peter's Street, 
St. Albans, 
Herts. 


CITY OF LEICESTER. 


COMPLETION WORKS—122 DWELLINGS, 
NETHER HALL ESTATE. 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of FOOTWAYS, KERBING, 
VERGES, FOOTBRIDGES, RETAINING WALLS, and 
other ancillary Works on the NETHER HALL HOUSING 
ESTATE. Approximate area of Footway, 3,200 sq. yd. 

Tender documents obtainable from the undersigned 
on payment of £1 1s., refundable on receipt of a 
bona-fide Tender. - 

Tenders must be returned to the undersigned by 
Noon on TUESDAY, 11th July, 1961. 


JOHN L. BECKETT, M.I.C.E., 
City Surveyor. 











Town Hall, 
ca Leicester. — Aaa athe ae 
RUISLIP - NORTHWOOD 

URBAN DISTRICT COUNCIL. 

PROPOSED COVERED SWIMMING BATHS. 


Contractors desiring to TENDER for THIS PROJECT 
are invited to submit their names to the undersigned 
not later than FRIDAY, 7th July, 1961, accompanied 
by brief details of similar or other substantial works 
previously undertaken, and names of Architects from 
whom reference may be obtained. 

This Scheme provides for a 110ft. x 45ft. Pool, a 
Small Teaching Pool, an Administration Block, Public 
Gallery and Cafeteria, Access Roads and Car Park. 


From such applications, a selected list of tenderers 
will be made by the Council. 

Completed Tenders will be required by 4th 
SEPTEMBER, 1961, and it is anticipated that the 
Contract will be let and work will commence by 
mid-October, 1961. 

EDWARD S. SAYWELL, 


Clerk of the Council. 
Council Offices, 


Northwood, Middx. 
26th June, 1961. 


WOKINGHAM RURAL _ DISTRICT 
COUNCIL. 


CHAIN LINK FENCING. 


TENDERS are invited for the SUPPLY and 
ERECTION of approx. 450 lin. yd. CHAIN LINK 
FENCING and Access Gates at the COUNCIL'S 
DEPOT at WATMORE LANE, Winnersh. 

Details may be obtained from the Chief Engineer, 
at the undermentioned address. 

Tenders, in_ plain. sealed envelopes endorsed 
“Tender for Fencing,"’ should be received by the 
undersigned not later than 13th JULY, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

GEOFFREY HEATH, 


Clerk of the Council. 
Council Offices, 


Shute End, 
Wokingham, Berks. 


JROLLER DRIVER REQUIRED. Living van provided. 
Apply C. J. PEARCE AND CO., LTD., Public 
Works Contractors, Southall, Dawley, Salop. 


ONCRETE INSPECTORS REQUIRED. Opportunity 
for two first-class men to join a _ progressive 
organisation. These positions would be suitable, par- 
ticularly, for carpenter-trained or otherwise experi- 
enced men who are anxious to settle in a pleasant 
country district.—Please forward, in confidence, full 
Particulars of training, experience, and present-day 
Salary, to the Chief Technical Inspector, DOW MAC 
(PRODUCTS), LTD., Tallington, Stamford. 





TENDERS are invited for the FOLLOWING ROAD 
IMPROVEMENT CONTRACTS:— 

Hempstead Lane, Bovingdon (B.4505), Stage III. 

The Works, whch consist of the Widening and 
Improvement of 1,160yd. of Hempstead Lane, between 
Bushfieid Road and Bury Rise, comprise Site 
Clearance, 19,000 cu. yd. Excavation, 6,800 sq. yd. 
Lean-mix Concrete Haunch, 1,700 tons Bitumen 
Gravel Macadam, 2,500 lin. yd. Concrete Kerbing, 
2,800 lin. yd. Surface Water Drains, Footways, Fencing 
and other Accommodation Works. 

Tender documents may be obtained from, and 
Drawings inspected (by previous appointment), at the 
office of the County Surveyor, County Hall, Hertford, 
on_or after 3rd July, 1961. 

Tenders are to be returned to the CLERK OF THE 
Sourery COUNCIL by 10 a.m. on the 26th JULY, 

The County Council are not bound to accept the 
lowest or any Tender. 

County Hall, 

Hertford. 


BOROUGH OF HESTON & ISLEWORTH. 
WHITTON DENE/HALL ROAD HOUSING ESTATE— 
ROADS AND SEWERS. 





The Borough Council invite TENDERS for SITE 
GRADING WORKS and the CONSTRUCTION of 
ROADS and SEWERS on the ABOVE-MENTIONED 
HOUSING ESTATE. Roads will be of Hardcore and 
Tarmacadam Construction, with Glazed Stoneware Pipe 
Sewers of 12in.-6in. diameter. 

On deposit of £2 2s. (returnable if a bona-fide 
Tender is received and not subsequently withdrawn), 
the Tender documents may be obtained and the 
Condition of Tender and Drawings seen at the Borough 
Engineer's Office, 88 Lampton Road, Hounslow, on or 
ss mee July, 1961. 

fenders, in sealed envelopes endorsed ‘‘Tender— 
Whitton Dene/Hall Road Housing Estate," but bearing 
no indication of the sender, must be delivered to the 


undersianed not later than 10 a.m. on 18th JULY, 


The Council are not bound to accept any Tender. 


D. MATHESON, 


Town Hall, Town Clerk. 


Hounslow, 
Middlesex. 


BOROUGH OF BRIGHOUSE. 


RETREAD SURFACING, 1961-62. 


TENDERS are invited for the RESURFACING b 
RETREAD METHOD of VARIOUS ROADS within the 
Borough, comprising a total 
8,000 sq. yd. 





area of approximately 


Conditions of Tender, Specification, Bills of 
Quantities and Form of Tender may be obtained from 
the Borough Engineer, Commercial Street, Brighouse, 
where the General Conditions of Contract may be 
inspected on payment _of £1, which is returnable on 
receipt of a bona-fide Tender. 
ther nee must reach the undersigned not later than 


1Sth JULY, 1961, in a plain sealed envelope 
endorsed ‘‘Retread Surfacing, 1961-62.” 


JOHN R. LIDDLE, 


Town Hall, Town Clerk. 


Brighouse. 
26th June, 1961. 


BOROUGH OF MALDON. 


PROVISION OF CARRIAGEWAYS AND FOOTPATHS, 
OAK ROAD AND WOOD ROAD, HEYBRIDGE; 
PROVISION OF ates HEYBRIDGE HOUSING 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,690 sq. yd. of LEAN CONCRETE and 
BITUMINOUS CONCRETE CARRIAGEWAYS, and 
1,800 sq. yd. of 2in. P.C. Concrete Flagging to 
Footpaths. 

Forms of Tender, Specifications, etc., obtainable 
from the Borough Engineer, Market Hill, Maldon, on 
receipt of a deposit of £2 2s. returnable on receipt 
of a bona-fide Tender not subsequently with- 
drawn, or on return of documents. Drawings may be 
inspected at the Borough Engineer's Office during 
normal office hours. 

Tenders, in plain sealed envelopes marked 
*‘ Carriageways and Footpaths,"’ to reach the under- 
signed by not later than First Post on 17th JULY, 
1961. 

The Council will not be bound to accept the lowest 


or any Tender. 
K. C. ROBERTSON, 
Town Clerk. 
Municipal Offices, 
Market Hill, 
Maidon, Essex. 


PURCHASE OF HYDRAULIC LOADING SHOVEL. 


TENDERS are invited for the PURCHASE of a 
Diesel-engined 34yd. capacity HYDRAULIC LOADING 
SHOVEL. , 

Form of Tender and Specification on application to 
JOHN APSE, A.M.I.C.E., Borough Engineer and 
Surveyor, Municipal Offices, New Malden. 

Completed Tenders, in the envelope provided, to 
be received not later than 5 p.m., 14th JULY, 1961. 


HAROLD E. BARRETT, 
Town Clerk. 
Municipal Offices, 
New Malden, 
Surrey. 


BOROUGH OF LUDLOW. 
FOR SALE, One SECOND-HAND TANGYE 15-h.p. 

HORIZONTAL DIESEL ENGINE, in working order. 
Inspection by appointment. 


Further particulars from BOROUGH SURVEYOR, 
Municipal Offices, Dinham, Ludiow. 

ENERAL FOREMEN REQUIRED. Large contracts, 

Liverpool __ district. State age, qualifications, 
experience. Top salaries paid to suitable men.—Apply 
to SIR ROBERT LLOYD AND CO., LTD., Port 
Causeway, Bromborough, Cheshire. 


IVIL ENGINEER for site work on extensive road 
C construction schemes in North West Scotland. 
Must be capable of setting out works and recording 
measurements. The position is permanent for a man 
with drive and initiative, with excetient opportunities 
for advancement. Our staff have been notified of this 
vacancy.—Write in confidence, giving details of age, 
experience and salary required, to Box V.4417, ‘‘The 
Contract Journal.” 








NORTHAMPTON-BANBURY ROAD, 8.4525. 
RECONSTRUCTION OF BUGBROOKE CANAL 
BRIDGE. 


TENDERS are invited for the RECONSTRUCTION 
of BUGBROOKE CANAL BRIDGE, on the Northamp- 
ton-Banbury Road, B.4525, approx. 6 miles south-west 
of Northampton. 

The Scheme comprises the Demolition of the existing 
Brick Arch Bridge and the Construction on the same 
site of a New Bridge of 24ft. span by 40ft. width, 
consisting of Mass Concrete Abutments and Wing 
Walls with Precast Prestressed Concrete Decking 
Beams and Open Steel Parapets. 

Tender documents may be obtained from_ the 
County Surveyor, County Offices, Guildhall Road, 
Northampton, on deposit of a sum of £2 which will 
be refunded on receipt of a bona-fide Tender and the 
return of all documents. The detailed drawings may 
be examined at the County Surveyor’s Office during 
normal office hours. 

Tenders, in_ plain sealed envelopes endorsed 
“Tender for Bugbrooke Canal Bridge,"’ must be 
returned to the undersigned not later than 
THURSDAY, 27th July, 1961. 


J. ALAN TURNER, 


Clerk of the County Council. 
County Hall, - 


Northampton: . Ss 
(COUNTY BOROUGH OF SOUTHAMPTON. 


SUPPLY OF LOW PRESSURE, HAND-FIRED CENTRAL 
HEATING BOILERS FOR SCHOOLS. 


TENDERS are _ invited for the SUPPLY _ and 


DELIVERY of SEVEN SECTIONAL C.!. BOILERS of 
Proprietary Makes. 


Forms and further particulars from the BOROUGH 








ENGINEER AND SURVEYOR, Civic Centre, 
Southampton. 

Closing date, Noon, 10th JULY, 1961. Sess rd 
BOROUGH OF BRIDGWATER. 


HOLFORD ROAD EXTENSION. 


TENDERS are invited for the CONSTRUCTION of 
2,760 sq. yd. of TARMACADAM CARRIAGEWAY 
and FOOTPATH and 860 lin. yd. of 6in.-12in. SALT 
GLAZED STONEWARE SEWERS, including all ancillary 
and incidental Works. 

Full particulars and documents may be obtained 
from the Borough Engineer, Town Hall, Bridgwater, on 
payment of a £2 2s. deposit. Closing date for receipt 
of Tenders, 10 a.m., 20th JULY, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. A. CLIDERO, 


Town Clerk. 


ESHER URBAN DISTRICT COUNCIL. 


ERECTION OF 20 AGED PERSONS’ DWELLINGS, 
SUGDEN ROAD, LONG DITTON, AND 82 GARAGES 
ON VARIOUS SITES. 


The Council are prepared to receive TENDERS on a 
FIXED-PRICE BASIS for the CARRYING OUT of the 
FOLLOWING WORKS:— 

(a) (Contract No. 308) Erection of a Two-storey 
Traditionally Constructed Block of Dwellings, 
comprising One Matron’s Flat, 19 Flatlets 
with Communal Bathrooms, Common Room 
and ancillary Accommodation, at Sugden 
Road, Long Ditton. 

(b) (Contract No. 319) Erection of 82 Brick-built 
Garages on the Following Sites:— 
Wyndham Avenue, Cobham. 

Hamilton Avenue, Cobham. 
Bankside Drive, Long Ditton. 
Longmeade Road, Thames Ditton. 
Blair Avenue, Esher. 

Second Close, East Molesey. 

Form of Tender and Bill of Quantities for the 
whole of the works in respect of (a), Form of Tender, 
Drawings and Specification for the whole of the works 
in respect of (b), may be obtained from the Engineer 
and Surveyor and Planning Officer, Council Offices, 
Esher, on payment of a deposit of Two Guineas for 
each Contract, which will be refunded on receipt of a 
bona-fide Tender, together with the return of ail 
documents in good condition. 

Tenders, on the prescribed form, enclosed in the 
envelope provided endorsed ‘‘Contract No. ." and 
bearing no name or mark indicating the sender, must 
be addressed to and received by the undersigned not 
later than S p.m. on MONDAY, 24th July, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender received. 


FREDERICK EDWARDS, 


Clerk of the Council. 
Council Offices, 


Esher, 
Surrey. 


OREMAN for plant, transport, scaffolding and 
stores. Smail, growing firm of building contrac- 
tors REQUIRE a good organiser to take charge of 
maintenance repairs to plant, scaffolding, and vehicles, 
supervision of transport journeys and pliant movement, 
and small yard stock. A_ permanent position of grow- 
ing importance, near Bedford.—Write, giving full 
details of experience, qualifications, age, and salary 
level, to Box V.4408, ‘* The Contract Journal.” 


ONTRACTS MANAGER. Estimating, control and 
finalising, sewers, civii engineering contracts to 
£300,000 p.a. Staff pension.—Write full details, and 
salary required, to J. E. BILLINGS AND CO., LTD., 
54 Beddington Lane, Croydon, Surrey. 


ARMACADAM manufacturers REQUIRE PLANT 

MANAGER to assume ful! contro! of their plant 

in the Home Counties. Must be capable to manufac- 

ture to all British Standard Specifications.—Apply in 

writing, giving details of age, previous experience, 
etc., to Box V.4421, “ The Contract Journal.’ 


IVIL ENGINEERS (Senior and Assistants) RE- 

QUIRED by London civil engineering contractor 

for a variety of interesting contracts embracing 

bridge and marine works in S.W. and N.W. England. 

Write brief details of experience to Box Cj, 627 
L.P.E., 60/62 St. Martin's Lane, Lundon, W.C.2. 


IVIL ENGINEERING SUB-AGENT and ENGINEERS, 
C with some tunnelling experience, REQUIRED for 
work in London  area.—Apply_in_ writing to 
A. WADDINGTON AND SON, LTD., North Circular 
Road, London, N.W.10. # ” ree 


EQUIRED, fully qualified SITE AGENTS. Large 
building contracts. aeepere —_ Ban Ca 
lary, experience. op salaries pa oO su . 
Apply to SIR ROBERT LLOYD AND CO., LTD., Port 
Causeway, Bromborough, Cheshire. 
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THIS NEEDED SAYING 


"HE present economic situation of the country is far from satisfactory and 

last week came a warning from the Chancellor of the Exchequer that 
Britain must cut her overseas military expenditure, restrain public sector 
spending at home and stop the wage spiral caused by leapfrogging pay claims. 
He said investment in the public sector was going faster than the Government 


expected. It was going beyond what the economy could sustain and beyond 
what the Government could afford. 


In the light of this statement, we may well see the familiar retrenchment 
exercise in the capital programmes of the Government and the nationalised 
industries, and the brake applied to construction work. 


Some may well feel that a slight touch of the brake would not be a bad 
thing for construction for there is no denying that certain sectors of the industry 
are badly overloaded. In many instances too much work has been taken on at 
too low a price and not a few firms are now retiring to lick their wounds. A 
steadying hand is in fact needed on the tiller. 


Fortunately, leadership has been forthcoming from the President of the 
National Federation of Building Trades Employers. Speaking at the recent half- 
yearly meeting of the South Wales and Monmouthshire Federation he pointed 
out that although there was a continuing heavy demand for its services the 
building industry could not expect to be unaffected by the rest of the economy. 
At the same time, nobody could accuse the industry of not increasing its pro- 
duction—it had succeeded where other industries had failed, although of late 
builders might be accused of increasing their prices. It was even more vital 
now that the trend of increasing production in buiiding should continue. 
This would not be easy to achieve because of labour shortages. These shortages 
were a challenge to building contractors’ ingenuity and skill in management. 
But he warned of the temptation to take on more building work than could be 
competently handled with the resources of men, money and machines available. 
Some firms he regretted were making this mistake and the results could not be 
beneficial either to the firms concerned, their clients or the industry as a whole. 


Commenting on the economic situation, the President said no matter what 
the Bank rate might be, no matter what economic regulator was used, the 
building industry should and must have confidence in its own future. It was 
clear that there was plenty of work for all firms for a long time ahead. There 
was no need to scramble like squirrels to store nuts for the winter. The 
industry could not isolate iself from the rest of the economy and it must be 
ready for the task of lending a hand to any storm which might blow. 


It could best do this by going all out to surpass its target of a six per 
cent. increase in production this year. Whatever the dark clouds on the 
horizon, this was not the time to relax in recruitment and training of apprentices 
and students or in investment in mechanical plant or management. To think 
that it was would be foolish. Such a reaction would harm the industry and, 
indeed, hinder rather than help the national economy for years to come. 


What the President of the National Federation has said badly needed say- 
ing. May his words not fall on deaf ears. 





Now for 1963 


BY the time the gates at Crystal Palace closed finally on Saturday evening it 
had been agreed almost unanimously by the exhibitors that the first 
International Construction Equipment Exhibition had been a considerable 
success. Certainly it was the finest exhibition of its kind ever held in this 
country. 


Attendance figures, at first disappointing, picked up considerably during 
the latter half of the show. Of prime importance was the number of customers 
from overseas for the construction equipment industry cannot exist on home 
sales alone. Results of exhibitions are often not immediately apparent but many 
firms booked substantial orders on the spot. 


What of the future? The need for such an exhibition has been proved 
conclusively and the promoters and organisers should start making plans now 
for the next show in 1963, for there are a number of matters which will need 
attention. Crystal Palace is an excellent site, although probably already too 
small, but amenities need improving. Had the weather been less kind the 
uneven and shabby roads and footways would have been in a fine mess and 
sanitary arrangements left much to be desired. There were a number of teething 
troubles which the Exhibitors’ Advisory Committee will no doubt bring to the 
attention of the organisers and of course there was the catering! Is exhibition 
catering ever satisfactory? Nevertheless, it was a fine 2xhibition and the 
promoters and organisers deserve congratulations. Now on with the planning 
for the next show! 
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MAIDENHEAD BY-PASS 
NOW OPEN TO 
TRAFFIC 


Six-mile Link in 
London-South Wales 
Motorway 





The new Thames bridge 





General view looking west showing bridge in foreground 
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HE Maidenhead By-pass, eonstruc- 
tion of which was fully described in 

The Contract Journal of September 1, 
1960, was opened to traffic this week. 
Built at a cost of £23 million, it com- 
prises six miles of dual two-lane carri- 
ageway passing to the south of the town 
and providing the first link of the pro- 
posed London-South Wales Motorway. 

The next link is the 54-mile Slough 
By-pass, on which work has just started, 
and by 1964 it is planned to have 24 miles 
of the motorway completed — from 
Chiswick Flyover to Maidenhead Thicket. 

Construction of the Maidenhead By-pass 
was divided into two contracts — four 
miles in Berkshire and two miles in 
Buckinghamshire—and was carried out on 
behalf of the Ministry of Transport by the 
county councils. John Laing and Sons, 
Ltd., were the contractors for the Berk- 
shire section and Higgs and Hill, Ltd., for 
Buckinghamshire. The two sections meet 
at the River Thames, where a new welded 
bridge has been constructed by Horseley 
Bridge and Thomas Pjggott, Ltd. On the 
road bridges all prestressed and _ post- 
tensioned beams were supplied by Anglican 
Building Products, Ltd. 

The by-pass is connected with the A.4 
by a short length of motorway known as 
the Huntercombe Spur. This spur road 
leaves A.4 about 2} miles west of Slough 
and runs due south to the flyover junction 
with Slough By-pass. From this point the 
main motorway runs westwards for nearly 
two miles to cross the Thames just below 
Bray. It then curves around the southern 
outskirts of Maidenhead to rejoin the A.4 
near the wooded uplands of Maidenhead 
Thicket. 

The dual 24ft. carriageways are provided 
throughout, separated by a 13ft. grass 
verge and flanked by hard shoulders where 
vehicles can stop in emergencies. The 
hard shoulders vary from 9ft. to 10ft. in 
width but are omitted on the Thames 
bridge. The carriageways are of flexible 
construction surfaced with asphalt. 


Buckinghamshire Section 


The greater part of the Bucks. section 
is built on embankment over low-lying 
ground and a high quality granular filling 
was used, obtained from two pits opened 
for the purpose near Taplow Railway 
Station. 

There are three major bridges on this 
section, carrying the Huntercombe Spur, 
the Huntercombe Lane diversion and the 
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General view looking east with Thames bridge in the centre 
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Marsh Lane diversion over the motorway. 
All these bridges are of four simply 
supported spans varying between 32ft. and 
52ft. The prestressed deck beams are 
supported on rubber bearing blocks to 
allow for movement due to variations in 
temperature. Piers and abutment capping 
beams are cast with Cornish granite aggre- 
gate and white cement treated to expose 
the aggregate. The face of the cantilever 
coping has been treated in a _ similar 
manner. 

There js a footbridge over Huntercombe 
Spur with a triple ramp structure on each 
side about 50ft. long and approach ramps 
from 70ft. to 90ft. long. As in the road 
overbridges, Cornish granite aggregate and 
white cement were used in the piers and 
cantilevers. 

The contract was carried out under the 
supervision of the Bucks. county surveyor, 
Mr. E. H. Frankland. The bridge designs 
were vroduced by the Bridges Section staff 
of the County Council in collaboration 
with Maxwell Ayrton and Courtenay 
Theobald, consulting architects. 


Thames Bridge 


The new Thames bridge has a gracefu! 
main span of 270ft. and two side spans, 
each of 38ft. The foundations and abut- 
ments were substantially completed in 
1940, after which work was suspended. 
When the scheme was revived a few years 
ago, the bridge was redesigned as a fully 
welded structure with a composite con- 
crete deck. Work at site recommenced 
in January, 1960. 

About 700 tons of steelwork have gone 
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into the construction of the bridge. The 
superstructure consists of eight high- 
tensile steel girders interconnected by 
welded mild steel cross-frames. In assem- 
bling the parts extensive use has been 
made of modern prefabrication methods. 
Each of the eight high-tensile steel girders 
was fabricated at Tipton, Staffordshire, in 
11 sections. The main sections were canti- 
levered out from each side of the river 
and the closing sections dropped into 
position and welded. 

In addition to the dual carriageways the 
bridge carries two 6ft. wide cycle tracks 
and two footpaths each 5ft. 6in. wide. The 
cycle tracks are separated from the 
carriageway by 6ft. wide verges with un- 
climbable fencing and guard rails. Sub- 
stantial steel parapets are provided on each 
side. The overall width of the bridge deck 
is 100ft. 

The consulting engineers for the bridge 
were Freeman, Fox and Partners. 


Berkshire Section 


The Berkshire section has also involved 
a short diversion of the Maidenhead- 
Henley trunk road at the western end and 
the realigning and regrading of over five 
miles of side roads. There is good visi- 
bility throughout— the minimum longi- 
tudinal visibility is 750ft.—and the maxi- 
mum gradient is about 1 in 43. 

Two flyover junctions have been built 
on the Berkshire section, one at the junc- 
tion with the Windsor Road and the other 
near Cox Green at Shoppenhangers Road 
for traffic to and from Maidenhead. All 
other roads are carried over or under the 
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motorway. The needs of pedestrians and 
cyclists are met by a footbridge at Kimbers 
Lane and a subway at Cox Green. Ramps 
are provided to the footbridge, instead of 
stairs, to assist cyclists or people with 
prams. 

All the road bridges are of concrete 
construction and, with the exception of 
the footbridge, are faced with precast 
exposed aggregate facing panels _ using 
Mountsorrel granite aggregate. Move- 
ments due to temperature are allowed for 
by a combination of flexible columns and 
rubber bearings at the abutments. 

The road bridges were designed by Scott 
and Wilson, Kirkpatrick and Partners, who 
also supervised their construction, with 
Ansell and Bailey as consulting architects, 


Where the motorway rejoins A.4 at 
Maidenhead Thicket a roundabout with a 
240ft. diameter island has been con- 
structed. 


The motorway is carried over the main 
Western Region railway by a three-span 
girder bridge, the centre snan_ being 
73ft. 10in. All steelwork had been erected 
before the war and to provide the neces- 
sary headroom of 16ft. for future electrifi- 
cation it was necessary to raise the bridge 
l6in. This was done one Sunday morning 
in July, 1959. Hydraulic jacks were pro- 
vided at all girder bearings and the whole 
structure was raised in stages of approxi- 
mately 2in. 

This bridge and various other structures 
started before the war were completed to 
designs prepared by the Berkshire county 
surveyor, Mr. K. P. Brow, who also 
designed the roadworks. 
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Flyover junction near Huntercombe Manor showing present end of motorway along the spur in centre 


B.R. RESEARCH BUILDINGS TO cost (214M. ) 


NEW engineering laboratories, which 

are to be built at Derby by British 
Railways at a cost of about £l4im., will 
be equipped with the most advanced 
apparatus in Britain for testing carriage 
and wagon underframes, bridge sections, 
reinforced concrete units, and other 
heavy railway equipment. Work is 
expected to begin in August and will 
take about two years to complete. 


The buildings, which have been designed 
by the British Transport Commission’s 
architect, Mr. F. F. C. Curtis, Dr.Ing., 
A.R.I.B.A., will be situated in London 
Road immediately opposite the present 


engineering laboratories\. built by the 
L.M.S. Company in 1931. 

The main building in the group is a 
large test hall. This is linked by the 
stores to three wings of single-storey 
laboratories which, together with a five- 
storey building containing scientists’ study 
rooms, library and administrative offices, 
enclose a paved and landscaped quad- 
rangle. 

The large test hall will include a heavy 
dynamic fatigue-testing installation for 
experiments with bridge girders, under- 
frames and concrete units, a static 250-ton 
compression machine for testing carriage 
underframes, and vehicle inspection pits. 
It will also contain a special area where 


tests on small components can be carried 
out, a stores room and a workshop. 


On the civil engineering side of the 
Research Department the main effort is 
being directed to overcoming _ track 
problems, such as the wear and failure of 
rails, and to anticipating the future effects 
of new forms of motive power, heavier 
freight vehicles, and higher speeds. 
Changes in the permanent way can only 
take effect over a period of years and 
research must start well in advance of 
future reauirements. In the same way 
many existing bridges were designed for 
very different conditions from those they 
are now having to meet, or may have to 


meet in the future, and considerable 
research is also being directed to this 
problem. 
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N.F.P.C. HOLD ONE-DAY PLASTERING CONFERENCE 
Mechanisation, Fire Protection and Modern Developments 


| 6 gree cnaneer dr in plastering was 
the theme of a one-day conference 
recently held in London by the National 
Federation of Plastering Contractors. 

Under the chairmanship of the Federa- 
tion’s president, Mr. G. J. Foreman, the 
conference heard and discussed four major 
Papers on mechanisation, fire protecticn 
and plaster in modern building. Extracts 
from these Papers and the discussions 
which followed are given below. 


MECHANISATION IN A CRAFT 
INDUSTRY 


by Mr. J. S. Cook, past president, N.F.P.C. 


LASTERING has been, and still is, an 

integral part of the majority of new 
buildings. Used intelligently and correctly, 
no other medium can give such satisfactory 
and utilitarian finish at comparable cost. 
This should in no way be taken as a 
condemnation of other methods of finish- 
ing; it is rather more to the point that the 
other methods have evolved to combat a 
shortage of skilled plasterers, and the 
impact they have made is comparatively 
small, as yet, by comparison with the 
volume of plastering work still being done 
today. But the danger exists that they 
may grow, if the Industry is unable to cope 
with what it is asked to do. That this 
danger exists today I think all my audience 
will agree. 

Here, then, is surely one reason why we 
should consider mechanisation. I do not 
pretend that it will solve our labour prob- 
lems; our inability to recruit sufficient 
apprentices will not be overcome by intro- 
ducing a machine, and the apprentice must 
still be taught the traditional methods. But 
the hope is for an increased output and 
an alleviation for the operative of a good 
deal of the hard work that plastering entails. 

I would like to draw your attention to 
the report of our Federation team that 
visited the United States. You may recall, 
from the observations they made, that 
machine plastering has made a great impact 
upon the plastering inuustry there, and that 
they have no doubt about the important 
contribution it makes to output. 


Comparisons Difficult to Make 


I appreciate that it is difficult to make 
comparisons between conditions in the 
United States and this country, but the 
essentials are the same, The problems can- 
not be solved by a few large individual 
contractors. The Industry as a whole— 
designers, manufacturers and contractors 
—must make a concerted effort to meet 
prevailing conditions. It is very easy to 
become complacent and parochial in one’s 
attitude to business, and to think that 
ecause the order book is full all is well. 
But we should remember that if we cannot 
give the service that is expected of us in 
One area, it will not be long before archi- 
tects and clients are thinking of alterna- 
tives to plastering; the repercussions from 
this can quickly affect the whole Industry 
throughout the country. We certainly need 
the co-operation of all branches of the 
plastering industry. This I am sure we 
shall obtain; many of them, I know, have 
given much thought and consideration to 
the matter.and it is hoped that we shall 
see advances in the suitability of plaster 
mixes for machine application. 

My firm has been operating a Tri-Coater 
plastering machine for approximately 12 
months. I would first like to say that the 
machine has been trouble-free and that not 
once, whilst operating on the site, have we 
had any mechanical breakdowns or, indeed, 
any stoppage. The mixer supplied with the 


machine is a first-class piece of engincer- 
ing ideally suitable for its purpose, and it 
seems strange that, to my knowledge, a 
Comparable mixer is not manufactured in 
this country. There would appear to be a 
market for one. 


Our experience has shown that it is 
advisable initially to train a small crew off 
the site. There are inevitable teething 
troubles and these are best overcome in 
the experimental stage. 


Chief Advantages 


The chief advantages of the machine 

would appear to be: 
(a) High coverage—given a clear run 300 
to 500yd. a day can be floated with a 


gang of six; 
(b) good mechanical adhesion this 
appears to be better than trowel- 


applied backing coats; and 

(c) the material can be pumped and 
applied se2veral floors from the 
ground, thus saving hoisting, etc., and 
double handling of materials. 

The disadvantages we have experienced 

are as follows: 

(a) A good deal of masking is necessary 
to prevent spraying of windows, pipes, 
etc.; 

(b) difficulty has been experienced in 
getting a true and even surface to the 
undercoat, because the gypsum 
plasters have to be retarded and it 
is necessary to build up the thickness 
in stages; 
in very few instances have we really 
had sufficient areas available from the 
contractors to give an even flow of 
work; 

(d) our greatest difficulty has been in the 
education of the operatives to accept 
the use of machine plastering. 

At this stage it is difficult to be dogmatic 
about comparisons of cost between machine 
and hand plastering. The saving at the 
moment appears to be marginal. On the 
other hand, as I have previously stated, 
we have not yet had the opportunity of 
really carrying out a contract under good 
conditions. 

To sum up, I think it is true to say that 
machine plastering in this country is still 
in an experimental stage. A good deal of 
work is needed both on practical experi- 
ence in handling the machine and the find- 
ing of a really suitable plaster or mix for 
use with the machine. But I think the 
time has come when every plastering con- 
tractor should seriously consider its impli- 
cations and, if possible, try out a machine 
himself. Only in this way can we speed up 
a process which appears to have every 
possibility of becoming a widely used and 
beneficial technique in the plastering 
industry. 

Many of my colleagues may well disagree 
with some of what I have said; but I think 
that it is indisputable that the plastering 
industry is approaching a crossroads, if it 
has not already reached it. Its future course 
and prosperity depend on our ability to 
overcome the difficulties that confront us, 
and to do this we have got to examine 
closely every new technique and aid, how- 
ever impossible they may appear to be at 
first sight. 


~ 
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Discussion 


In the discussion which followed Mr. 
Cook’s Paper comments were made on 
the necessity to educate architects and 
builders to see the need for mechanical 
plastering, and it was asked how 
mechanical plastering was to be got into 
the building industry. It was also urged 
that the architectural profession should 
bring the plasterer into discussion at speci- 
fication stage, when the advantages of 
mechanical plastering could be reaped. 

Another speaker from the body of the 
hall suggested that the architect and 
building contractor should co-operate by 
leaving plastering work until the end of 
the job, giving the plasterer a clear run 
and a svecified time for getting in and out. 

One of the several architects present 
pointed out that the architect has hardly 
anything to do with the means used for 





plastering. The answer might lie, he sug- 
gested, in making the plastering sub- 
contractor a nominated sub-contractor. 

A summing-up was carried out by Mr. 
P. E. Trench, director, National Federation 
of Building Trades Employers, who ex- 
pressed the opinion that plastering had 
an excellent future before it. The reason 
for mechanisation, he said, was not neces- 
sarily because of the shortage of craftsmen, 
but to give increased production. 

He gave a number of recommendations 
for the success of mechanisation: the help 
of the Building Research Station should be 
enlisted in connection with investigation 
of mixing, handling and _ transporting, 
application, and finishing; failures -of 
mechanisation as well as successes should 
be made known; and leaflets should be 
produced aimed at the building contractor 
and the architect. 


FIRE PROTECTION BY PLASTER 
by Mr. Alexander R. Mackay, 


A.M.LStruct.E. (Frederick S. Saow and 
Partners) 


T would be fair to claim that plaster 
is one of the traditional fire protective 
materials, although it is only in compara- 
tively recent times that its value has been 
quantified by means of standard fire tests. 
Although the various building by-laws 
in this country almost invariably include 
in a schedule of fire protection materials 
the various thicknesses of plaster accept- 
able to the local authority as a means of 
imparting the requisite degree of protec- 
tion, the technique does not anpear to 
be fashionable. 

Yet if one considers the commonest 
alternative to plaster for the fire protection 
of structural steelwork, namely, a _ re- 
inforced concrete casing, then the avoid- 
ance of a plaster casing is almost 
inconceivable. We are all familiar with 
a modern multi-storey steel-framed build- 
ing which usually supports some form of 
hollow reinforced concrete floor, the floor 
beams and columns being encased with 
solid reinforced concrete. How many of 
us have paused to consider what those 
concrete casings entail? How many of us 
know that between one quarter and one 
third of all the concrete in the super- 
structure has to be fed, bit by bit, into 
the formwork to form these casings? A 
concrete casing involves three separate 
trades and five different building materials. 
Then, ironically enough, in the majority 
of buildings these casings are plastered 
as the basis of the decoration of the build- 
ing, and frequently the plaster alone would 
impart the necessary fire protection to the 
steelwork. 

The plaster casing requires three build- 
ing materials and the services of a metal 
lather and a plasterer. 

The concrete casing, owing to its place 
in the sequence of building operations, is 
invariably formed in the open air, fre- 
quently in a relatively inaccessible position 
and always at the mercy of the weather. 
The plaster casing, on the other hand, is 
formed when the remainder of the plaster- 
ing is carried out inside a weathertight 
building. 

If someone were to set out to make the 
fire protection of structural steelwork as 
awkward, as costly and as tedious as 
possible, they would find it difficult to 
improve upon a concrete casing. 

If that be accepted, we might be excused 
for thinking that cost had something to 
do with it; that despite all its handicaps 
the concrete casing is cheaver than plaster 
or that its presence contributes something 
to the strength of the steelwork. 


Not Chzaver 
The concrete casing is certainly not 


cheaper than a plaster casing but it does 
help to relieve steel columns of some of 
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the direct load that they have to carry. 
The effect of this is that the finished 
concrete-cased column is smaller than a 
plaster-cased column would be and there 
is a reduction in the weight of steel in 
the column itself. The combination of 
these two makes a presentable case for 
the retention of a concrete casing on 
stanchions. 

However, stanchions represent only 30 
per cent. of all the steelwork in the type 
of building we have in mind. What about 
the other 70 per cent., the floor beams? 

To start with, the concrete casing 
imparts no extra strength to floor beams; 
indeed, the self-weight of the casing must 
be deducted from the payload that the 
steel beam would otherwise carry. If 
concrete casings are omitted in favour of 
plaster the total reduction of weight of 
building permits savings of 5 per cent. to 
10 per cent. in the cost of foundations. 

The first cost of plaster casings is lower 
than concrete casings. As an example, a 
typical secondary beam casing in an office 
building would cost about 30 per cent. less 
if it were formed with metal lath and 
plaster. To make this comparison the 
cost of plastering the concrete is included, 
because the all-plaster casing is ready for 
decoration. I have found instances where 
the comparison was less favourable simply 
because the surveyor or estimator had 
overlooked this fact. The alternative 
casings must be compared on the basis that 
they are complete, ready for decoration. 

It was necessary to dwell on the short- 
comings of a concrete casing in order to 
see what advantage the plaster casing had 


to offer. Now let us turn to a plaster 
casing in a little more detail. What does 
it involve? 

Reduced to its simplest terms, the 


casing consists of a metal lath box fixed 
around the exposed portion of the steel 
beam to form a rectangular profile; and 
applying to the faces of this metal lath 
the requisite thickness of plaster to impart 
a given degree of fire protection. 

I do not propose to burden you with 
figures, the thickness of plaster for re- 
quired various periods of fire protection 
are published and readily available. As 
an example of what can be achieved, I 
would mention that two-hour fire protec- 
tion is derived from 2in. cover of concrete 
on the edges and flanges of a beam, 
whereas the same degree of protection can 
be obtained with only 4in. vermiculite/ 
gypsum plaster on metal lath. 

It is of the utmost importance that the 
prescribed thickness of plaster is applied 
and in my view this is more easily assured 
when the metal lathing incorporates some 
kind of corner bead designed and fixed 
so that the plasterer has a ready-made 
guide to the finished face of his work. 
It is equally important to ensure that the 
vermiculite and gypsum are mixed in 
exactly the right proportions. 

Standard fire tests have been carried 
out on steel members fire-protected with 
plasters made up as follows: 14 Volumes 
Vermiculite Grade and 1 Volume of Re- 
tarded Hemi-hydrate Gypsum plaster Class 
B. B.S. These proportions must be 
adhered to if the plaster fire protection 
is to be fully effective and be accepted by 
the local authorities. 


Series of Tests 


The Joint Fire Research Organisation of 
the Department of Scientific and Industrial 
Research and the Fire Offices Committee 
have conducted a series of tests to show the 
comparative performances of unprotected 
reinforced concrete floors and floors with 
vermiculite gypsum plaster on their soffits. 
I must emphasise that the soffits of the 
concrete slabs received no other surface 
treatments than to brush away dust and 
loose particles immediately before the plas- 
ter was applied. 

Again, without going into too many 
figures, the practical effect of these tests 
can best be explained by reference to 
present building legislation. 

The L.C.C. By-laws and the Model By- 
laws each schedule 4in., 5in. and 6in. con- 
crete floors where 1, 2 and 4 hours respec- 
tively is the period of fire resistance re- 
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quired. These thicknesses have to be 
provided, irrespective of structural require- 
ments. Now it is permissible to introduce 
a combination of reinforced concrete and 
vermiculite/gypsum plaster. I have, in fact, 
done so in two recent contracts. Where a 
4-hour fire grading applied, necessitating a 
6in. slab, which with its conventional 
plastered soffit, would have weighed some 
80lb/sq. ft. it was possible to use a Sin. 
slab with a jin. vermiculite/gypsum plaster 
soffit weighing 641b/sq. ft.—a saving of 20 
per cent. Where a 4in. structural slab 
would suffice in such circumstances the 
saving in dead weight amounts to 32 per 
cent. 

Vermiculite gypsum plaster on the beams 
and on the soffits of the floors has the 
valuable advantage that the fire protective 
membrane is continuous over the whole 
area it has to protect. There is no question 
of jointing between varying fire protection 
materials. 

In short, if plaster is used to its fullest 
effect in the fire protection of a building 
the net result is a very substantial reduc- 
tion in the dead weight of the superstruc- 
ture. 

I hesitate to generalise about this effect, 
only because the very nature of buildings 
is so variable, but the saving will seldom 
be less than 10 per cent., and in buildings 
with a high fire risk the saving can be as 
high as 25 per cent. 

It is reasonable to assume that such re- 
ductions in weight following as they do on 
the elimination of concrete casings and 
the reduction of the dead weights of floors, 
will lead to some savings in cost but the 
full effect of this change in the approach 
to the fire protection of buildings will only 
become really apparent when it has come 
more fully into use. 

Discussion 

During the ensuing discussion, among 
other questions, it was asked whether 
plaster had the same corrosion-resistant 
qualities as a concrete casing. Mr. Mackay, 
in answering, cited the case of the Tivoli 
Theatre which was demolished in 1958. 
Steelwork removed from its decorative 
coating of plaster was found, after 35 years, 
to be as clean as when it was put up, and 
original labels on the steel were still there. 

Another question concerned the compar- 
ative life and endurance to abrasion and 
damage of plaster and concrete casings. 
Mr. Mackay pointed out that if there was 
a risk of a building being greatly subject to 
mishandling and damage, then plaster 
would not be recommended. With regard 
to indirect damage, however, vermiculite 
gypsum was by no means a fragile material 
and was extremely resilient. 

Replying to a further question Mr. Mac- 
kay described different plasters as having 
varying degrees of fire protection. 

Mr. G. J. Langdon-Thomas, A.R.I.B.A., 
of the Fire Research Station, conducted 
the summing-up. Fire and its reduction, 
he said, may be defined by the terms, 
Retardation and Separation. Retardation 
called for surface materials which were 
inherently noncumbustible. Separation 
called for division of spaces, and for this 
plaster was invaluable, as plaster on light 
frames was an ideal medium for separating 
large production spaces. 


PLASTER IN MODERN BUILDING 


by J. S. Cothliff, past president, N.F.P.C. 


LTHOUGH, since the war, a great deal 
has been written and spoken about 
teamwork in the activities of the building 
industry, only rarely are plastering con- 
tractors invited, at the planning stage or 
later, before the commencement of a job, 
to give their advice and guidance on speci- 
fication and thus play their not insignifi- 
cant part in avoiding subsequent troubles. 
I mention the planning stage because 
often, after a price commitment for a 
project based on’a poor specification, con- 
siderable obstacles can arise with regard 
to the incorporation of even a modest 
additional sum to pay for items which 
eventually could save a great deal in the 
future maintenance of the building. 
All too often the plastering contractor 
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is brought on to the job to face a fait 
accompli which he knows full well will 
result in disappointment, if not failure, 
despite the utmost endeavour on his part. 

In the opinion of plastering contractors 
many disappointments in the finished 
result are due to the architect’s ignorance 
of, or, in some cases, downright refusal 
to accept the limitations of plastering 
materials, 

Possibly the greatest source of trouble 
evident in wall plastering on modern 
buildings arises from the desire to have 
a flat or flush surface of plaster over 
different _backgrounds, i.e., concrete 
columns, lightweight block infilling walls, 
and Possibly metal lathing on stud parti- 
tion. A little thought in the early Stages 
of construction and timely advice from a 
knowledgeable plastering contractor can 
minimise greatly and often eliminate the 
troubles that can arise on such work. 

It would not be fair, however, to place 
all the blame on the designers of buildings 
While we may not have had as much say 
as we would like in the framing of specifi- 
cations, we have not been entirely without 
influence. Yet the first resort of what I 
believe to be a small minority of plastering 
contractors is to ignore even the minimum 
specifications accepted by our industry. 

What specifications set out is not, in 
my mind, so important as the need for 
us all in the plastering contracting 
industry to study them carefully, follow 
the best of them and if, in our honest 
opinion, the specification needs revising, 
in the interest either of economy or of 
producing good results, we should ask for 
consultation with the architect and, if 
necessary, with the manufacturers of the 
materials concerned. We need to talk the 
same language with quantity surveyors, 
architects and manufacturers. But to do 
this effectively we must be ready to reject 
any ideas we may have that because we 
have had apparently good results with 
certain methods we are released from any 
need to indulge in research and inquiry 
into new methods and materials which 
may lead us to produce even better results. 

Design 

I would like to draw your attention 
to a new innovation in the United States, 
where claims are made that the future 
trends in the architecture of buildings will 
be determined by the wide, almost limit- 
less, varieties of structural design made 
possible owing to the ease of construction 
where steelwork and metal lathing and 
cement mixes form the outline for any 
desired effect. Claims are also being made 
that complete prefabricated metal lath for 
plaster walls will be delivered direct to 
the site. Comprising steel stud and chan- 
nels with an inner mesh to take plaster and 
a heavier metal lath externally to take 
facings of stone, brick or stucco, great 
savings in erection seem to be possible. 
I think this idea again could lead us to 
much more variety in the design of houses, 
hitherto never dreamed of, as no other 
base is capable of being used with such 
ease in radius or parabolic design. 

_ Mechanisation and the use of plaster for 
fireproofing will undoubtedly play a large 
part in such ventures. 


Materials 


Those of us who have had the oppor- 
tunity to witness the extremely high pro- 
ductivity in the United States of America, 
due mainly to the increasing use of 
mechanical methods in the plastering 
industry, are a little disappointed at the 
efforts of plaster manufacturers in this 
country in assisting us by the production 
of comparable materials to those used on 
the other side of the Atlantic. 

I refer in particular to sprayed acoustic 
plaster, the use of which in the United 
States has recovered for plasterers a con- 
siderable amount of ceiling work pre- 
viously lost to substitute materials. 

The American manufacturers are able, 
for instance, to produce an acoustic plaster 
capable of being impressed, after applica- 
tion, with designs formed in timber or 
plastics, giving a very pleasing decorative 
effect. And these designs may be gone 
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over again if required at a later date to 
produce a different design. 

They produce also an acoustic plaster 
capable of being sprayed direct on to steel 
decking. Moreover, when applied l}in. 
thick on metal lathing it meets a four-hour 
fire test. 

gain, I should like to refer in particu- 
lar to the spraying of fibreglass for the 
finishing of swimming pools, columns and 
roofs, which can be applied as thin as 
isin., Or successive layers can be sprayed 
to build up laminates. Unless I am much 
mistaken I believe also that we should 
have with us very soon thin-coat plasters, 
which are now being investigated by 
plastering contractors in the U.S.A. 


The Economics of Plastering 


Many people in organised industry in 
this country today tend to adopt the 
premise that the very fact that they have 
been fulfilling certain functions in the life 
of the community for a long time warrants 
a continuation of that demand for their 
services for all time. If we believe in 
progress, we must consider such thinking 
a complete fallacy. 

Plastering always has been and always 
will be in danger of losing its place in the 
building industry due to the incessant 
claims of producers of substitute materials 
for a better and cheaper job. Although 
we have seen hundreds of these substitutes 
come and go we must always be mindful 
of the danger they can be to us if we fail 
in our duty to produce a good job for a 
reasonable price. 

I would like to make it clear that I 
would regard it as a mistake to compete 
with substitute materials merely by giving 
ridiculous prices for bad plastering. Surely 
it would be better to do a good job of 
plastering and charge a fair price than to 
compete in price only, against an inferior 
product, and thereby cause great harm to 
the plastering industry. 


Problems and Suggested Remedies 


The main difficulties confronting plaster- 
ing contractors today are not, perhaps, 
so different from those confronting other 
sections of the building industry, although 
we may sometimes magnify them to such 
an extent that we think they are well-nigh 
insoluble. 

I should like to mention, in the hope of 
letting in a ray of hope to members of our 
Federation, some of the things I consider 
to be the pre-requisites for the future 
success of our industry. They are: 
Assistance from architects, quantity sur- 
veyors, and main contractors in producing 
reasonable control at the tendering stage. 
Many main contractors who object to an 
architect inviting a ridiculously large num- 
ber of main contractors to tender for a job 
have no scruples in scouring the country 
for prices from an equally ridiculously 
large number of plastering contractors. 
After what is nothing short of a “Dutch 
Auction”, they produce conditions under 
which, short of a miracle, the plastering 
contractor’s only hope of averting a con- 
siderable loss is to try to get away with 
avoidance of the specification and/or bad 
workmanship. One might ask, however, 
whether it is too much to hope that 
plastering contractors who are willing to 
abide by good specifications, and to give 
good service and a good job, should be 
able to procure a better price than those 
of their competitors who consistentjy 
— the specification and produce a bad 
job, 

In short, induced cut-throat competition 
and ridiculous prices mean bad plastering. 

A good specification means a good 
quality job, and should be the choice of the 
architect. 

It is regrettable, however, that the 
responsibilities of professional men regard- 
ing advance planning, on which firm 
tenders hinge, are so often ignored by 
them, Lack of details, changes of mind 
and alterations during the progress of the 
work do not, and cannot, lead to continuity 
of operations; and continuity is absolutely 
essential for full and beneficial use of 
mechanical plastering methods. 

The criticism is sometimes levelled that 
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our industry is undermanned. I would say, 
with due respect to architects and main 
contractors, that much waste of plastering 
contractors’ manpower, not to mention the 
additional expense it involves, could be 
avoided if jobs were properly organised so 
that plastering contractors could make the 
best use of their time and labour through 
having a clear run-through of work. 


FIBROUS PLASTERWORK 
by T. G. Bowler, past president, N.F.P.C. 


Oa fibrous plasterwork was 
fixed on shaped brackets and centering; 
today quite a large proportion of this work 
is fixed to steelwork by means of galvanised 
wire and plaster of Paris mixed with jute 
scrim and technically termed “wads”. 

In the past interior decoration was 
ornate, and with no more economical 
material than fibrous plaster available a 
very high degree of artistic skill and 
craftsmanship was called for. Where 
fibrous plaster is used in the modern 
interior an even higher degree of finish and 
accuracy is required as the trend towards 
simplicity of design demands perfection of 
line and finish. It is rather surprising, in 
view of the versatility of the material, that 
architects have not made greater use of 
fibrous plaster. 

Fibrous plaster casts, in their normal con- 
struction, comply with a one-hour fire test 
and if thickened up to an even lin. thick- 
ness, comply with a two-hour fire test. 
These ratios are further increased by adding 
vermiculite in the casts in what is techni- 
cally termed the “seconds” and “thirds,” 
that is to say, normal neat plaster of Paris 
being on the finished, visible face and sub- 
sequent filling in of the casts having the 
vermiculite gauged therein. 


Beam and Stanchion Cases 


Precast fibrous plasterwork has been 
largely used in beam and stanchion cases 
in modular and precast types of building, 
firstly as an economical means of covering 
up lattice type beams and the usual r.s.j. 
type of stanchion and, secondly, to provide 
a fireproof protection. Personally, I am not 
greatly in favour of casing stanchions in 
this way if the stanchions are in a position 
to receive knocks, etc., but the fibrous 
plasterwork can be hardened to a degree by 
the addition of Dextrine or other agents to 
the matrix when casting. Fibrous plaster 
has also been widely used to assist in the 
acoustical efficiency of buildings and in 
more recent years the pegboard type of 
design, with variations, has become all too 
common. I suggest that designers might 
give thought to this and evolve something 
different to achieve the required result. 

Some authorities contend that shape and 
form in design are equally important in 
achieving acoustical efficiency and where 
this is the case fibrous plaster has been 
widely used. 

I do not deny that a plain ceiling in 
fibrous plaster is not the cheapest form of 
ceiling as the material content can vary 
from 9s. to 12s. per super. yd., but that is 
not the end of the story. In earlier days, 
numerous cornices, etc., were run in situ, 
with dubbed out backing and Scotch 
bracketing, etc. Today it has been found 
to be more economical to have these jobs 
precast away from the site and then fixed 
either to wood grounds or by other known 
methods. 

Examined from the prime cost angle and 
economically from the time factor, on a 
well organised contract, the material can 
be prepared in such time as will enable 
this to be delivered to site as soon as the 
latter is ready to receive it. 

Fibrous plaster can be, and has been, 
successfully used for ceilings where these 
are constructed for invisible panel heating. 
In such cases the wood lath reinforcement 
is omitted and roped jute scrim used ‘in 
lieu and the back of the fibrous plaster 
casts struck off flush. This enables such 


ceilings to be panelled and even enriched. 
I know of no other material more suited 
to receive painted decoration; it is inert 
and any colour treatment can be applied 
as soon as the plasterer has finished, and 
thus enabling the 
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decorator to carry out a complete and 
permanent scheme of decoration that will 
stand until such time as the building owner 
desires a change of colour scheme. 


Discussion 


Points raised in the discussion of the two 
Papers, with their theme of developments 
in plastering, included a plea for more 
popular advertising and publicity for the 
plastering industry, as in the United States, 
and the suggestion that plastering should 
become more flexible with regard to 
apprenticeship. 

Plasterers were described during the dis- 
cussion as the Cinderella of the building 
industry. They should always be nominated 
sub-contractors, it was claimed, and as a 
national body, the Federation should be 
approached more often by architects and 
contractors with their problems. An appeal 
was also made to architects to give the 
plastering contractors a status. 

Summing-up, Mr. A. C. V. Telling, past 
president, N.F.P.C., stated that it was 
obvious from the conference that the 
plastering industry was a _ progressive 
and virile industry. In reviewing the 
economic situation that confronted the 
plastering industry, he said that everyone 
was looking for something spectacular or 
something new, but that the new was better 
than the old was a fallacy. It was wrong 
to stop technological progress, but some 
unalterable principles must remain. 

The only worthwhile finish for walls, 
ceilings, and fire protection, he maintained, 
was good old-fashioned plaster. A simple 
question was often unasked: it was, could I 
uSe anything else but plaster at the same 
price? The answer was no, 


MINOR SCHOOL WORKS 


The Minister of Education, Sir David 
Eccles, last week announced a proposal to 
abolish the upper limit of £20,000 on the 
cost of minor school building projects. 

He informed the conference of the As- 
sociation of Education Committees at 
Llandudno that this was one of two major 
alterations in procedure which would be 
introduced in a circular being sent out in- 
viting comments. 


DEVON ROAD WORKS 
Use of Direct Labour 


To the Editor of “The Contract Journal.” 

Sir,—I have read with much interest the 
summary in your issue of June 22 of the 
annual report of the County Surveyor of 
Devon and would like to make the follow- 
ing comments:— 

1. It is noted that during the year in 
question as many as 88 classified road 
schemes of various sizes have been com- 
pleted by direct labour.: One wonders in 
how many of these cases competitive bids 
were sought from contractors. 

It has always been my Federation’s con- 
tention that direct labour departments 
should tender for work in competition with 
contractors on equal terms and should be 
awarded jobs only if their bids are better 
than those of contractors. 

My Federation’s members in the South- 
Western area have, for a long time, had 
spare capacity to undertake work of this 
sort and I venture to express the hope that 
they will be given the opportunity to ten- 
der by the Devon County Council in the 
future. 

2. The County Surveyor also mentions 
that “it has been necessary in some 
instances to engage outside contractors to 
assist on emergency works”. While our 
members are only too willing to undertake 
such works, it is surely rather hard to ex- 
pect an active civil engineering industry to 
continue in being in the area unless they 
have the opportunity of tendering for the 
continuous flow of permanent work, as 
well as taking their share of emergency 
work. 

Yours, etc., 
A. CHas. NEWMAN, 
Chairman, Public Relations Committee 
The Federation of Civil] Engineering 
Contractors, 
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MEDWAY MOTOR ROAD USES BOTH RIGID AND 
FLEXIBLE CONSTRUCTION 


B= rigid and flexible construction 
will be employed on the 26-mile 
length of the Medway Towns motor 
road, for which, as reported recently, 
contracts have now been placed. 

The motorway, which will become the 
M.2 in the country’s route system, will 
leave the existing A.2 at “The Three 
Crutches,” approximately two miles west 
of Rochester Bridge, and will rejoin the 
A.2 about two miles east of Faversham, at 
the junction with the A.299. It will cross 
the River Medway by a cantilever-type 
prestressed concrete bridge (Contract No. 
1), upon which work has already been 
proceeding for some time. 

To be built to dual two-lane carriageway 
standards, 24ft. wide, with 10ft.-wide hard 
shoulders and a 13ft.-wide central reserva- 
tion, the road is designed with curves 
having a minimum radius of 2,864ft, and 
with a normal maximum gradient of 1 in 
30. All curves with a radius of less than 
11,460ft. will have transition spirals and 
will be superelevated. 


Contract No. 2 


Apart from the Medway bridge, the 
motorway itself is divided into three con- 
tracts, the first of which is designated as 
Contract No. 2 and which consists of the 
section of road from “The Three Crutches” 
to the west bank of the River Medway. 

On this section flexible construction will 
be used to give a total construction depth 
of 20in., conditioned by the frost heave 
characteristics and varied by the C.B.R. of 
the chalk subsoil. This depth will comprise 
a 6in, sub-base of imported gravel; a single 
6in. layer of cement-bound — granular 
material; 4in. of bitumen macadam in two 
2in. layers; and 4in. of hot rolled asphalt 
consisting of a 2}sin. base course and a 


sin, wearing course with 30 per cent. 
stone content and coated chippings rolled 
in. 

Hard shoulders will be made up of a 6in. 
granular sub-base; 1l4in. of cement-bound 
granular base in two layers, the lower being 
64in. thick and the upper 5in.; and a 2in. 
top course of hot rolled asphalt. Dressing 
of the shoulders with brown chippings will 
give a colour contrast with the carriage- 
ways. 

The margin between the carriageway and 
the hard shoulder will be formed by 12in. 
by 6in. precast concrete channel kerbs, flush 
with the surface, and drainage of the motor- 
way across the hard shoulders will be 
directed by a half-battered kerb, 6in. by 
4in., extruded in situ in asphalt. This kerb 
will be founded on top of the lower layer 
of the cement-bound granular base. 

Drainage will be by means of gullies. In 
cuttings drainage will be through pipes to 
soakaways and on embankments through 
channels down the batters of slopes ulti- 
mately to soakaways. Over the whole 
length of the M.2 drainage will be by soak- 
aways into the chalk substrata, with the 
exception of one stream crossed at the east 
end of the route. 

Bridges on this section will include those 
at “The Three Crutches,” where the road 
leaves the A.2, and at Cuxton Road where 
there will be an interchange with the A.228 
Stroud-Maidstone road. 

Total earthworks in Contract No, 2 will 
consist of more than 600,000 cu. yd. of 
chalk and sand. 


Contract No. 3 


Contract No. 3 involves the section of 
motorway from the east bank of the 
Medway to about half a mile beyond the 
A.249 intersection at Stockbury Valley. 

Road construction will be identical in 





all respects to that for Contract No. 2, and 
the total earthworks will comprise about 
2,500,000 cu. yd. of chalk with some clay. 

On this section the alignment of the road 
has been chosen to avoid the populated 
areas around Rochester, Chatham and 
Gillingham. The road will climb on to a 
chalk ridge at Bluebell Hill and follow the 
Nashenden Valley. In the side long ground 
the carriageways will be separated at 
different levels with a central median to be 
a maximum of 16ft. in width. An inter- 
change with the A.229 Rochester-Hastings 
road will be constructed at Bluebell Hill, 
involving unavoidably a bridge with a 64 
degree skew. 

fhe next interchange will be at Bredhurst 
where the proposed link to Gillingham will 
join the M.2. 

Between Bluebell Hill and Bredhurst the 
motorway will pass mostly through woods. 
Beyond Bredhurst, at Farthing Corner, a 
service area will be provided, with refuel- 
ling facilities, garage, cafe and restaurant. 
An area will also be provided for people 
wishing to picnic. 

From Farthing Corner to Stockbury 
Valley the country is more open, and 
although not visible from the motorway 
itself, the outstanding structures along this 
length will be two viaducts carrying the M.2 
across Mount Lane and the Stockbury 
Valley. 


Contract No. 4 


The last length of the route, Contract 
No. 4, runs from Stockbury Valley to 


Brenley Corner, where the M.2 rejoins the 
A.2 at the junction with the A.299. 

Rigid construction will be used on this 
contract. Alternative tenders were obtained 
for all three sections; with Contracts Nos. 2 
and 3 flexible construction was chosen as 
the tenders for this were lower, but with 








Stockbury Valley viaduct 
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Contract No. 4 a rigid form was the more 
economic to employ. 

The depth of the road on this length will 
be 18in., consisting of a reinforced con- 
crete slab, 10in. or llin. thick, reinforced 
with a mesh weighing 84lb. per sq. yd., on 
top of a granular base up to 8in. in depth. 

Hard shoulder construction, however, 
will be flexible, and will include a 6in. sub- 
base, Yin. of cement-bound granular base, 
comprising a bottom layer of 4in. and a top 
layer of 5in., and a top course of 2in. hot 
rolled asphaalt. 


The kerb will be concrete, again extruded, 


and the margin will be formed of a 12in.- 
wide thermo-plastic strip, jin. thick. A 
more positive drainage is ensured by the 
use of the upstanding kerb, which will be 
2in. higher than the surface of the M.2. 

Cut and fill on this part of the motorway 
will involve the moving of about 1,750,000 
cu. yd. of material, mainly chalk. 


Bridgeworks 


The first of the bridges on the motorway, 
to be constructed as part of Contract No. 2, 
will be at “The Three Crutches,” and will 
be a 45 degree skew reinforced concrete 
slab overbridge with four spans, founda- 
tions being spread footings on sand, These 
overbridges are provided to carry minor 
roads over the motorway, and will be of 
reinforced concrete, the deck consisting of 
a slab generally 26in. thick, supported 
directly on integral columns with expansion 
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bearings at the buried abutments. The 
square span of the central spans will be 
45ft. 9in., with ducts for services under the 
footways. 

This type of bridge was chosen for its 
economy and for the ease with which it 
can be adapated to moderate skews and 
curves. There are 16 bridges of the class 
described, and seven variations. 

Two further bridges on this contract 
consist of a 15ft.-wide by 14ft. reinforced 
concrete portal subway for a fuel pipe, and 
a 7ft. 6in.-wide by 7ft. lin. reinforced con- 
crete box forming a subway for a footpath. 

To carry the A.228 road over the motor- 
way a three-span prestressed concrete 
portal slab structure will be used. It will 
be prestressed with emulti-strand cables 
each formed by a group of 12 }in. diameter 
cables. The ends of the bridge will be tied 
down on to roller bearings with lin. pre- 
stressed bars. Foundations will be spread 
footings on chalk. 

Contract No. 3 involves the construction 
of a total of 28 bridges, mostly founded on 
chalk. Spread footings will be used in al! 
cases except for a four-span reinforced 
concrete footbridge with central beam 
carried on single columns over the road. 
at Green Lane, and a six-span reinforced 
concrete slab bridge carrying a road over 
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the motorway at Abbots Court. These two 
structures will be on piled foundations. 


Stockbury Valley Viaduct 


A major feature of this contract will be 
the construction of the Stockbury Valley 
and Mount Lane viaducts. The first of 
these will be an Il-span structure, 855ft. 
long, carrying the motorway over the dry 
Stockbury Valley at a maximum height of 
80ft. 

A number of alternative designs were 
considered, including an elegant box girder 
structure, but were discarded on _ the 
grounds of cost. The design adopted was 
chosen as being economical and at the 
same time having appearance in keeping 
with the other bridges on the motorway. 

The spans, generally of 85ft. were 
dictated by economics and by clearance re- 
quirements for the A.249 road and the 
west slip road. 

The viaduct will consist of in-situ pre- 
stressed concrete beam and slab construc- 
tion, transversely reinforced, supported on 
reinforced concrete two-bay portal piers 
the crossbeams of which are formed within 
the depth of the beams, The deck will be 
simply supported in each span for dead 
load. Continuity for live load is provided 
by longitudinal reinforcement in the slab 
over the piers. 

Hinge bearings will be used to suppori 
the deck on each buried abutment, the piers 
being integral with the deck and a halved 


The Borstal footbridge 


expansion joint being provided in the centre 


span. , ' 
Acceleration considerations for the 
adjacent interchange with A.249_ will 


require the provision of accelerating lanes 
over part of the viaduct. These will con- 
tinue over the full length for reasons of 
appearance. 

Similar construction will be used for the 
Mount Lane viaduct, which will have eight 
spans totalling 480ft. and a maximum height 
above the valley of 40ft. 

A major bridge in this contract will be 
that carrying the A.229 Maidstone road 
over the motorway with somewhat limited 
headroom at the considerable skew of 64 
degrees. 

the more economical parapet girder 
approach to bridges of this skew had to 
be omitted in this case owing to the 
necessity for bringing a private access road 
and a footpath on to the bridge. 

Due to the need to preserve adjacent 
property two spans have been adopted 
instead of the standard four. An unusual 
corrugated form of reinforced concrete 
abutments and retaining walls have been 
adopted on the grounds of better appear- 
ance and economy. 

The site is restricted and the Maidstone 
road takes considerable traffic: the bridge 
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was therefore designed to allow it to be 
built and opened to traffic in two halves. 

Basically it will consist of simply- 
supported prestressed concrete beams 
which may be precast if desired, together 
with a reinforced concrete deck slab. The 
deck will be made continuous for live load 
by means of longitudinal reinforcement in 
the deck slab over the central support 
which is formed of reinforced concrete 
hinges on a reinforced concrete central pier. 
Diaphragms will be omitted because of the 
complicated details involved with such a 
skew, and the complication of constructing 
a deck containing them in strips under 
traffic. 

Further Viaduct 


Another viaduct is included in Contract 
No. 4 at Bottom Pond Road. This will be 
a five-span partially continuous prestressed 
concrete beam and slab structure, with a 
total length of 375ft. and a maximum height 
of 60ft. on piled foundations, 

This contract also includes a total of 28 
bridges, as with Contract No. 3, mostly 
founded on chalk. 

At Clock House, a_ single-span pre- 
stressed concrete slab bridge founded on 
bored piles will be constructed, with hori- 
zontal bored struts under the railway line 
to restrain the abutments, which have 
brick-faced wing walls. 

Other major bridges on the last section 
of the motorway include two four-span 





continuous prestressed beam and_ slab 
structures carrying the A.251 and Salters 
Lane over the motorway; four-span rein- 
forced concrete slab bridges at Brenley 
Corner, over the Medway road, forming 
part of the elevated roundabout at the 
junction with the A.299; and a three-span 
twin reinforced concrete structure carry- 
ing the motorway over a road at Hunt 
Kennels. 
Contractors and Consultants 


The motorway has been designed for 
the Ministry of Transport by Freeman Fox 
and Partners, acting as consulting engineers 
to the Minister, in association with Mr. 
R. F. Earley, B.Sc.(Eng.), M.L.C.E., and they 
will also be responsible for supervision of 
the contracts. 

Contractors are as follows: (Contract No. 
2) a consortium of J. L. Keir and Co., Ltd., 
Christiani and Neilsen, Ltd., and Sydney 
Green and Sons (Contractors), Ltd., at 
£1,006,408; (Contract No, 3) Geo. Wimpey 
and Co., Ltd., at £5,954,183; (Contract No. 
4) John Laing Construction, Ltd., at 
£4,734,665. 

J. L. Keir and Co.. Ltd., in ‘association 
with Christiani and Neilsen, Ltd., are 
already engaged in the construction of the 
Medway bridge and is approach viaducts. 


¥ 
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INSTITUTE OF SEWAGE PURIFICATION 


Diamond Jubilee Conference Discusses Water Reclamation 


The Diamond Jubilee Conference of the Institute of Sewage Purification, held last 
week in Brighton, marked the beginning of a new era. The theme of the Conference 
was “ water reclamation,” a somewhat wider subject than that indicated by the 
title of the Institute. The increasing awareness of the need for the conservation 
of the country’s water resources, marked by recent Ministerial announcements, 
well merited the detailed attention given by the Conference. The following are 


REFLECTIONS ON 25 YEARS _ IN 
MIDDLESEX 


by C. B. Townend, C.B.E. 


N R. C. B. TOWNEND'S reflections 
i were on the quarter century since 
the Middlesex County Council’s Mogden 
Works came into operation: throughout 
that period he has been Chief Engineer 
to the Main Drainage Department. 

The West Middlesex undertaking was 
originally planned for a potential popula- 
tion of 2,000,000, but although an area 
of nine square miles in Buckinghamshire 
has been added to the original and the 
Borough of Acton will shortly be added 
the revised potential population is not 
likely to exceed 1,500,000. 

Only some 7 to 8 per cent. of the rain 
falling on the 171 square miles of the 
drainage area reaches the foul sewers, and 
in no year has the flow to Mogden ex 
ceeded 240 g.h.d. for more than 58 hours 
in toto. 

Since 1936 the population served has 
risen by 40 per cent., the dry weather flow 
by 75 per cent. and the impurity load by 
72 per cent., with a change in sewage 
character to one with a greater proportion 
of industrial waste of a chemical nature. 

Present extensions, to meet greater 
loads, to restore purification capacity lost 
because of synthetic detergents and to 
improve efficiency, will provide for the full 
treatment of 75 m.g.d. of sewage in dry 
weather, with a maximum of 180 m.g.d., 
equivalent to 120 g.h.d. from a population 
of 1,500,000. 

Recent developments include the instal- 
lation of four 36in. comminutors and the 
partial conversion to comminutors of the 
existing screening and masceration plant. 
Grit will be removed by air lift from 
channels given a spiral flow by the air, 
and a combined pre-aeration and grease 
removal plant is being installed in the new 
extensions. 

Developments in sedimentation tank 
design led to the use of circular tanks, 
later equipped with central sludge hoppers, 
and, in recent extensions, to constant 
velocity radial-flow tanks with a hyper- 
bolic floor profile. For improvement in 
operational efficiency, a system of remote 
measurement of sludge density motivating 
the valve operation necessary for de 
sludging has been developed. 

Activated sludge plant operation was 
severely affected by “the onslaught of syn 
thetic detergents”, but experiments with 
7in. dome diffusers in lines 2ft. 6in. apart 
across the full width of the aeration tank 
indicate a substantial increase in purifica 
tion capacity can be obtained. 

In the 18 years to 1954 the total volume 
of stormwater receiving only partial treat- 
ment was 4 per cent., and none was dis 
charged to the river direct. 


Methane Saved £100,000 


Concerning the operation of the power 
station, Mr. Townend stated that following 
the development of the oil-ignition dual- 
fuel engine, work on reducing the amount 
of fuel oil needed for ignition has resulted 
in only 2 per cent. of the total fuel con 
sumption being needed. In recent years 
the use of methane has effected an annual 
saving of nearly £100,000 per annum. 


summaries of the Papers presented. 


In the 24 years to 1960 the performance 
of the sludge digestion plant has remained 
satisfactory, but with experiments directed 
towards external heating, and gas circula 
tion for scum control. 

The author stated the need for adequate 
sludge storage in relation to sludge drying 
bed operation and described the type of 
lagoon-tank developed at the Perry Oaks 
works for this purpose. In the case of 
drying beds the development of the sludge 
lifting machine has been the biggest single 
advance in operation, and the filling of 
beds by travelling supply pipes was being 
considered experimentally. 

The control of trade effluents had been 
an important part of plant operation and 
Mr. Townend concluded that had this not 
been undertaken the total impurity load 
on the Mogden Works would be at least 
double the present. 

The Paper concluded with a brief 
reference to the East Middlesex (Deep 
hams) Scheme, now under construction. 


AERATION AND BIOLOGICAL 
OXIDATION IN THE ACTIVATED 
SLUDGE PROCESS 


The authors (A. L. Downing, A. G. Boon, 
and R. W. Bayley of the Water Pollution 
Research Laboratory) first described the 
experimental procedures used in assessing 
the performance of aeration systems, and 
the results obtained for all types of diffused 
air and mechanical aeration plants. They 
then described the programme of work on 
biological oxidation and oxygen consump- 
tion in activated sludge plants and dis- 
cussed the results obtained in terms of 
B.O.D. and P.V., nitrification and rates of 
utilisation and absorption of oxygen. 

The authors concluded that “from a 
study of the performance of aerators of 
many types, it appears that most of those 
used in activated sludge plants have aera- 
tion efficiencies under typical operating 
conditions at sewage works of between 
1,000 and 2,000 g/kWh.” While higher 
values had been reported from some new 
types of brush and aeration cones “there 
seems little prospect of achieving 
efficiencies much greater than about 3,500 
g/kWh with any existing process.” 

The providing of plants with oxygenation 
capacities at rates up to 10 or 20 times 
those common in Britain seemed to 
present no difficulty, but it was not yet 
possible to assess how far detention periods 
might be reduced without adversely affect 
ing effluent quality. 

From preliminary work at sewage works 
“it is concluded that nitrification of 
ammonia does not take place until the 
concentration of dissolved oxygen in the 
mixed liquor exceeds values of the order 
of 0.5 to 0.7 p.p.m.” Thereafter the con- 
version rate was approximately constant 
at, where dissolved oxygen concentration 
is above the critical level, about 0.5 p.p.m./ 
hr. per 1,000 p.p.m. activated sludge in the 
mixed liquor. 

“Rates of removal of five-day B.O.D 
from the liquid phase, during aeration of 
mixed liquor, were initially very high but 
decreased rapidly, and after about half an 
hour were equal only to about 1 to 3 per 
cent. of the initial B.O.D. in the sewage 
per hour.” 

“Rates of consumption of dissolved 
oxygen in the mixed liquor appeared to be 


substantially independent of the concentra- 
tion of dissolved oxygen down to about 
0.5 p.p.m. and were of a similar order at 
each works, the total range being from 
33 to 67 p.p.m./hr.” , 

These preliminary studies had shown 
that much more work would be required 
“to determine quantitatively the effects of 
the many factors which influence the per- 
formance of activated-sludge plants and to 
assess the scope for further development 
of the process.” 


THE CHEMICAL ENGINEER AND 
PURIFICATION OF POLLUTED 
WATER 


Opening the sixth J. B. Croll Memorial 
Lecture, Professor F. H. Garner, O.B.E., 
of the University of Birmingham, stated 
“There are probably few industries which 
bring together such a wide range of 
disciplines as the purification and handling 
of polluted water.” 

One of the most important problems was 
that of dissolving oxygen from the air in 
water and the efficiency of that process 
was dependent upon plant design and 
operation, both primarily matters of sound 
engineering. 

The removal of solid materials had two 
aspects: the separation of relatively small 
amounts of solid by sedimentation, and the 
draining and evaporation of water from 
solid matter. The sludge drying problem 
could be summarised “as the production 
of a sludge which can be filtered efficiently 

to give a filter cake of low water 
content.” 

Professor Garner then traced the evolu- 
tion of chemical engineering as a separate 
science. 

Relating the work of the chemical engi- 
neer to waste water purification, he stated 
that “the whole field of water purification 
has had of necessity to be developed 
empirically, and technology has always 
preceded pure science in the history of 
man.” The chemical engineer had pro- 
bably the closest connection with the pure 
sciences. 

Chemical engineering was largely con- 
cerned with mass transfer between the 
phases and the chemical engineer was more 
often concerned with physical than 
chemical operations. “Unit operations”’— 
processes of separation and synthesis— 
were his concern, and the rise of con- 
tinuous processes led to a recognition of 
the opportunities in chemical engineering. 

Sewage purification was largely an 
industry of continuous processes, and 
“whilst the sewage purification field had 
developed one of the pioneer continuous 
microbiological plants much basic work on 
the factors involved is still needed.” 

Recently much work had been done by 
Downing to help clarify our knowledge 
on the processes of solution of oxygen in 
water, and Professor Garner also referred 
to the work of Herbert, who classified 
trickling filters as an example of the packed 
bed and the activated sludge process as an 
example of the stirred fermenter. 

Water purification was of increasing 
importance, and “the chemical engineer 
with his concept of unit operations under- 
lying all processes and plants in which 
mass transfer is taking place, should be 
able to make a useful contribution to the 
most economical solution.” 


(Concluded on next page) 
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SYMPOSIUM: ARMER AND AFTER 


This symposium on the final report of 
the Trade Effluents Sub-committee of the 
Central Advisory Water Committee opened 
with a Paper by J. L. Spiller, D.F.C., clerk 
of the Lee Conservancy Catchment Board 
on “The Background and Legal Implica- 
tions.” 

Mr. Soiller recalled, in commenting in 
detail on the report, how Section 7 of the 
Act of 1951 came into being: that section, 
he said, was hailed as a major instrument 
in preventing pollution. The report recom- 
mended a similar procedure for applica- 
tion to discharges already occurring when 
the 1951 Act came into force. 

Concerning the discharge of trade 
effluents into sewers, Mr. Spiller concen- 
trated on the common law aspects of the 
report. He dealt with the controversy 
stemming from the fact that a riparian 
proprietor was considered by law to have 
a natural right to the water flowing through 
his land, and to have the water in its 
natural condition and purity. 


Municipal Viewpoint 


The local authorities point of view was 
put by John Finch, manager, Borough of 
Slough Sewage Purification Department, in 
the second Paper. In particular he referred 
to the so-called “prescriptive right” to dis- 
charge trade effluent to sewer, established 
under the Public Health (Drainage of 
Trade Premises) Act, 1937. The Report's 
recommendation that such _ discharges 
should be the subject of charges for treat- 
ment would be welcomed by local authori- 
ties. He subscribed to the view that local 
authorities should retain the power to 
refuse admission of wastes it would be 
inadvisable to have in its sewers. The 
recommendation that “sufficient grounds 
have not been shown for the giving of 
statutory authority to abrogate contracts 
between traders and local authorities” 
would not, Mr. Finch said, be welcomed 
but it should act as an incentive for local 
authorities to include termination clauses 
in future trade effluent agreements. 

Mr. Finch supported the recommenda- 
tion that industry be represented on River 
Boards in view of the contribution it could 
make technically to the work of the river 
authority. 
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Discharges to Rivers 

In the third Paper, on “The Control of 
Effluents Discharged to Rivers’, W. F. 
Lester, cnief inspector, Kent River Board, 
commented on the definition of a “‘new 
discharge”, pointing out that regardless of 
the size of a discharge from a sewage 
works, an increase of 1 per cent. per annum 
would not require river board consent. 
They were, therefore, only able to take 
action after pollution had been caused in 
such cases. 

He stressed the need for compliance with 
the river board’s standards at all times and 
condemned the discharges taking place 
under “the innocuous name of storm- 
water.” 

In detail he considered the difficulties 
of administering the Consent procedure 
under Section 7 of the 1951 Act, and 
welcomed the recommendation that river 
boards’ consents should be subject to time 
limits, providing, if conditions dictate so 
they can be reviewed before the end of 
the time stated in the consent. 

He added: “With other powers likely 
to be given by Parliament to river boards 
to control the abstraction of water... 
boards with the control of effluents en- 
visaged by the Committee should be able 
to manage a river, ensuring that its quality 
and rate of flow remain at not less than a 
predetermined standard at all times of the 
year.” 


COSTS OF CONSTRUCTION OF 
SEWAGE TREATMENT PLANTS 
AND THEIR INFLUENCE ON 
DESIGN 


Mr. John T. Calvert, M.I.C.E., prior to 
considering the factors affecting the costs 
of sewage treatment works which are 
within the control of the engineer gave 
as his view that “many of the public works 
carried out since the war have cost more 
than they ought because so much work 
has been flooded on to the market result- 
ing in high prices followed by virtually 
an absolute ban on capital expenditure so 
that no advantage has been taken of the 
low prices obtaining during a recession in 
private investment.” 

Site considerations played a large part in 
determining costs; not only the nature of 
the ground and its topography, but also 
its situation with regard to other develop- 


GOOD HOUSING DESIGN COMPETITION WINNERS 


HE winning schemes in the 1961 
good housing design competition, 
held under the auspices of the Ministry 
of Housing and Local Government, were 
announced last week. The Minister, Mr. 
Henry Brooke, will present the awards 
on July 13, at the Royal Institute of 
British Architects, 66 Portland Place, 
London, W.1. 

The competition has been held by the 
Ministry in collaboration with the R.I.B.A. 
to promote the highest standards of design 
in housing schemes. Groups of 10 or more 
dwellings built between December 31, 1955 
and December 31, 1960 by either public 
authorities or private developers were 
eligible to compete, and in the judging 
emphasis was on the interesting and attrac- 
tive grouping of buildings, 

For the purpose of the competition, 
England was divided into four regions, and 
Wales was treated separately. Awards for 
urban and rural building are being made, 
and the winning schemes have been chosen 
on the recommendations of panels of 
judges. A total of 463 housing schemes in 
England and Wales was entered in the 
competition. 

Details of the winning schemes are as 
follows: 

London Region 

Award for Urban Building —Munster Square, 
London, N.W.1 (76 flats and 80 maisonneties). 
Commissioned by St. Pancras Borough 
Council; designed by Edward Armsirong and 


built by 
Hill, 


Frederick MacManus, 
H. Fairweather and Co., 
N.10. 

Award for Rural Building—Fieldend, Walde- 
grave Park, Twickenham, Middlesex (51 terrace 
houses with garages). Commissioned by Priory 
Hall, Ltd.; designed by by Eric Lyons, O.B.E., 
F.R.I.B.A., M.S.1.A.; built by Myton Ltd., 
Ealing, W.5.. 

Awards Commitiee: J. L. Womersley, 
F.R.I.B.A., M.T.P.I., chairman; Prof. Sir L. 
Martin, M.A., F.R.I.B.A.; E, T. Salter, 
A.R.1.B.A, 


FF/R.1.B.A.; 
Lid., Muswell 


Midland Region 


Award for Urban Building—Alderson Place, 
Queens Road, Norwich (24 flats and four 
garages). Commissioned by City of Norwich; 
designed by David Percival, B.A., A.R.I.B.A., 
M.T.P.I., city architect; built by W. Ames, 
Ltd., Great Yarmouth. 

Award for Rural Building—Church Road, 
Bergh Apton, Norfolk (12 houses and seven 
garages). Commissioned by Loddon Rural 
District Council; designed by Tayler and 
Green, FF/R.I.B.A.; built by Wollnough and 
Cogman, Norwich (lst contract), and Thirtle 
and Harris, Lid., Norwich (2nd coniract). 

Awards Committee: G. Grenfell Baines, 
O.B.E., F.R.I.B.A.,  A.M.T.P.I., chairman; 
P. B. Dunham, F.R.I.B.A.; A. D. R. Cowley, 
O.B.E., A.R.I.B.A. 


Northern Region 


Award for Urban Building—Bidston Court, 
Boundary Road, Birkenhead, Cheshire (24 
flats, 13 maisonnettes and 14 _ garages). 
Commissioned by Melville Curlender; designed 
by James and Bywaiers, A‘/A.R.1.B.A.; built by 
James Goode of Liverpool, 
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ment and its proximity to a suitable water- 
course. He cited the case of Baghdad 
where although sufficient dilution of 
effluent was available in the Tigris to 
enable it to receive only partially treated 
sewage at all times, military considerations 
dictated the use of a site near the small 
Dyala River, and full treatment had to be 
provided. 

Dealing with individual items of treat- 
ment works he showed how, in the case 
of sedimentation tanks unit cost increased 
as size decreased and the cost of hopper- 
bottomed tanks was high compared with 
even small rectangular tanks. 

In the case of percolating filters, the 
principal item affecting costs was that of 
the medium used and he would welcome 
the results of research by the Water Pollu- 
tion Research Laboratory into the relative 
efficiencies of differing media. To te able 
to estimate how much more gravel was 
required to produce the same quality 
effluent as clinker would enable proper 
cost comparisons to be made. 


Sludge Disposal 


Concerning sludge disposal, Mr. Calvert 
was of the opinion that the most promising 
solution of the sludge problem—‘almost 
independent of cost’”——must be a combina- 
tion of a mechanical drying process and 
air drying; not to have all one’s eggs in 
one basket. 

In considering sludge digestion he 
emphasised the cost of gas collection in 
relation to the cost of the storage capacity. 
It seemed that for the same total cost two 
to three times as much unheated digestion 
tank capacity could be provided as heated. 

Sludge drying beds, with no abnormal 
conditions, cost between £3 and £4 10s. 
per sq. yd., but an impervious concrete 
floor could add £1 to £1 10s. per sa. yd. 
to this. At West Hertfordshire, where the 
Board were forced, by circumstances out- 
side their control, to use a site with 
extremely unfavourable conditions, the 
cost will be nearly £7 per sq. yd. 

As to mechanisation, Mr. Calvert stated 
that under average conditions it was 
economical to incur a capital expenditure 
of £12,000 to £15,000 in order to reduce 
the labour requirements by one man. A 
particular case of the value of mechanisa- 
tion which he cited was the mechanical 
sludge lifter recently developed, although 
so far this was only applicable to larger 
works. 


Award for Rural Building—No_ recom- 
mendation, ’ ; 
Awards Committee: F. R. Stevenson, 


A.R.1.B.A., chairman; A. G. Sheppard Fidler, 
M.A., B.Arch., F.R.I.B.A., A.M.T.P.I.; A. A. 
Bellamy, A.R.1.B.A., A.M.T.P.1. 


Southern Region 


Award for Urban Building — Parkgaie, 
Somerhill Road, Hove (47 flats and 18 garages) 
Commissioned by  Bargood_ Estates, Ltd.; 
designed by Eric Lyons, O.B.E., F.R.I.B.A., 
M.S.LA.; built by Gee Walker and Slater, 
Ltd., Park Lane, W.1. 

Award for Rural Building—Frenchlands 
Hatch, Ockham Road South, East Horsley, 
Surrey (13 old people’s dwellings and one 
warden’s house). Commissioned by the Archi- 
tects’ Benevolent Society; designed by Clifford 
Culpin and Partners, F/A.R.I.B.A.; built by 
Carlton Contractors, Ltd., Epsom, Surrey. 


Awards Committee: A. Ling, _B.Arch., 
F.R.1.B.A., M.T.P.I., chairman; Prof. R. 
Gardner-Medwin, B.Arch., F.R.I.B.A., M.T.P.L.; 
Robert H. Shaw, B.Arch., A.R.LB.A., 
A.M.T.P.I. 

Welsh Office 
Award for Urban —_ Building—Croes-y- 


ceiliog, Cwmbran, Monmouthshire (eight 
houses and seven flats), Commissioned by 
Cwmbran Development Corporation; designed 
by John West, A.R.I.B.A., M.A.T.P.I., chief 
architect; built by Geo. Wimpey and Co., Ltd.. 
Cardiff, and W. and A. Davies, Ltd., Pontypool. 

Award for Rural Building—Rockfield Road. 
Monmouth (20 flats). Commissioned by 
Monmouth Borough Council; designed by 
J. H. Evans, A.R.I.B.A.. A.DArb. : 

Awards Commitiee: H. J. Whitfield Lewis. 
F.R.L.B.A.. M.T.P.1., chairman; D. P. Thomas, 
B.Arch., A.R.I.B.A., A.M.T.P.I.; John Hughes, 
B.Arch.,, F.R.I.B.A. 
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“CRYSTAL 61” — REVOLUTIONARY SHOWPLACE 
PROPOSED FOR BRITAIN 


TOWER 1,016ft. high in reinforced 

concrete and glass which could be 
a showplace for British industry is the 
latest project proposed by the Glass Age 
Development Committee which is con- 
vened by Pilkington Brothers, Ltd. 

Bigger than the Eiffel Tower, the new 
project is “Crystal 61” which is estimated 
to cost about £10m. The site chosen for 
the exercise is alongside the rail tracks 
just north of St. Pancras, London. 

The 1,000ft. structure is designed by 
Ove Arup and Messrs. Jellicoe, Ballantyne 
and Coleridge. Assisting them, from each 
of their offices, were two young designers 
J. Martin, engineer, and H. Moggridge, 
architect. 

Their idea for what would become the 


highest building in Britain exploits an 
entirely new constructional technique. 
While most high buildings, such as the 


Empire State (1,250ft.) are supnorted by 
grids of columns, the “Crystal 61”’ tower 
would have one central, hollow, concrete 
column 130ft. in diameter at the base, 
tapering to 30ft. at the ton supporting 
layers of circular floors. At its widest 
point the building would be 302ft. in 
diameter (the Albert Hall is 270ft. inside). 

The building would have five exhibition 
halls giving a net exhibition space of 
569,000 sa. ft. and a total floor area of 
934,000 sq. ft. 

The Site 

The site chosen near St. Pancras is at 
present occupied by the gas works—an 
area in need of redevelopment and one of 
the few in London strategically adjacent to 
main line and underground train services. 
It is also close by the Grand Union Canal, 
which in addition to road and rail, could 
be used for transportation of goods. 

The whole site would be covered by a 
four-floor podium or nedestal area contain- 
ing 4,500 car parking spaces. Four-lane 
flyovers would carry exhibition traffic over 
and into surrounding streets. 

Entrance into the tower would be at 
dasement level. Pedestrians from the 
stations would reach a huge underground 
concourse On moving travelators. Motorists 
would park in and on the podium and 
descend to the concourse via lifts and 
stairs covered by the six cones atop the 
podium roof. 

Lorries would use a separate entrance 
and exit. Goods could either be placed 
on conveyors at the unloading bays, which 
would lead to lifts within the central core 
or, by coupling lifts together, whole lorries, 
large machinery and even locomotives 
could be hoisted to any level. 

The Core 

The concrete core would sink down to 
the London chalk beds 160ft. below ground 
level and would be 3ft. thick solid concrete 
walled and 128ft. in diameter. Above 
ground the core would taper to 12in. thick 
at the top where it would be 30ft. in 
diameter. 


Door openings would be formed in the 
core onto each floor level. 

Within the core would be banks of high- 
speed lifts and flights of stairs. From the 
basement to the top these would all be 
enclosed in fire-proof jackets of concrete. 
No point in the building would be more 
than 160ft. from any fire door. The lifts 
decrease in number towards the top and 





Mode! of 


“Crystal 61” project 


would convey 11,500 people an hour at an 


average waiting time for any lift of 33 
minutes. 
The inverted cone at the base of the 


tower would enclose five floors of offices 
for use by exhibition officials and for 
private letting. 


Exhibition Halls 


Five separate exhibition halls would be 
contained within the five glass drums of 
the tower. They could be used individually, 
or collectively as one, or in groups. Each 
would be divided from the others by a 
fire-stopping barrier floor of restaurants 
and bars on the perimeter of which would 
be an open terrace. 

Each hall would have a main circular 
floor of precast concrete beams and slabs 
projecting from the central core. Above 


HIGH-SPEED BUILDING DEMONSTRATION 
1,800 sq. ft. Structures Erected in 14 Hours 


A BUILDING, large enough to accom- 
modate an office staff of 80, was 
erected on a demonstration site recently 
at South Bank, London, S.E.1, by Ter- 


rapin, Ltd., Haddon House, Fitzroy 
Street, London, W.1. 

Erected on simple vad _ foundations 
which had already been completed, 
the building consisted of nine Terra- 
Pin Pack Building Units, each with 


an overall floor area of 24ft. by 8ft. 3in. 


approximately, an internal height of 8ft. 
from floor level to under beam, and 
8ft. 10in. from floor to ceiling soffit, pro- 
viding a structure with an overall floor 
area of 75ft. by 24ft. (1,800 sq. ft.). 

At 9.30 a.m. six men commenced to off- 
load pack units comprising roof section, 
end walls and floors. The first unit was 
off-loaded by crane on to prepared founda- 
tions, the roof was raised by the crane 
and the walls pivoted at the roof beam, 
folding outwards on rollers to vertical 


it would be many overlapping segmental 
floors one above the other of different 
sizes and ceiling height (minimum 20ft.) 
which would decrease in diameter from 
the top of each hall to the bottom. 

Banks of two-way escalators resulting 
in a spiral circulation pattern up and down 
the halls would link different levels. 

The segmental floors would also be pre- 
cast and would be carried at their 
perimeters by sloping, precast columns 
which would also support the perimeter of 
the main floor of the hall above rather like 
the branches of a tree rising from the 
trunk. 

Lobbies, lavatories, cloakrooms, kiosks, 
air-conditioning and heating plant rooms, 
and kitchens to serve each hall would be 
housed at the base of these columns, within 
the cones supporting the columns from 
the core. 


The Roof 
The wigwam roof would be precast 
columns leaning against the core and 


sheltering a 154ft. diameter (St. Paul’s 
Whispering Gallery is 112ft.) floor of 
cocktail lounges and bars surrounded by 
an oven viewing platform. Also within the 
conical space would be concrete boxes 
cantilevered off the core and containing 
two cinemas, two conference halls, a 
banqueting hall and kitchens. 

Above the roof, in the gold-painted 
finial, would be three floors of 16-seater, 
intimate dining rooms. At the very top 
would be a very draughty and very tiny 
open platform. 


Glass Walls 


Each of the five halls would be enclosed 
by a separate envelope of glass in the 
shape of a conical drum. The design uses 
a new type of glazing. The area glazed 
is over 14 acres, and with jin. glass, it 
would weigh a total of almost 1,000 tons. 

On the site, lengths of 5in. diameter 
steel tube would be welded into hexagons 
between Illft. and 20ft. wide. For high 
strength and small tube size, these would 
not be welded flat but each component 
triangle would be at an angle up or down 
to its neighbour like a corrugated parcli- 
ment lampshade and to create the vertical 
taper the hexagons in each course would 
be smaller than the ones beneath them. 

In these huge drums there would be 
no conventional glass fixing. Longitudin- 
ally onto the outside of every tube would 
be screwed lengths of H-section neoprene 
(a new tough plastic) and into this would 
be snapved triangular sheets of jin. actinic 
(sun filtering) plate glass. By tightening 
the screws along the neoprene a metal 
strip within it would press the plastic 
around the glass edge in a tight, weather- 
proof and durable grip. 

Inside the building, the ceilings of every 
floor would be lined with translucent 
sheeting lit from behind to avoid glaring 
sources of light. 


positions. The rollers were then removed 
and the walls slotted and fixed to floors. 
After the gable end assembly had been 
fixed, off-loading of remaining units and 
positioning followed in sequence. 

At 10.45 a.m. the structure was erected 
ready for inspection. Dismantling com- 
menced half-an-hour later, and by 1.30 
p.m. the site had been cleared. 


£1.3M. ROAD LINK APPROVED 


Hampshire roads and bridges committee 
have approved a scheme for making a 
£1,350,000 twin-carriageway link between 
the main road to the West Country and 
Bournemouth via Hurn Airport. 
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BIG INCREASE IN NUMBER OF REGISTERED 
HOUSE-BUILDERS 


But N.H.B.R.C. Chairman Warns Against Complacency 


AST year more builders became 
registered and houses were being 
certified at a higher rate than ever be- 
fore, stated Dr. J. Greenwood Wilson, 
chairman of the National MHouse- 
Builders Registration Council, at the 
Council’s annual luncheon in London 
last week. 

He said that well over one third of all 
house-builders in the country were now 
voluntarily registered; the Council's staff 
of technical officers, inspectors and super- 
visors continued to increase in number 
and was well distributed over the whole 
of the country; nearly 25,000 houses were 
at present in course of construction under 
the scheme; every house, flat or maison- 
nette was inspected a minimum of five 
times while being built—the actual average 
number of inspections over the past year 
being over nine; more than 3,000 houses 
were being certified every month. 


Sub-standard Danger 


“This is a record of which we are proud, 
but we are by no means satisfied yet,” 
stated Dr. Greenwood Wilson. “Jerry- 
building of the more blatant pre-war type 
is mercifully a thing of the past. But there 
is perhaps a more insidious danger, that 
of sub-standard house-building which still 
exists in every area. This leaves no room 
for complacency. 

“Our aim is to make the existence and 
value of the National House-Builders 
Registration Council known to every 
potential purchaser throughout the 
country, and to convince every house- 
builder not yet registered that he should 
be so. 

“We intend to ring the death-knell of 
sub-standard building and to eliminate the 
disillusionment, the mental and financial 
distress and the ill effects on health which 
have been the lot of unfortunate house- 
purchasers in the past. We shall not be 
satisfied until this has been achieved. 


“A fund has now been established to 
publicise the service as widely as possible. 
This effort will reinforce the existing 
trend for more house-builders to become 
registered, for more houses to be certified, 
and for more members of the public to 
insist on our Council’s Certificate when 
they are buying their houses. 


Land Shortage 


“In conclusion, there has recently been 
renewed discussion in the Press on the 
land shortage and increasing prices. These 
are matters of vital interest to people want- 
ing their own homes, not to mention the 
house-builders whose business it is to 
build these homes. 

“As a medical officer of health it is not 
part of my duty to comment on these 
issues. As chairman of this Registration 
Council, however, I am forced to realise 
that land is now a commodity likely to be 
permanently in short supply. 

“Whatever its market price, as a 
national asset it is priceless. We owe it 

-not only to ourselves but to others—to 
see it is used wisely and to the best 
advantage. Whatever and wherever we 
build we must build well. 

“In this respect the N.H.B.R.C. protects 
the interests not only of the house-buying 
public and of all reputable house-builders 
but, as most houses last more than a 
generation, it also protects a vital part of 
our national heritage.” 

Another speaker at the luncheon was 
Lord Cohen of Birkenhead who said 
registered house-builders had done a great 
deal towards advancing the health of the 
community. 

He hoped that one day it would be 
statutory for builders to become registered. 
The establishment of a register not only 
assured the public of professional com- 
petence, but also ensured that those on 
the register realised their responsibilities 
to the public. 


MINISTER AUTHORISES BOROUGHBRIDGE BY-PASS 
£1,600,000 Direct Labour Project 


HE construction of a four mile by- 
pass to relieve congestion on the 
Great North Road at Boroughbridge in 
Yorkshire at an estimated cost of 
£1,600,000 has now been authorised by 
the Minister of Transport. As reported 
in The Contract Journal on June 8, this 
work will be undertaken by direct 
labour by North Riding County Council 
which is the agent authority. 

Part of the progressive modernisation 
of the Great North Road, the by-pass will 
leave the trunk road about a mile south of 
Boroughbridge and, passing to the west 
of the town, will rejoin A.1 about 13 miles 
north of Kirby Hill. It will connect with 
dual carriageways, existing or under con- 
struction, which extend for several miles 
to the north and south. 

At present the road through Borough- 
bridge, which is a traditional staging post 
for travellers on the Great North Road, 
includes two narrow bridges over water- 
ways and a railway bridge with sub- 
standard headroom. 

Flyover junctions, with connections to 
the existing road into the town, will be 
built where the by-nass passes beneath 
the Knaresborough-Boroughbridge Road 
(B.6166) and the Boroughbridge-Ripon 
Road (B.6265). There will be no other 
connection with any side roads. 

In addition to these two junctions, seven 
other bridges are to be built. 

The new by-pass will cross the River 
Ure, its tributary the River Tutt and the 


railway, as well as two minor roads near 
Roecliffe and at Langthorpe. 

Two other minor roads, Aldborough 
Gate and Highfield Lane, will be carried 
over the by-pass. 

Steel and Concrete 


The bridge over the River Ure will have 
welded steel girders carrying a concrete 
deck, supported by stone-faced abutments 
and piers. It will have a main span of 
140ft. and two side spans of 57ft. 6in. and 
careful attention has been given to 
securing an elevation with clean and simple 
lines. The design has been approved by 
the Royal Fine Art Commission. 

The remaining bridges, except for the 
small bridge over the River Tutt, will have 
steel and concrete superstructures and 
masonry-faced substructures. 

The bridges over the by-pass will have 
spans of 88ft. or 96ft. and bridges with 
spans of 42ft. will carry the new road over 
existing highways. 

The county surveyor of the North 
Riding County Council is Mr. R. Sawtell, 
A.M.IL.C.E. 


R.I.C.S. QUANTITY SURVEYORS’ 
COMMITTEE 


The following have been elected officers 
of the Quantity Surveyors’ Committee of 
the Royal Institution of Chartered Sur- 
veyors for the session 1961-62: Chairman 
—Mr. I. G. Osborne; vice-chairman—Mr. 
E. P. Stewart, C.B.E.; honorary secretary 

Mr. J. A. Burrell. 
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Late Construction News 





SHEFFIELD HOUSING CONTRACTS.—Shef- 
field Corporation have been recommended 
to place contracts for housing at Gleadless 
Valley Estate, as follows: 86 dwellings and 
45 garages—H. Dernie and Sons, Ltd., 
Sheffield, £212,802; 112 dwellings and 25 
garages—J. W. Sivil, Ltd., Sheffield, 
£283,889. 

SINDH RIVER BRIDGE.—The contract for 
the construction of an ll-span, 1,080ft.- 
long bridge over the Sindh River in India 
has been awarded to Gammon India, Ltd., 
a member of the Gammon group of com- 
panies. The bridge, which will link the 
cities of Gwalior and Jhansi, will be 
founded on 85ft.-deep concrete wells. 

£149,722 WALSALL DWELLINGS. — Sub- 
ject to Ministry approval, Walsall B.C, 
have been recommended to accept the 
£149,722 tender of F. A. and H. Taylor, 
Walsall, for 74 houses, six bungalows and 
34 garages at Darlaston Road site. 

LEICESTER SITE DEVELOPMENT.—In con- 
nection with the proposed northern area 
development scheme, Leicester City 
Council have been recommended to accept 
tenders for various works, as follows: 
Construction of a flood relief course, 
improvements to brook, and construction 
of a culvert under Outer Ring Road— 
Turriff Construction (Warwick), Ltd., 
£238,621; pumping station sub-structure 

A. E. Farr and Co., Ltd., Westbury, 
Wilts., £56,873; roads and sewers on pro- 
posed housing estate and on site for 
industrial development, and main outfall 
sewer south of the flood relief course— 
Turriff Construction (Warwick),  Ltd., 
£287,964. 

New Po.ice STaTions.—Contracts have 
been placed by the Metropolitan Police 
with Robert Hart and Sons, Ltd., London, 
S.W.1, at £136,408, for erection of a sub- 
divisional police station at Uxbridge Road, 
London, W.12, and with W. H. Gaze and 
Sons, Ltd., Kingston-upon Thames, Surrey, 
at £114,283, for a similar building at 
Church Street, Epsom, Surrey. 

NEWCASTLE UPON TYNE SWIMMING 
BaTHS.— The £233,845 tender of John 
Twiname, Ltd., Cockermouth, Cumberland 
has been recommended to Newcastle upon 
Tyne City Council for acceptance for 
erection of the Montagu Baths, comprising 
large and small swimming baths, public 
laundry and slipper baths. 

BLACKPOOL HOSPITAL BLOcK. — Subject 
to approval of the Ministry of Health, 
Manchester Regional Hospital Board have 
been recommended to place a contract 
with F. Parkinson, Ltd., Blackpool, at 
£162,582, for erection of a new ward 
block at Victoria Hospital, Blackpool. 

£462,684 WILLESDEN FLATs.—Willesden 
B.C. have been recommended to accept 
the £462,684 tender of Tersons, Ltd., 
London, N.3, for erection of 80 flats in a 
17-storey block and six maisonnettes, 
clinic, day nursery, etc., at Kilburn Square 
redevelopment. The Council have also 
been recommended to place a contract 
with Percy Bilton, Ltd., London, W.5, for 
erection of an office block, at £272,312. 


CHESTER SEWAGE DISPOSAL. — The 
£154,891 tender of Holst and Co., Ltd. 
Watford, Herts., has been recommended 
to Chester City Council for acceptance for 
construction of water retaining tanks, etc., 
in connection with Stage 1 of the extension 
of Sealand Road sewage disposal works. 


DAGENHAM MULTI-STOREY  FLATS.— 
Dagenham B.C. have been recommended to 
seek Ministry approval to the £111,322 
tender of Geo. Wimpey and Co., Ltd., 
London, W.6, for a block of 11-storey flats 
at Rainham Road South. 


CAMBRIDGE UNIVERSITY BUILDING.—The 
contractors for erection of a new building 
for Fitzwilliam House, Cambridge Uni- 
versity, are Johnson and Bailey, Ltd., Cam- 
bridge, and the estimated cost is £250,000. 
Denys Lasdun and Partners, London, 
N.W.1, are the architects, and Widnell and 
Trollope, London, S.W.1, are the quantity 
surveyors. The structural consultants are 
Ove Arup and Partners, London, W.1. 
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SCHOOL BUILDING ECONOMY 
Advantage of Local Authority Pooling Scheme 


MHE Ministry of Education’s Building 

Bulletin No. 19, “The Storey of 
C.L.A.S.P.” (H.M.S.O. Price 5s.) de- 
scribes the development and present 
functioning of C.L.A.S.P.—The Con- 
sortium of Local Authorities Special 
Programme. 

The C.L.A.S.P. system is a method of 
building based on the rapid assembly on 
the building site of standardised factory- 
made components. As with other post- 
war prefabricated systems the principal aim 
has been to produce a_e system of 
standardised parts which could be 
assembled in a variety of ways to meet 
the requirements of different types of 
buildings and sites. The distinctive feature 
about C.L.A.S.P. is that it is the first 
system that has been developed and con- 
trolled by a voluntary association of local 
and public authorities for their own use. 
Buildings in C.L.A.S.P. 

Mostly schools—but has also been used 
successfully for offices, fire stations, ambu 
lance stations, welfare buildings, libraries, 
etc. 

Members of C.L.A.S.P. Consortium 


Nottinghamshire County Counci l, 
Derbyshire Council Council, Yorkshire 
West Riding County Council, Durham 


County Council, Glamorgan County Coun- 
cil, Warwickshire County Council, Lanark- 
shire County Council, Leicester County 
Borough, Coventry County’ Borough, 
Gateshead County Borough, War Office, 
Ministry of Education and Scottish Edu- 
cation Department. 


Size of Programme in C.L.A.S.P. 


Notts. programme alone £800,000 
C.L.A.S.P. 1958/59 £2,500,000 
= 1959/60 £3,000,000 
a 1960/61 £4,500,000 


‘ 1961/62 £7,000,000 
” within next two years £10m. 


Organisation of Consortium 


No constitution or standing orders. 
Informal meetings of elected representa- 
tives (once a year) and chief officers 
(quarterly) decide policy. Its working 
party of architects meets monthly to 
organise details of programme, arrange 
tenders for C.L.A.S.P. components and 
allocate development work. Individual 
authorities design, invite tenders for and 
supervise own buildings but use com- 
ponents ordered for whole Consortium by 
the working party. 


Economic Advantages 


By standardising the requirements of its 
members, and by inviting tenders and 
placing orders for the largest quantities of 
factory-made components required for the 
total building programme, the Consortium 
has strengthened the purchasing power of 
its members, in some cases effected a 
reduction in factory production costs and 
obtained better value for money. 

Examples of some price reductions due 
to the increase in size of the C.L.A.S.P. 
building programme (in spite of a general 
rise in the price of building materials): 

Notts. Consortium 
Programme 1960-61 


1957-S8 more than 
£800,000 £4'2m. 


Concrete cladding unit 76/2 66/- 
Upper floor covering 

(per sq. ft.) 45/9 38/2 
Vitreous enamel panels 

(per sq. ft.) 8/11 6/4 
Internal flush doors 

(per sq. ft.) 7/5 5/11 


These and similar reductions in price 
have enabled Nottinghamshire County 
Council to build C.L.A.S.P. schools of high 
standard, providing more teaching area 





ROAD IMPROVEMENTS IN SURREY 
Realignment of the A.30 


JYEALIGNMENT of the A.30 over a 
14-mile length at Osnaburgh Hill, 
Camberley, to give a full 33ft. wide 
carriageway, is nearing completion and 
will appreciably ease the flow of traffic 
through the town on this main trunk 
to the South West. 


Two brick faced mass concrete retaining 
walls have been constructed as a separate 
contract for the Surrey County Council by 
Aubrey Watson, Ltd., the two sections of 
500ft. and 380ft., being set back to provide 
an approach to the Parish Church. The 
walls have a batter of 1 in 12 and have 
been faced with a brick specially selected 
to blend with local styles. 

Other plans for the removal of such 
obstructions as Cricketers Bridge are 
awaiting Ministry approval and may be 
affected by the line of the future London/ 
Cornwall motorway which runs approxi- 
mately parallel to and 14 miles to the south- 
east of the existing A.30 in the Surrey 
section. 


During the excavations to accommodate 
the widening at Osnaburgh Hill the difficul- 
tiles accompanying road improvements were 
amply demonstrated by the existence of a 
complex pattern of services cables and 
ducts, these running both parallel and at 
right angles to the road. In particular, 
considerable care was reauired in order to 
Prevent disturbance to high tension and 
G.P.O. cables, gas and water mains and 
Other services. In some sections, the grade 
was required to be maintained within small 
cages formed by the cables. 

‘The excavations are being carried out 
with a J.C.B.4 hydraulic excavator, on hire 
from Dragon Plant Hire, Ltd., Guildford, 
and on completion, the new carriageway 


will have a 44in. black top wearing course 
on a dry lean mix 20:1 concrete base. 
Further improvements in the Surrey 
section of the A.30 are the recent comple- 
tion of a new roundabout at Bagshot Hill 
whilst the existing roundabout at the 


Runnymede Bridge is being reshaped to 
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than the national average, at a lower cost 
per square foot than the national average, 


oo 


In 1959/60 Cost per sq. ft. 
Notts.— National 
‘ C.L.A.S.P Average 
Primary schools - 68 /- 72/- 
Non-selective Secondar 
Schools - wie 67/- 72/- 


Other Advantages 


The period of construction of C.L.A.S.P. 
schools is shorter than for schools in tradi- 
tional construction. 

C.L.A.S.P. buildings require less of the 
scarce types of craft labour on site. 

C.L.A.S.P. buildings do not require 
costly preventative measures when built 
on sites liable to mining subsidence. Their 
structure is pin-jointed and rests simply 
on the ground without normal foundations 
—so that it can bend and follow ground 
movements. 


Export of C.L.A.S.P. 


Much interest has been shown abroad in 
the C.L.A.S.P. system since the success of 
the British primary school exhibit in 
C.L.A.S.P. at the Milan Triennale last year. 
Agreement has been reached for the use 
of C.L.A.S.P. in West Germany on payment 
of a percentage of the gross income to the 
Consortium. A similar agreement is about 
to be concluded with Italy, where the first 
school is due to start in September. Use 
in these Common Market countries will 
yield royalties to the Consortium members 
and facilitate the export of some building 
components. 


Other Consortia 


The success of the C.L.A.S.P. Consortium. 
in the U.K. and its purchasing arrange- 
ments have shown the economic advantages 
to be gained by other local and public 
authorities in voluntary association on 
similar lines to control and systematise 
their building methods and components. 
It has already led to plans for the forma- 
tion of a second consortium based on 
Shropshire County Council. 


accommodate the new traffic pattern which 
will arise when the bridge is completed 
in September.‘ The contract for the new 
roundabout, which is being carried out by 
Wilson Lovatt and Sons, Ltd., also includes 
a short section of approach road to the new 
bridge. Long term provision is being made 
for the eventual construction of a flyover 
at this site. 

The county engineer for the Surrey 
County Council is Mr. D. S. Samuel, 
M.I1.C.E., M.I.Mun.E. 





Excavations in progress with a JCB.4 excavator 
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Men and Movements 





R. ERIC COLWILL STRATHON, 
4¥i F.R.I.C.S., F.A.1., a senior partner with 
the firm of Gerald 
Eve and Co., has 
been elected presi- 
dent of the Royal 
Institution of 
Chartered Sur- 
veyors. In the 
course of his 
career as a member 
of the Institution, 
which he joined in 
1929, Mr. Strathon 
has been chairman 
of the London 
(North West) 
branch, a member 
of several standing 
committees and 
chairman of the 
Parliamentary 
Committee from 1956-60. He was elected 
a member of the Council of the Institution 
in 1951, a vice-president in 1958 and the 
senior vice-president in 1960. 





E. C. STRATHON 


Mr. Alfred Wilcock, A.M.I.E.E., 
Dip.M.I.E.S., who  has_ been assistant 
director of the British Lighting Council 
since 1959, becomes director next month, 
following the retirement of Mr. W. J. Jones. 
Mr. Wilcock joined the E.L.M.A. Lighting 
Service Bureau in 1951 as regional engineer 
for the north west of England and north 
Wales, and continued in this position on 
the formation of the British Lighting 
Council in 1958. 


London Transport have announced that 
Mr. H. Nunn has been appointed a principal 
executive assistant in the office of the Civil 
Engineer (General). Mr. Nunn joined 
London Transport in 1956 and has been in 
charge of the contracts and _ statistics 
section of the Chief Civil Engineer's depart- 
ment since 1958. 


The following appointments have been 
announced by Bowmaker, Ltd., Bourne- 
mouth: Mr, B. L. Savage, formerly general 
Managers’ assistant in London, becomes 
Birmingham area manager; Mr, E. R. F. 
Gillett, formerly Bradford banch manager, 
is appointed to assist Mr, J. E. Hickin- 
botham, joint general manager, at head 
office; Mr. J. B. Davies, formerly Slough 
branch manager, is appointed to assist Mr. 
E. F. Pressland, joint general manager at 
executive office, London; Mr. O. S. Willis- 
Fleming, formerly Oxford branch manager, 
becomes manager at Slough branch; Mr. 
D. C. Byron, formerly a representative at 
Truro, becomes manager at Oxford branch; 
Mr, G. T. Snelgrove, formerly sub-manager, 
has been appointed manager at Coventry 
branch; Mr. B. D. Meddings, formerly resi- 
dent representative at Mansfield, becomes 
sub-manager at Bradford branch; Mr. K. T. 
Smith, is appointed resident representative 
at the new King’s Lynn branch; and Mr. 
W. A. Cavender, formerly a representative 
at Nottingham, is appointed resident repre- 
sentative at Mansfield branch. 


Mr, W. J. Vines, joint managing director 
of Berger, Jenson and Nicholson, Ltd., and 
vice-president of the Society of British 
Paint Manufacturers, has been appointed 
managing director of the International 
Wool Secretariat. His experience and 
advice will continue to be available to the 
Berger, Jenson and Nicholson group and 
he will remain a member of the parent 
board. 


The first appointment announced by 
Attwood Technical Services, Ltd., a new 
British company formed to _ undertake 
economic research throughout the world, is 
that of Mr. D. H. McNeile, who joins as 
chief executive. Mr. McNeile has been with 
the United Kingdom Atomic’ Energy 
Authority for the past two years, the last 
12 months of which he spent in the 
commercial branch. 
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Mr. R. B. Dales has been appointed group 
area manager for the East Midlands/East 
Anglia area, in succession to Mr. J. R. 
Pulfrey, who recently undertook the duties 
of sales manager, earthmoving (home). Mr. 
Dales joined the purchase department of 
Aveling-Barford, Ltd., when the company 
moved to Grantham in 1934. After four 
years as chief assistant to the director, 
spares and service department, he joined 
the Canadian subsidiary shortly after its 
inception in 1957, as divisional sales 
manager for Eastern Canada, a post he has 
relinquished to return to the United 
Kingdom. 


Among passengers embarking recently on 
the “Queen Mary” for New York were Mr. 
G. J. Coffey, chairman of The Chicago 
Pneumatic Tool Company, and Mr, M, A. 
Perrot, a director of Edmund Nuttall, Sons 
and Co. (London), Ltd. 


Mr, J. Holcombe has joined Bowmaker 
(Plant), Ltd., as Used Equipment Export 
Representative. Before joining the com- 
pany, he spent a number of years with 
Blackwood Hodge and Savilles. Mr. Hol- 


combe is based at Cannock and his activi- 
mainly 


ties are directed towards the 





]. HOLCOMBE D. BOWMAN 
European Continent. Mr. Douglas Bowman 
has joined the sales department of the 
company at Cannock. He is assisting the 
company’s earthmoving representative, Mr. 
D. M. Speight. 


The following have been appointed to 
the board of The Ruberoid Co., Ltd.: Mr. 
T. Alison, director of sales; Mr. J. Grant, 
Sc., A.M.I.Mech.E., director of develop- 
ent; Colonel G. H. Hunter-Brown, O.B.E.. 
-A., M.I.C.E., M.I.Mech.E., director of 
contracts; and Mr. W. M. Parsons, 
B.A.(Cantab.), director of production. 


ae 
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After serving the Leyland Motors group 
for 51 years, Mr. H. J. Camplin has re. 
linquished his position as southern 
divisional manager of the group’s sales 
organisation. He will continue to be a 
director of Albion Motors, Ltd., Glasgow, 


Mr. T. Lynch, B.Eng., A.M.I.C.E., has 
joined the board of B. Whitehouse and 
Sons, Ltd., Birm- 
ingham, as _ con- 
struction director. 
Mr. Lynch moves 
to the company, in 
which Holland & 
Hannen and 
Cubitts (Great 
Britain), Ltd., last 
year acquired a 
controlling inter- 
est, from Cubitts’ 
north east area 
office at  Gates- 
head - on - Tyne, 
where he was 
manager. Joining 
Cubitts in 1950, 
Mr. Lynch worked . 
as contract super- 
visor on various construction projects in 
Lancashire, Cheshire and North Wales and 





LYNCH 


became manager of the North East area 
in 1954. 
Mr. Hedley J. Meek, who has been 


general manager of Nevill Long and Co. 
(Boards), Ltd., and Boards and Plastics, 
Ltd., for a number of years, has now been 
appointed chairman and managing director. 
Mr. John D. Rose, hitherto sales manager, 
is now general manager. Mr. Andrew W. 
Fleet controls the new storage, wharfing- 
ing, transport, cutting and bonding services. 
Mr. John Stanley is responsible for the sales 
department and Mr. John Southwell for 
contracts, shipping, claims and insurance. 


Mr. Bernard C. Pyle, M.I.E.E., formerly 
assistant chief project engineer, Northern 
Project Group, Central Electricity Generat- 
ing Board, succeeds Mr. W. B. Shannon, 
formerly assistant chief project engineer, 
Southern Project Group. Mr. Douglas A. 
Pask, V.R.D., A.C.G.I., B.Sc.(Hons.), 
A.M.LE.E., A.M.I.Mech.E., A.M.Inst.F., 
Mem.A.1.E.E., formerly project engineer, 
Southern Project Group, has succeeded 
Mr. Pyle at the Northern Project Group. 


MUNICIPAL 


Sheffield City Council have been recom- 
mended to appoint Mr. A. Holroyd general 
manager of sewage disposal department. 
Mr. Holroyd at present holds a similar 
position a Wolverhampton. 


The burgh architect and planning officer 
at Inverness, Mr. J. Blackburn, has been 
appointed borough architect at Worthing. 


Part of the audience at the recent one-day conference organised by the National Federation 
of Plastering Contractors 
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IMPORTANT RESEARCH INTO HOME-GROWN 
TIMBER 


Wide Range of Investigations by D.S.I.R. 


vs first phase of major investigations 

into the qualities of home-grown 
softwoods has been completed by the 
Forest Products Research Laboratory, 
D.S.LR. 

The results, summarised in the Labora- 
tory’s Annual Report,* cover a wide range 
of studies on Sitka spruce which forms a 
large proportion of the Forestry Com- 
mission’s plantations and is now being sawn 
and marketed in considerable quantities. 
Data have been obtained on wood preser- 
vation, seasoning, woodworking properties 
and the strength and density of the timber. 
The Laboratory also investigated the pulp- 
ing qualities of home-grown lodgepole 
pine, a comparatively unknown species of 
interest because it can be grown success- 
fully on relatively poor land. 

Research on home-grown timber has 
become an important part of the Labora- 
tory’s programme since it was intensified 
at the request of the Forestry Commission 
two years ago. And results will become 
increasingly valuable as forests in Britain 
yield more and more of their crop. 

Following the re-definition of functions 
by the Council for Scientific and Industrial 
Research in 1959, the Laboratory is paying 
particular attention to the development of 
its relationships with the timber industries 
and trade associations. The Laboratory’s 
Steering Committee, under the chairman- 
ship of Dr. B. K. Blount (deputy secretary, 
D.S.1.R.), expresses the hope that it may 
be able to undertake sponsored research 
or development work for firms in the 
industry and emphasises that there is no 
lack of work waiting to be done. 

Details of the Laboratory's research work 
during 1960 are contained in the report of 
Dr. A. C. Copisarow who was appointed 
director last November. They include: 


Fibre Length 

One object of the Sitka spruce investiga- 
tions is to determine the effect of site 
factors on the properties of the wood. 
The results of work on timber drawn from 
six geographical regions of the United 


Kingdom indicate some relationship be- 
*“ Forest Products Research, 1960.” Pub- 
lished for D.S.1.R. by H.M.S.O. Price 5s 


(90 cents U.S.A.), by post 5s. 5d. 


( N the seashore at 

Dungeness, Sir 
Robert McAlpine and 
Sons, Ltd., are carry- 
ing out the civil engi- 
neering work for the 
Kent nuclear power 
Station. 

Pictured here is 
the Goliath crane 
with one leg at full 
height and the other 
leg partly assembled. 
This will be used for 
lifting the huge 
weights involved in 
the construction of 
boilers and pressure 
vessels. It will be 
capable of lifting and 
travelling with loads 
of 400 tons. 

The Nuclear Power 
Group of which 
McAlpine are a mem- 


ber company — have 
about 950 men on 
the site, most of 


whom are engaged on 
the civil engineering 
work involved. 






tween fibre length and both geographical 
region and Site Quality (a term used by 
foresters for the productive capacity of 


a site). Further investigations are under 
way. 
Seasoning 


Seasoning can make or mar the quality 
of timber. It is important to know how 
far the defects that may develop in season- 
ing (notably splitting and warping) are due 
to conditions of growth. 

A study of the seasoning properties of 
Sitka spruce has shown no significant 
difference between the final quality of the 


dried material from the six regions 
sampled. There was, however, some 
difference between the material from 


different sites in the same region and also 
from different trees. 


Strength Properties 

Variations in strength and density of 
Sitka spruce were studied on a fairly 
extensive scale to see if these properties 
were related to the region of growth or 
were associated with local site factors. 


Research in Other Fields 


Wood Pests 


In the Entomology Section of the 
Laboratory, work on many pests has been 
carried out. Field observations of the 
death-watch beetle have continued at 


Westminster Hall, the Round Tower, 
Windsor Castle and in H.M.S. Victory. 
Studies were initiated on two Clerid 


beetles, which are predators of the death- 
watch and powder-post beetles. 

The possibility of controlling death- 
watch beetle by gamma radiation treatment 
has been investigated. Blocks of oak 
sapwood containing active larvae were 
given dosages varying from 4,000 to 8,000 
roentgens. Some beetles survived the 
4,000 roentgens treatment and_ sub- 
sequently emerged and laid eggs but only 
a few of the eggs hatched. The stronger 
dosages (6,000 roentgens upwards) ap- 
peared to be fatal as no beetles emerged 
from the treated blocks. 


Heating of Glued Joints 


Experimental work on the influence of 
generator frequency on glue setting rates 
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is now at an advanced stage. With rapid 
setting techniques the adhesive becomes 
very hot before it cures and the accom- 
panying drop in viscosity allows absorption 
by the wood, resulting in a starved joint. 
This can be overcome by altering the 
viscosity characteristics of the adhesive 
by adding flour to the glue mix before use. 
During the investigation it was found that 
an addition of 10 per cent. flour was 
sufficient to bring the strength of radio- 
frequency set joints up to or even above 
that of similar cold-set material. 

In joints cured by transverse heating 
neither the generator frequency nor the 
setting time affect the seven-day-strength, 
but the moisture content of the wood 
can become important. This investigation 
shows, however, that the electrical con- 
stants of the wood-glue composite must 
change rapidly with freauency over the 
range 5 to 25 Mc/s. 


Wood Preservation 


Investigations into the pressure treat- 
ment of Baltic redwood drastically revise 
current opinion. They show that creosote 
can be impregnated into the timber much 
more deeply than is generally believed and 
also to a much greater depth than a water- 
borne preservative. 

Further studies are being made to see 
if this is characteristic of other species of 
pine, but the work done so far has proved 
the suitability of redwood for high 
standard preservative treatment. 


SOUTH-WESTERN MUNICIPALS’ 
STUDY COURSE 


This year’s Dillington House Study 
Course of the Institution of Municipal En- 
gineers—South-Western District, will be 
held at Ilminster, Somerset, from Septem- 
ber 26-28. 

The course, which will be officially 
opened by the president of the Institution, 
Mr. J. H. Melville Richards, will include the 
following lectures: 

“Incentive Bonus Work”, by J. A. 
Kenyon, M.I.Mun.E.; “The Computor as an 
Aid to the Municipal Engineer”, by E. 
Bridgewater, B.A.; “Regulations and Traffic 
Control from the Police Point of View”, 
by S. J. Chamberlain, D.F.C.; “Traffic 
Signal Engineering”, by H. J. N. Riddle, 
A.M.LE.E.; “Small Isolated Water Supplies 
and Sewage Treatment Plants”, by G. 
Lloyd Ackers, M.I.C.E.; “Paints, Their 
Selection and Use”, by D. W. Marshall. 


HOUSE BUILDING COSTS RISE 


Mr. C. R. Lawley, director of housing, 
Bilston, has told the Housing Development 
Committee that in 12 months there has 
been increases of between 21 and 32 per 
cent. in the cost of building six different 
types of dwellings. 

Reporting on delays in building schemes, 
he said there was a national shortage of 
tradesmen, particularly on work for local 
authorities. 


Most of the labour was being attracted 
to private and industrial building schemes 
where “really fantastic” wages were picked 
up. 


MANCHESTER SEWAGE WORKS 
EXTENSIONS 


Tenders Later This Year for £1m. Stage 


Manchester City Council are at present 
undertaking a major extension scheme at 
their Davyhulme Sewage Disposal Works 
and tenders for the next stage of this 
scheme will be advertised later this year. 

Works will comprise aeration tanks (88 
35ft. square pockets), 12 113ft. diameter 
final tanks, return activated sludge pump- 
ing station and ancillary works. Cost will 
be of the order of £1 million. 

Mr. R. Nicholas, C.B.E., is city surveyor. 
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UNCONVENTIONAL METHOD OF TREE 
STUMP REMOVAL 


AN unconventional method of tree 
44 stump removal has been introduced 
from the United States with the arrival 
of the Vermeer Pow-R-Chopper made in 
Iowa. 

Basically the chopper or cutter consists 
of a large 24in. diameter disc wheel which 
rips the stump and root laterals into small 
chips and shreds to a depth of 12in. below 
ground level. The actual cutting is done 
by 24 hard-steel teethof 4in. square sec- 
tion bolted to the 
wheel at different 
angles. 

Once the machine 
has been positioned 
over the stump, 
movement of the cut- 
ting wheel is con- 
trolled by three 
hydraulic rams oper- 
ated by three hand 
levers. The first 
lowers the wheel on 
to the edge of the 


stump, the second 
allows the cutting 
wheel to sweep 
smoothly from side 
to side, while the 
third inches the 
whole machine for- 
ward so that the 
wheel can take a 


further bite. 

As the stump dis- 
integrates the chips 
are thrown back 
under the rear of 
the machine where 


they collect against canvas screens let 
down from the machine sides. Wire 
mesh screens protect the operator as he 
watches the wheel biting at the stump and 
controls it with his three levers. When the 
stump and root laterals are completely out, 
the chips will be either shovelled back into 
the hole or carted away and burned. 


Stump Sizes 


The machine can tackle a stump up to 
33in. high above the ground, and a 4ft. 





Machine chops out first root laterals of a 4ft. elm stump 


PORTABLE DRY BATCH CONVEYOR CUTS 
OPERATING COSTS 


PORTABLE machine for transfer- 

ring dry batch material from trucks 
to transit mix trucks at the pouring site 
is being produced by Koehring, Co., of 
California, Stockton, a division of Koeh- 
ring, Co., of Milwaukee, Wis. 


Use of the machine, which is known as 
the Ko-Cal Trans-A-Batch, results in less 
transit mix trucks being needed at the 
poring site and dry batch trucks running 
back and forth from the transit mix plant. 
involving less initial capital investment in 
addition to lower operating costs. Because 
of its transportability, the equipment can 
be moved to several different pouring sites, 
fully utilising existing transit mix plants. 


The machine consists of a l}yd. hopper 


for reciving the dry batches, a positive drive 
feed belt under the hopper, an inclined 
transfer belt, a water meter and piping 
assembly, and an air-cooled engine with 
electric starter and clutch. 

A drive belt, located under the receiving 
hopper, conveys dry batches to the inclined 
transfer belt, which, in turn, transmits 
material up into the transmit mix trucks. 

The transfer belt is completely covered 
to prevent wind from blowing the dry 
batch material off the belt, and the dis- 
charge end is equipped with a hood and 
shroud for further protection. 

Portability is an important feature of the 
Trans-A-Batch. It can be taken down, 
claim the manufacturers, transported by 
light duty truck or batch truck, and set 
up in minutes. 





Ko-Cal Trans-A-Batch 
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diameter stump takes about hour and qa 
half to remove, including the root laterals. 
The largest stump so far removed in the 
U.K, was a 15ft. diameter Beech (including 
root laterals) and took 10 hours to get out, 
The stump is removed to a depth of 12in, 
below ground level which is adequate for 
most purposes. All site-work is carried out 
by one semi-skilled operator. 
Power Unit 

The cutting wheel is chain driven by a 
four-cylinder 36 h.p. Wisconsin engine 
using petrol as fuel. 

The machine is transported from site to 
site and from stump to stump by tractor 
or Land Rover. For road work the wheels 
on the machine swivel inwards reducing 
the track width from 9ft. to 7ft. 6in, 
Although the wheels have high speed bear- 
ings, the machine itself is unsprung and a 
road speed of not more than 20 to 25 m.p.h. 
is best. 

The first machine was bought in 1959 
by Mr. R. F. Weller of Weller’s Plant Hire 
and after thorough testing under working 
conditions during which some 1,700 stumps 
were removed a second machine was 
recently imported. A third is now on order. 
The price of the machine described is 
approximately £1,850 delivered—-a larger 
model is available, price £2,800. 

Both machines are operating in Southern 
England and readers who would like the 
addresses where they can be seen working 
under site conditions should contact the 
sole agents, Weller’s Plant Hire, Lovedean, 
near Portsmouth. 


“BIRTH OF A LION” 

A new 20-minute 16 m.m. Kodachrome 
film made for Priestman Brothers, Ltd., 
introducing the “Lion” 3/Zyd. excavator 
was shown in London for the first time 
during the recent International Construc- 
tion Equipment Exhibition. Resisting the 
temptation of trying to say too much in 
too little time and avoiding the clichés 
usually associated with commercial films 
of this type the producers have provided 
a first-rate little film of both instructional 
and entertainment value and no little 
selling power. The spot of Yorkshire 
dialect would probably, however, have 
been better left out! 

Starting with a brief flash-back to the 
days of windmills, the repair of which was 
one of the main lines of business in the 
small engineering firm founded in 1870 
by William Dent Priestman, the film 
quickly takes one into the heart of the 
Priestman organisation in which the 
“Lion” was born and developed and where 
it is now being manufactured on a full 
production basis. 

The film combines shots of the factory 
itself, highlighting not only the modern 
machine tools but also the men who 
operate them, whilst other shots illustrate 
the thought that has gone into the plan- 
ning of the engineering works. 

The “Lion” is seen going through its 
intensive prototype testing (including a 
sequence depicting the “clonker”—a gruel- 
ling sort of Stonehenge arrangement of 
pillars and cams which eclipses years of 
field operation into days), followed by 
assembly shots, culminating in machines 
with various front end equipments work- 
ing “in the field” on a variety of applica- 
tions. 

Thus, we see a _ Lion  dragshovel 
digging through a tough laminated rock 
formation on the site of a new Swedish 
Airport; a Lion crowd shovel digging 
and loading open-cast coal in the North 
of England; a Lion dragline on drainage 
operation quickly followed by a gruelling 
sequence taken in a Yorkshire guarry in 


which chalk is interspersed with flint 
Strata. . : 
Other shots of the Lion fitted with 


long boom illustrate its performance as a 
crawler-mounted lifting crane. 

The main commentary of the English 
version of the film was done by Richard 
Baker and the French version of the film 
“Naissance du Lion” has a commentary 
done by Emile de Harven. Both were 
— by Drayton Film Productions, 
Ltd. 


June 29 1961 


Trade and Company News 


THE CONTRACT JOURNAL 


CAT D9G HAS 15 PER CENT. H.P. INCREASE 
OVER PREDECESSOR 


Advances in Power Train and Final Drives 


————- a 15 per cent. horse- 
power increase over its predecessor 
with improvements in the power shift 
transmission to boost production capa- 
bility, the new Caterpillar D9G Tractor 
was demonstrated at the International 
Construction Equipment Exhibition. 
The D9G incorporates major advances in 
power train and final drives and a re- 
designed track roller frame. Its overall 
versatility and adaptability, state the manu- 
facturers, is enhanced by the introduction 
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engine lugs thereby increasing torque 
available. Controlled turbocharging also 
develops quicker acceleration by boosting 
air flow at part load conditions. After- 
cooling of intake air makes it more dense, 
increasing the weight of air going to the 
cylinders. To accept the greater volume 
of air, the twin dry-type air cleaners are 
now larger, each with a diameter of 13 
inches. 

Development of a slip clutch for the fan 
drive also helps increase usable horse- 
power, reducing the power absorbed in 
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The D9G tractor at Crystal Palace 


of three new hydraulically boosted cable 
controls and arrangements of three dif- 
ferent hydraulic controls. 

The tractor has 385 fiywheel horsepower, 
the increase resulting primarily from a sys- 
tem of controlled turbocharging and after- 
cooling of intake air. Among the advant- 
ages of controlled turbocharging are the 
provision of maximum air flow over a wide 
range of engine operations and a quick 
response to the need for more air as the 


SMITH’S OVERSEAS 


ELEGATES from no fewer than 18 

countries recently assembled at 
Rodley, nr. Leeds, for the opening of 
a three-day export sales conference at 
the factory of Thomas Smith and Sons, 
(Rodley), Ltd., 


The conference opened with speeches 
of welcome from Mr. Arnold Carr (chair- 
man) and Mr. W. H. Sharp (managing 
director). Mr. Carr welcomed the dele- 
gates and said that both delegates and 
company officials would derive great bene- 
fit from the interchange of ideas and 
information. He mentioned the Prime 
Minister’s slogan that “it’s fun to export” 
and wondered if the Prime Minister quite 
realised that it also meant a tremendous 
amount of hard work not only here in 
Britain but on the part of all the agents 
in various Overseas countries. 

Mr. W. Hy. Shanp said Smiths were 
tremendously keen on exports and did, in 
fact, regularly export from 40 to 50 per 
cent. of their total production. He men- 
tioned that approximately 50 per cent. of 
the production consisted of excavators 


driving the engine fan by as much as 30 per 
cent. 

A new “output” design torque divider 
unit combines a single-stage torque con- 
verter and planetary gear set to give the 
efficiency of direct drive transmission and 
the anti-stall and torque multiplication of 
a torque converter. Single lever, “finger 
tip” shifting permits rapid selection of 
three gears forward or reverse. This power 
shift transmission is standard equipment. 


SALES CONFERENCE 


and the remainder of cranes of all types 
and capacities. 

Immediately after the opening, the con- 
ference went to work, with a series of 
lectures on various machines by the com- 
pany’s technical experts, interspersed with 
personal reports from overseas delegates 
and with demonstrations, in the factory 
and yards, of actual machines, including 
cranes and excavators of various types and 
capacities. 

Included in the programme was a talk 
on the electrical overhead cranes manu- 
factured by Thomas Smith’s associate com- 
pany, John Smith (Keighley), Ltd. 


COMPANY RESULTS 


John Laing (Holdings), Ltd.—Group profit 
for 1960, £1,484,547 (£1,449,921). Net profit 
£762,301 (£655,129). Final dividend 5 per 
cent., making 10 per cent., against a total 
equal to approximately 9.1 per cent. for 1959, 
adjusting for a one-for-ten scrip issue. A 
further one-for-ten free issue is also proposed. 

Henry Boot and Sons, Ltd.—Group net 
profit for 1960, £260,224 (£238,526). Dividend 
40 per cent. (same). 
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Longer service life results from the new, 
18:1 reduction of the planetary final 
drives. The greater reduction lowers 
torque loads on all other parts of the 
power train. Final drive housings now are 
sealed with the exclusive Caterpillar metal- 
to-metal, face-type, floating ring seals which 
are similar in design to those incorporated 
in the lifetime lubricated rollers. 

Spring engaged and hydraulically re- 
leased, new oil-cooled steering clutches re- 
quire no _ adjustments. Hydraulically 
boosted brakes also are oil cooled. Both 
steering clutches and brakes are cooled and 
lubricated by a common oil system which 
also includes the torque divider, transmis- 
sion and bevel gear, thus permitting one- 
point servicing. 

To provide greater strength, the basic 
box section of the track roller frame has 
been deepened 3in. and widened by jin. 
A newly designed fabricated diagonal brace 
replaces cast braces and the track guiding 
guards are lower and closer to the track 
links to give better protection. ; 

Three new, hydraulically boosted cable 
controls are available for the D9G. All 
have larger clutch, brake and drum capa- 
cities. Live-powered from an auxiliary 
drive shaft, all three give faster response 
because of higher line speeds. The three 
controls are the rear mounted, double 
drum 129 cable control for scraper opera- 
tion; the single drum, rear mounted 129 
for bulldozer work and the front mounted, 
single drum 119, also for the bulldozer. 
The double drum unit can easily be conver- 
ted for bulldozer control, and the single 
drum 129 can be expanded to a double 
drum unit. 

Nine separate arrangements of hydraulic 
controls, from three basic units, also are 
available. The 192 hydraulic control is a 
completely new fender-mounted unit, with 
either single valve for the No. 9 ripper or 
double valve for the ripper and a tilt cylin- 
der. The 193 hydraulic control is front 
mounted and has a total of six possible 
arrangements. The 191 hydraulic control 
is a single valve, fender mounted unit for 
tilt cylinder control on cable controlled 
bulldozers. 

Attachments for the D9G include the 
No. 9C bulldozer with either single cylin- 
der hydraulic or cable control. The No. 
9C is a frame mounted cushioned bull- 
dozer of tractor width either for pushing- 
loading applications or for normal dozer 
work. A cushion push block is available 
for the D9G for tandem pushing applica- 
tions. The No. 9 Ripper, featuring five 
position clevis and quick-change shank and 
tip pin retainers, permits high production 
at low cost. Three bulldozers, the No. 9A, 
No.9S, and No.9U, are available with 
either hydraulic or cable controls. 


MANUFACTURE OF TRUSCON 
UNITS IN TRINIDAD 


Arrangements have been concluded for 
the manufacture of Truscon precast con- 
crete floor and roof units in Trinidad by 
Furness, Withy and Co., Ltd., Building 
Department, Port-of-Spain. The territories 
served will include St. Lucia, Antigua, 
Barbados and British Guiana. 

The units are being manufactured under 
licence from Truscon, Ltd., London, S.E.1. 


® Trade and Company News con- 
tinues on page 1693. Subsequent 
articles include Fewer Complaints to 
Alkali Inspectorate in 1960 (p.1697); 
Talking of Safety, by “Dragee” 
(p.1698); Opportunities in the Civil 
Engineering Contracting Industry 
(p.1699); The Work of the Building 
Advisory Service (p.1700); Thermo- 
Nuclear Research Laboratory Under 
Construction (p.1701); Solartron 
Factory Development (p.1703). 
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Current 


Constructional a7 


Activities 


HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 
BUILDING AND DECORATING 
(See also Housing Schemes) 


Acton, Middx.— Huckle and Durkin, 30 
Queen Anne Street, London, W.1, are the 
architects for additions to factory at Acton, 
for Callard and Bowser, Ltd. . 

Aldershot, Hants.—North-East Hampshire 
Area Planning Committee have approved 
schemes for a youth centre at 207-211 High 
Street and a bowls pavilion at the bathing pool 
for B.C. 

Co. Planning Committee recommended to 
approve plan for demolition of a grocery shop 
and adjoining garage premises at Birchett Road 
and the erection on site of a petrol filling 
station and showrooms for Auto Services, 24 
Birchett Road. 

Ayclifie, Dur.—A new Crown Post Office is 
planned at Aycliffe and work is expected to 
start within the next two years. 

Barnsley, Yorks.—B.C. have submitted to 
the Ministry a programme of welfare schemes 
for inclusion in the 1961-62 programme provid- 
ing for a residential home on the St. Helens 
estate at a cost of £45,000, with an additional 
£6,500 for furnishing, and a residential home 
in. Gawber Road. 

Billingham-on-Tees, Dur.— British Titan 
Products, Ltd., are planning extensions to 
their works. 

Bishop Auckland, Dur.—C.C. have ap- 
proved a revised scheme for additions to 
Junior Mental Training Centre. Estimated 
cost £8,500. 

Bury St. Edmunds, Suffolk.—B.C. to prepare 
plans and invite tenders in due course for the 
modernisation of 77 houses. 

Carlisle, Cumb.—City Council recommended 
to approve scheme for adaptations at the 
Scotch Street end of King’s Hall to provide 
coffe bar lounge, etc., estimated cost £3,800; 
apply for sanction to borrow £135,100 for 
extensions to Harraby Secondary School; 
proceed with the preparation of plans for the 
adaptation of 36 Scotch Street as an exten- 
sion to the market cafeteria. 

Johnston and Wright, 13 Castle Street, are 
the architects for proposed offices in Lowther 
Street, for Royal Insurance Co., Ltd., and a 
warehouse in Metcalfe Street for Oliver and 
Snowdon, Ltd.; Eden Construction Co., Ltd., 
English Damside, are seeking planning per- 
mission for the erection of offices, garaging 
and storage buildings to provide a contractors’ 
depot in Currock Road. 

Darlington, Dur.—Welfare Committee have 
approved plans for erection of a new handi- 
crafts centre at junction of Yarm Road and 
Hundens Lane. Estimated cost £12,966. 

E. Lawson, Ltd., 27 Victoria Road, propose 
converting the Empire Cinema, East Street, 
into filling station, motor showroom, work- 
shop and offices. 

Plans are being prepared by Cordingley and 
McIntyre, Owengate, Dur., for additions to 
a factory on Aycliffe trading estate. 

Doncaster, Yorks.—J. R. Mitchell and Co., 
Ltd., Havenside, Grimsby, are to erect a new 
builders’ merchants’ depot at Tickhill Road, 
Balby. Final contract for development has 
not yet been let and starting date not yet 
decided. Estimated cost £12,000. 

Gosforth, Northumb.—Alterations are pro- 
posed to St. Nicholas’ Hospital to provide 
improved accommodation for sick female 
patients, for the Newcastle Regional Hospital 
Board. 

Gosport, Hants.—B.C. recommended to 
prepare plans and invite tenders for the 
erection of a club building at Lee Clifflands. 

Hexham, Northumb.—It is proposed to 
snend £25,000 ungrading two wards at General 
Hospital, for Newcastle Regional Hospital 
Board. 
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Kidderminster, Worcs.—B.C. recommended 
to approve the erection of one block of five 
garages at York Street. Estimated cost £900. 

Lambeth. — B.C. recommended to appoint 
Wm. C. Inman and Partners, 7 New Square, 
London, W.C.2, as quantity surveyors for the 
erection of a pavilion at Vauxhall Park. 

Lanchester, Dur. — D. Brown, 10 Lambton 
Road, Jesmond, Newcastle upon Tyne, is the 
architect for laboratory at Ushaw College. 

Leamington Spa, War.—B.C. recommended 
to proceed with scheme for the rehabilitation 
of 22 houses at Prospect Road: invite tenders 
for the erection of additional garages at Mason 
Avenue, and paving of existing garage area. 
Estimated cost £3,450. 

B.C. recommended to approve plans for a 
mill industrial building at coisa trading 
estate for Spa Rubber Co., Ltd. 

Lincoln.—City Council are planning a new 
slaughterhouse and cattle market on a 74-acre 
site near Boultham Park Road. 

Middlesbrough, Yorks. Corporation’s 
Health Committee proposes health clinics at 
Beechwood and West Acklam. 

C. approved plans for additions to Con- 
stantine Technical College to cost £988,000. 
Work will be carried out in three stages over 
a period of four years. Plans and estimates 
have been submitted to the M.E. for ap- 
proval. The architects are Alison and 
Hutchinson, 4 Rothsay Terrace, Edinburgh. 
Work is expected to start next year. 

Northallerton, Yorks.—Two new operating 
theatres and a boilerhouse are planned at 
the Friarage Hospital by Newcastle upon 
Tyne Hospital Board. P. H. Knighton, chief 
architect. Estimated cost £100,000. 

North Riding.—C.C. to spend £11,000 
modernising Leeming Bar highways depot; 
negotiating for sites at Guisborough and 
Saltburn tor the erection of branch libraries. 

North Walsham, Norfolk. — U.D.C. to 
prepare and submit to Ministry, for approval, 
plans for the erection of a shop with living 
accommodation at junction of Bradfield and 
Cromer Roads. Estimated cost £3,400. 

Portsmouth.—Health Services Committee 
have approved plans for mental health 
premises at Eastern Road, Milton. Estimated 
cost £116,000. 

Saddlew orth, Yorks. — Ministry have 
approved, in principle, revised plans for 
modernisation of Uppermill Mechanics’ 
Institute for U.D.C. Detailed plans are being 
prepared for submission to the C.C. Estimated 
cost £20,000. 

Salisbury, Wilts. — City Council have 
approved the conversion of the former Odeon 
Cinema into a civic hall. Estimated cost 


Sunderland, Dur.—Plans are _ being pre- 
pared by S. W. Milburn and Partners, 9 
Esplanade, for reconstructing shop premises 
at the junction of Roker Avenue and Dixon 
Square, for P. M. Hepinstall. 

The Durham Diocesan Board of Finance 
are to erect a new church at the junction 
of Springwell Road and Sunningdale Road, 
Sunderland. The architect is Francis Johnson, 
16 High Street, Bridlington. 

J. B. Bowman, Franklin Road, Peterlee, is 
the architect for Ebeneezer Chapel at West- 
bury Street. 

Tynemouth, Northumb. Libraries Com- 
mittee has approved sketch plans for a branch 
library at Buttermere Road on the Marden 
estate. 

Health Committee is considering the erec- 
tion of a mental health centre and a report 
is to be prepared on suitable sites; Council 
to purchase property in connection with stage 
five of its North Shields East End redevelop- 
ment scheme, 

Warminster, Wilts.—U.D.C. have granted 
E. J. G. Morgan, Ltd., Frome Road, Trow- 
bridge, permission to develop a site between 
36 and 39 George Street for shops and 
maisonnettes. 


FENCING 


Darlington, Dur.—B.C. recommended to 
approve the erection of a high fence around 
the open. space adjoining the railway near the 
Firth Moor estate. Estimated cost £780. 


GAS AND WATER SUPPLY 
Kidderminster, Worcs.—B.C. recommended 


to approve the laying of an additional 9in. 


diameter water main to. serve industrial 
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AWARDS 


development on the west side of Stourport 
Road. Estimated cost £1,300. 

Kidderminster, Worcs. — Co. Health Com- 
mittee have approved R.D.C.’s scheme for the 
provision of water mains and sewers to serve 
Stone housing estate. Estimated cost £5,707, 

Oswestry, Salop.—R.D.C. have approved, in 
principle, outline scheme for the provision or 
improvement of water supplies to Morton 
Sweeney Trefonen, part of Sychtyn, Cefn 
Blodwel and Llanyblodwel. Estimated cost 
£196,000. 

Samford, Suffolk.—R.D.C. recommended to 
approve, subject to Ministry and Cg, 
approval, scheme for extending water main in 
Askins Road, East Bergholt. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Redcar, Yorks.—B.C. recommended to 
spend £56,000 on the provision of groynes to 
retain the sand on Redcar beach. 


HEATING AND VENTILATING 


Maidstone, Kent.—B.C. recommended to 
apply for sanction to borrow £2,700 for the 
provision of a hot water system and wash- 
basins in 24 aged persons flats at Dickens Road 
and 12 at Quarry Road. 


HOUSING SCHEMES 


Ayr.—B.C. have approved plans for the 
replacement of prefabs at Braehead. The 
scheme includes 163 three-apartment, 163 
tour-apartment cottage-type houses and 48 
two-apartment flats. 

Blaydon-on-Tyne, Dur.—U.D.C. are to 
erect houses on 55 acres of land west of 
Lilley Terrace, Rowlands Gill. Work will be 
carried out by direct labour. 

Bury St. Edmunds, Suffolk.—B.C. to invite 
tenders (subject to planning permission) for 
the erection of 49 houses at Westley estate. 

Chipping Norton, Oxon.—B.C. propose the 
erection of a block of 14 flats at Burford 
Road. 

Dorset.—Standing Joint Committee are to 
erect 15 flats at Poole, four houses at Swan- 
age and four at Weymouth during the 
current year. Detailed plans have been pre- 
pared for the flats. 

Farnworth, Lancs. — B.C. recommended to 
approve planning permission for erection of 
semi-detached bungalows between 9 and 18 
Norfolk Drive for Frederick Morgan, 202 
Bolton Road, Kearsley, and three blocks of 
four houses (12 in all) and site for lock-up 
garages at Darley Street for David Reid, 19 
Hotel Street, Bolton. 

Fleet, Hants.—North-East Hampshire Area 
Planning Committee have approved scheme for 
24 old people’s bungalows and a_ warden’s 
house at The Briary, Reading Road, for U.D.C. 

Co. Planning Committee recommended to 
approve outline application for the erection of 
34 dwellings at Brookly Bridge, Avondale 
Road, for Boyd Gibbins, Ltd., 285 Romford 
Road, London, E.7. 

Gosport, Hants.—B.C. recommended to 
submit to Area Planning Committee, for 
approval, plans for two blocks of 16-storey 
flats at Trinity Green. 

Harpenden, Herts.—Tenders are soon to be 
invited for the erection of 10 houses and four 
cottage flats at Milford Hill, and 12 cottage 
flats at Tallents Crescent, Batforth South, for 
UDA, 

Harrogate, Yorks. B.C. recommended to 
approve scheme for the erection of a five- 
storey block of flats (30 flats in all), a block 
of garages, and a bungalow/lodge in Lancaster 
Road for James Miller and Partners, Ltd., 
Newmillerdam, Wakefield. 

Hillsborough, Down.—W. B. Maxwell, 5 
University Terrace, Belfast, 7, is the archi- 
tect for 72 houses and garages at Culcavey 
Village for R.D.C. 

Inverness. — Caledonian Builders, Citadel, 
Inverness, propose 60 houses at Lochardil. 
Estimated cost £200,000. 

Fraser and MacDonald (Inverness), Ltd.. 
23 Kenneth Street, Inverness, propose 12 
flats at Culduthel House, £30,000. 

Kidderminster, Wores.—B.C. recommended 
to approve plans for 24 houses and bungalows 
with garages at Lea Bank Avenue for Harris 
and Cooke, Ltd., Wood Street. 

Leamington Spa, War.—B.C. recommended 
to approve, subject to conditions, plans for 
demolition of house and erection of three- 
storey block of nine flats with four lock-up 
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garages at 41 Brunswick Street for Blackburn 
Estates, Ltd., 21 Eaton Road, Coventry; detail 
lans for 31 houses, 12 flats (two-storey) and 
14 lock-up garages at cul-de-sac off Stanley's 
Lane for Clarke Bros. (Leamington), Ltd., 34 
Clarendon Street; outline application for 
demolition of existing houses and redevelop- 
ment of site with a three-storey block of nine 
flats at 14, 16 and 18 Brunswick Street and 
37 Charlotte Street for The South Leamington 
Co., Ltd., 42 Warwick Street. 

Monmouth. — B.C. recommended to ap- 
prove plans for the erection of flats and 
maisonnettes at Brook estate. 

Newbiggin, Northumb.—The Homeville Co., 
Maidenhead, Berks., are planning the erection 
of about 50 houses on the Moor site, for 
U.D.C. The Homeville Co., will prepare the 
site, but it is expected that the actual erection 
of the houses will be let to another firm. 
[The consulting engineer for the roads and 
sewers, etc., is E. G. Lediard, 4 Eldon Square, 
Newcastle upon Tyne. 

Newcastle upon Tyne.—Town Planning 
Committee have approved a scheme for the 
erection of a 13-storey block of luxury flats 


on the edge of Newcastle Town Moor, for 
Greensitt Brothers, Nixon Street, Newcastle 
upon Tyne. Architects are R. Turley and 
Associates, Jesmond Road, Newcastle upon 
Tyne. Estimated cost £250,000. 

Sawbridgeworth, Herts.—U.D.C. have ap- 


proved in principle scheme for the erection of 
Phase 10 of Bullfields estate, comprising 41 
dwellings and 36 garages at Lawrence Avenue 
and Reedings Way. 

Sutton and Cheam, Surrey.—B.C. recom- 
mended to approve detailed sketch plans for 


the erection of three terraced houses facing 
the access lane from Park Lane and a 
detached bungalow near the proposed main 
entrance to the depot from Tudor Close, 


Cheam Park; sketch plans for eight flats and 
12 garages at 27 Benhill Wood Road, Sutton, 

Tynemouth, Northumb.—Borough Engineer 
has prepared plans for a three-storey block 
comprising 18 flats at Elsdon Street, North 
Shields. Plans are also to be prepared for a 
four-storey block of dwellings in Stephenson 
Street, North Shields. 

Warminster, Wilts.—-U.D.C. have granted 
planning permission to Frank Bruce and Co., 
Ltd., 58 St. Aidans Road, Bristol, 5, for the 
erection of 49 semi-detached houses south of 
Deverill Road. 

Welford-on-Avon, War. — Ministry have 
approved, subject to conditions, the erection 
of 30 houses off the Binton Road for Drabble 


Bros., Ltd., 576 Stratford Road, Shirley, 
Solihull. 
Wigan, Lancs, B.C. have approved the 


erection of three police houses in Warrington 
Road, opposite Clapgate Lane. Estimated cost 
£6,280; propose the erection of 142 houses 
and an old people’s hostel and flats at Bottling 
Wood. 

Worsborough, Yorks.—U.D.C. 
erection of six bungalows for 
Genn Lane, Ward Green. 


propose the 
old people in 


RIVER AND FLOOD PREVENTION 
WORKS 
Newport, I. of W. River Board have 
approved revised scheme for alleviating flood- 


ing at Upper Shide Mill. Estimated cost 
£1,820. 


ROADS, BRIDGES AND SITE WORKS 

Aldershot, Hants.—M.T. have approved 
C.C.’s scheme for widening another section of 
Church Lane East. Estimated cost £4,950. 

Gateshead, Dur.—B.C. are to build a fly- 
over, 2,000ft. long and 20ft. high, from Park 
Lane roundabout to the Great North Road at 
Belle Vue Terrace. The scheme, which will 
cost between £500,000 and £750,000, is still 
in the planning stage. The scheme will be 
put out to tender, 

Wandsworth. B.C. recommended to ap- 
prove scheme for the widening of Clarence 
Lane and part of Priory Lane. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 

Bolton, Lanes.--- B.C. recommended to apply 
for sanction to borrow £3,500 for the con- 
struction of manholes on various sewers. 

Brighton, Sussex.—B.C. recommended to 
approve the construction of 60 soakaways with 
gully connections, etc., to provide additional 
surface water drainage in the North and East 
Noulsecoomb areas. Estimated cost £7,500. 


Coleraine, Londonderry.—R.D.C. propose 
to construct a sewage disposal works at 
Articlave, near Castlerock. Estimated cost 


£12,000. 

St. Ives, Hunts—B.C. recommended to re- 
invite tenders for the extension of Houghton 

Oad sewer, 

Sutton and Cheam, Surrey.—B.C. recom- 
mended to approve the reconstruction of 7,000 
sq. yd. of sludge beds, estimated cost £30,000; 
and invite tenders from selected contractors 
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for the supply of: Generating station plant; 
machine tools and workshop equipment; pump- 
ing station plant and installation of cable work 
and wiring, comprising the third stage of the 


reconstruction of Worcester Park Sewage 
Works. 

STREET LIGHTING 
Brighton, Sussex.—B.C. recommended to 


approve the provision of 11 street lamps at 
north side of Marine Parade between Portland 
Place and Clarendon Terrace. Estimated cosi 


£1,240. 
Eastleigh, Hants. — B.C. recommended to 
apply for sanction to borrow £22,350 for 


improvements to street lighting. 

Ennerdale, Cumb.—R.D.C. have submitted 
to Ministry for approval lighting scheme for 
Egremont (Gates’ Garage to Gillfoot) and 
second stage of the trunk road lighting at 
Distington. 

Margate, Kent.—B.C. recommended to invite 
tenders for the erection of street lighting equip- 
meni, comprising the second stage of the 
general improvement scheme. 





CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Columns. 
BUILDING AND DECORATING 

Aberdare, Glam.—Erection of a new public 
library in the centre of the town with access 
roads, car park and ancillary works of a civil 
engineering nature for U.D.C. The library 
will be of reinforced concrete construction, 
on two floors, taced externally with Portland 
stone. Applications, giving particulars and 
approximate value of contracts of a similar 
character which have been recently under- 
taken, to D. G. James, clerk of the Council, 
flown Hall, Aberdare, by noon, July 6. 

Andover, Hants.—Complete internal deco- 
ration of the Guildhall except the lower_hall 


tor B.C. Documents from the Borough Engi- 
neer, Municipal Offices, Beech Hurst, Wey- 
hill Road, Andover. Tenders by July 10. 


Antrim. — Proposed car park, store, etc., 
at premises 21-23 Alexandra Gardens, 
Belfast, 15, for County Health and Welfare 
Committees. Documents from Kenneth A. 


MacCormac, director of education, 475-477 
Antrim Road, Belfast. Deposit £3. Tenders 
by July 5. 


Barnack, Lincs, — External painting of 40 
houses situate in the parishes of Barnack, Uf- 
ford, Wittering and Thornhaugh for R.D.C. 


Documents from D. W. Griffiths, surveyor, 
Council Offices Broad Street, Stamford. 
fenders by July 12. 


Belfast.—Supply and fitting of urinal back- 


ings in boys’ toilets at Harding Memorial 
Primary School, Cregagh Road, for City 
Council. Documents from City Architect’s 


Department, 40 Academy Street, 
Tenders by July 6. 

Belfast. — Alterations and additions to 
Killinchy Presbyterian Church Hall. Docu- 
ments from William C. McVeigh, chartered 
architect, 89 Malone Avenue, Belfast 9. De- 
posit £3 3s. Tenders by July 7. 

Berkhamsted, Herts. Additional _ office 
accommodation, Civic Centre, for U.D.C. 
Documents from the Engineer and Surveyor, 
Civic Centre, Berkhamsted. Deposit £2 2s. 
Tenders by July 14. 

Birkenhead, Ches.—Erection and completion 
of an aged persons’ social centre at Victoria 
Park for B.C. Documents from Borough 
Architect, 3 Conway Street, Birkenhead. 
Deposit £2 2s. Tenders by July 5. 

Birkenhead, Ches.—Erection and completion 
of a children’s short stay and reception room, 
Prenton Dell Road, Prenton Deil Estate, for 
B.C. Documents from Borough Architect, 
3 Conway Street, Birkenhead. Deposit £2 2s. 
Tenders by July 10. 

*Canterbury, Kent.—Construction of retain- 
ing wall, for City Council. Tenders by July 15. 

*Carlisle, Cumb.—College of Art extensions 
for City Council. Tenders by July 24. 

Carmarthen.— Painting and minor repairs of 
houses in the following contracts for B.C.: 
Contract (a) The painting and repair of 144 
Council houses in the Park Hall and Capel 
Evan Road areas of Carmarthen; (b) the paint- 
ing and minor repair of 184 Council houses 
in the Ross Avenue, Belvedere Avenue, 
Prosser Close areas of Carmarthen. Docu- 
ments from the Borough Engineer and Sur- 
veyor, Municipal Buildings, Cambrian Place, 
Carmarthen. Deposit £2 2s., cheques payable 
to B.C. Tenders by July 5. 

Caterham and Warlingham, Surrey. — Re- 
newal of baths, provision of lavatory basins, 
renewal of water services, laying of new floor- 
ing and decorations of the bathrooms of 10 
to 32 and 36 to 52 Downsway, Whyteleafe, 
for U.D.C. Documents from the Engineer 


Belfast, 1. 
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and Surveyor, Council Caterham. 
fenders by July 10. 

*Cheadle and Gatley, Ches.—Erection of 
bowls house etc., for U.D.C. Tenders by July 8. 

Cheshunt, Herts.—Office extension at Glen 
Luce, Turner’s Hill (250 super. ft. approxi- 
mately) of traditional construction, for U.D.C. 
Documents from the Engineer and Surveyor, 
Manor House, Waltham Cross, Herts. Deposit 
£2. Tenders by July Ll. 

Chester-le-Street, Dur. — Weatherproofing 
with bituminous felt of 101 aluminium pre- 
fabricated bungalows on six sites for R.D.C. 
Documents from F. Bowman, architect, Estate 
Office, Durham Road, Birtley. Deposit £1. 
Tenders by July 18. 

Chorley, Lancs.—External painting of 244 
dwellings and seven garages as follows for 
R.D.C.: Contract (1) One hundred and twenty- 
eight dwellings and three garages in the 
parishes of Anderton, Heath Charnock, 
Coppull and Heskin; (2) 116 dwellings and 
four garages in the parishes of Hoghton, 
Wheelton, Clayton-le- Wood, Whittle - le- 
Woods, Heapey, Ulnes Walton, Croston and 
Mawdesley. Documents from the Surveyor, 
Council Offices, Gillibrand Street, Chorley. 
Tenders by July 10. : 

Coventry.—Erection of Mount Nod primary 
school, comprising eight classrooms, assembly 
hall, dining hall and kitchen and ancillary ac- 
commodation, all in traditional construction, 
for City Council. Applications to City Archi- 
tect and Planning Officer, Council House, 
Coventry, by July 3. Tenders by September 5. 

Dronfield, Derbys.—Supply and fixing of 
the following for U.D.C.: (a) Baths, lavatory 
basins, w.c. basins and sinks, and (b) electric 
lighting and socket outlet points, in 35 Coun- 
cil houses on the Fletcher Avenue estate, 
Dronfield. Documents from Eric M. House- 
croft housing manager, Manor House, Dron- 
field. Deposit £2 2s. Tenders by July 15. 

Dalton-in - Furness, Lancs. — Erection of 
public conveniences at Duddon Road, 
Askam-in-Furness, for U.D.C. Documents 
from A. W. Charity, engineer and surveyor, 
Town Hall, Dalton-in-Furness. Deposit £1 1s. 
Tenders by July 10. 

Dundee. — Following works at Stobswell 
Girls’ Secondary School new science/gymnasia 
block, Molison Street, for Education Com- 
mittee: (1) Carpentry, joiner and ironmonger 
work; (2) cloakroom equipment; (3) fire 
escape stair; (4) interwoven fencing. Docu- 
ments from the City Quantity Surveyor, 21 
City Square, Dundee. Tenders by July 4. 

Durham.—Following for C.C.: Belasis R.C. 
(Aided) School—tar paving; Bishop Auckland 
St. Anne’s C.E. (Controlled) School—renewal 
of timber floors; Castleside County School— 
remodelling out offices; Gainsford C.E, (Con- 
trolled) School—renewal of timber floors; 
New Lambton County School — fencing; 
Ryhope, Ryhope Street County School—addi- 
tional cloakroom accommodation; Sacriston 
County School—hot water supply to wash 
basins; Shildon County School—renewal of 
timber floors; Waldridge County School— 
remodelling cloakrooms; Washington St. 
Joseph’s R.C. (Aided) School — renewal of 
timber floors; Hartlepool King Oswy Modern 


Offices, 


School—tar paving; Haverton Hill Modern 
School—rebuilding boundary wall; Shildon 
Boys’ Modern School—additional w.c.s and 


conversion to store; Wingate A. J. Dawson 
Grammar School—improvements to sanitation; 
Hebburn Technical College—provision of car 
park; Burnopfield Modern School—adaptation 
of central kitchen to form dining and changing 
accommodation: Coundon St. Joseph’s R.C. 
(Aided) School—repairs to dining hall; 
Bishop Auckland New Ambulance Depot—- 
erection; standard police houses, Summerdale, 
Shotley Bridge—erection of six pairs of houses 
detached office and garage; Winlaton Child 
Welfare Centre—erection. Applications to 
County Architect, South Street, Durham, by 
July 5. 

Enniskillen, Fermanagh.—Erection and com- 
pletion of a new kitchen at R.U.C. Depot for 
Ministry of Finance. Documents from Room 
103, Law Courts Building, Belfast. Deposit £2. 
Plans also seen at Ministry of Labour and 
National Insurance Local Office, Browne 
Square, Enniskillen. Tenders by July 10. 

Essex.—Stisted Hall Hostel for Elderly 
Persons, Braintree. Renewal of the electrical 
installation using as much existing material 
as possible, for C.C. The contract inclydes 
incidental builder’s work and will be carried 
out while the building is in occupation, esti- 
mated cost £3,750. Applications to H. Conolly, 
county architect, County Hall, Chelmsford, 
by July 1. 

Essex.—Chelmsford Moulsham County Sec- 
ondary School. Recovering flat asphalt roofs, 
for C.C. The work consists of stripping off and 
laying new asphalt covering to the flat roofs, 
estimated cost £3,600. Applications to H. 
Conolly, county architect, County Hall, 
Chelmsford, by July 1. 

*Glossop, Derbys.—Improvement to pre-war 
houses for B.C. Tenders by July 13. 
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*Guildford, Surrey.--Modernisation of 12 
houses, for R.D.C. Deposit £2 2s. Tenders by 
July 10. 

Hereford. -- Internal painting works at the 
General Hospital for Management Com- 


mittee. Documents from A. D. Edmunds, 
group secretary, Victoria House, Eign Street, 
Hereford. Tenders by July 14. 

High Wycombe, Bucks.—Erection of a 
timber prelined hut on prepared foundations 
and including all sanitary work, drainage, 
etc., at the cemetery for B.C. Documenis 
from the office of the Borough Engineer and 
Surveyor, Municipal Offices, High Wycombe. 
Tenders by July 10. 

*Holland.—Various works, for C.C. Ten- 
ders by July 31. 

Kincardine.—Internal alterations, incorpor- 
ating the following works: Mason, joiner, 
plumber, electrician, heating, painter and 
glazier at Kinneff primary school, for C.C. 
Documents from the office of the County 
Architect and Planning Officer, Westfield 
House, Arduthie Road, Stonehaven. Tenders 
by July 5. 

Lancashire.—Erection of temporary kitchen 
and dining room at Nelson St. George’s R.C. 
School, for C.C., including formation of con- 
crete slab foundation for prefabricated wooden 
building (to be supplied and erected by 
nominated sub-contractor already selected) 
and also drainage, pavings, services, site 
works, and finishes Applications to the 
County Architect. P.O. Box 26, County Hall, 
Preston, by July 3. 

Lancaster.—Exterior painting of the Coun- 
cil Offices for R.D.C. Documents from the 
office of the Surveyor, 5 Dalton Square, 
Lancaster. Tenders by July 12. 

Larne, Antrim.—Erection of a public sani- 
tary convenience and site works at Waterfoot, 
for R.D.C. Documents from T. F W. Nelson, 
clerk of the Council, Prince’s Gardens, Larne. 
Tenders by July 5. 

Leeds.—Following for Regional Hospital 
Board: (a) The building work; (b) the elec- 
trical installation, for the proposed alterations 
and extensions to the out-patients’ department 
of the psychiatric block at St. James’s Hos- 
pital. Leeds. Applications to the Architect to 
the Board, Park Parade, Harrogate. Yorks., by 
noon, July 4. Deposit £2 2s. each, cheques pay- 
able to the Board. Plans also seen at the fol- 
lowing for: (a) The office of Kitson, Parish, 
Ledgard and Pyman, chartered architects, 
Lloyds Bank Chambers, Vicar Lane, Leeds 1 
(b) Pashler and Partners, consulting engineers, 
City Chambers, Infirmary Street, Leeds 1. Ten- 
ders by August 3. 

Leicester.—Erection of a maintenance depot 
at Harwin Road, Evington estate, for City 
Council. Documents from J. H. Lloyd Owen, 
city architect, Municipal Offices, Charles 
Street. Leicester. Deposit £1. Tenders by 
July 11. 

Leicestershire——Construction of retaining 
wall approximately 40vd. long at Stoughton 
Road, Thurnby, for C.C. Documents from the 
County Engineer and Surveyor, County Offices, 
Grey Friars, Leicester. Deposit £5. Tenders by 
July 14. 

Liverpool.—Construction of changing ac- 
commodation, Jericho Lane, for City Council. 
Documents from City Architect and Director 
of Housing. Blackburn Chambers. Dale Street, 
Kingsway, Liverpool 2. Deposit £2 2s. payable 
to City Treasurer. Tenders by July 7. 

Liverpool.—Reinstatement after fire damage 
at Stanley Abattoir for City Council. Docu- 
ments from City Engineer and Surveyor, 
— Buildings, Liverpool, 2. Tenders by 
uly 4. 

Londonderry. — Construction of a mew 
burial ground, caretaker’s bungalow, toilets 
and stores, together with ancillary works at 
Altnagelvin for R.D.C. Documents from the 
Council Offices, Glendermott Road, London- 
derry, or from the office of W. and M. Given. 


quantity surveyors, 3 Richmond Street. 
Londonderry. Deposit £5 5s. Tenders by 
July 18. 

Manchester. — Alterations to Didsbury 


Library for City Council. Documents from 
City Architect, P.O. Box 488. Town Hall, 
Manchester. Tenders by July 12. 

Manchester. — Modernisation of Princess 
Road bus depot. for City Council, including 
the following: (a) The supply and erection of 
folding shutter gates within the workshops. 
The area of openings to be shuttered is 
approximately 3,425ft. super.. and a propor- 
tion of the gates will be electrically operated; 
(b) the heating installation in the workshops 
and the extract ventilation in the workpits. 
The heating system will be medium-pressure 
hot water supplied from existing gas-fired 
boilers; (c) the design and supply of reinforce- 
ment to the new sunken workshop. The work 
consists of simvle slabs and beams. Applica- 
tions to the General Manager, Manchester 
Corporation Transport Department. 55 Pic- 
cadilly, Manchester 1. Tenders by July 11. 

*Manchester. — Bridge vainting for City 
Council. Tenders by July 5. 
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Manchester.—-Asbestos cement roofing and 
cladding to street paviors’ workshop, College 
of Building, for City Council. Documents from 
City Architect, P.O. Box 488, Town Hall, 
Manchester, Tenders by July 5. 

Manchester.—Alterations to public conveni- 
ence at Barlow Moor Road, for City Council. 
Documents from City Architect, P.O. Box 488, 
Town Hall, Manchester. Tenders by July 12. 


Mansfield, Notts.—Following for B.C.: Con- 
tract Gl0—Five garages, Peel Crescent, Bull 
Farm; contract Gll—Twenty-three garages, 
Averham Close, Ladybrook housing estate. 
Documents from the office of the Borough 
Engineer and Surveyor, Carr Bank, Mansfield. 
Deposit £2 2s. each Tenders by July 10. 

Melton Mowbray, Leics.—Enlarging and 
internal alterations to the Public Library for 
U.D.C. Documents from Engineer and Sur- 
veyor’s Department, Egerton Lodge, Melton 
Mowbray. Tenders by July 15. 

Montgomeryshire. — Internal and_ external 
redecoration of New Road Primary School, 
Newtown, for Education Authority. Docu- 
ments from J. A. Davies, director of educa- 
tion, County Offices, Newtown. Tenders by 
July 10. 

Neston, Ches. — Following P.C. items for 
U.D.C.: (a) Supply of sanitary fittings, etc.; 
(b) electrical installation in connection with 
proposed alterations to four houses, Raby 
Road. Documents from the Engineer and 
ao Town Hall, Neston. Tenders by 
uly 7. 

Newbury, Berks.—Conversion of an existing 
cellar into a fireproof strong room for R.D.C. 
Documents from the Surveyor, Council Offices, 
Phoenix House, Newbury. Tenders by July 10. 

Newcastle upon Tyne.—Erection of per- 
manent brick garages on various sites, as fol- 
lows, for City Council.: (a) Blakelaw estate— 
14 garages; (b) Fairways estate—22 garages; 
(c) Tyne Quarry and Wharrier Street—49 
garages. Applications in writing to the City 
Architect, 18 Cloth Market, Newcastle upon 
Tyne 1. Tenders by July 5. 

Northampton. — Conversion of five cottages 
into three at Green Lane, Wootton, for 
R.D.C. This is a scheme for preserving sand- 
stone period buildings. Applications to the 
Surveyor, 1 Cheyne Walk, Northampton. 
Deposit £2 2s. Tenders by July 26. 


North Armagh.—Following at Lurgan and 
Portadown Hospital, for Hospital Management 
Committee: Alterations to X-ray department, 
operating theatres, nurses’ home, and conver- 
sion of fever hospital to nurses’ training unit, 
also sundry ancillary works; electrical work— 
complete work of electric wiring necessita- 
ted by the above building work; plumbing, 
heating and ventilation—installation of a new 
low pressure hot water heating system, hot 
and cold water services, and ventilating plant, 
in connection with the above building works. 
Documents for building work from Thomas 
T. Houston and Partners, 26 College Gardens, 
Belfast 9, and for electrical, and plumbing, 
heating and ventilating work from McCandless 
and Barton, consulting engineers, 6 Murray 
Street, Belfast 1. Deposit £5 5s. each, Ten- 
ders by July 31. 

Northern Ireland.—Two hundred and sixty- 
seven dwellings and 42 garages, together with 
ancillary and engineering works, at Suffolk 
(Hillhead), second development for Housing 
Trust. Documents from the offices of the 
Trust, 12 Hope Street, Belfast, 12. Deposit 
£3. Tenders by July 10. 

Northern Ireland. — External repainting of 
18 dwellings at Conlig for Housing Trust, 12 
Documents from the offices of the Trust, 12 
Hope Street, Belfast, 12. Tenders by July 7. 

North Riding.—Erection of county modern 
school at Nunthorpe, near Middlesbrough, for 
Co. E.C. Documents from the County 
Architect, County Hall, Northallerton, or 
Richard, Sheppard, Robson and Partners, 
architects, 5 Southampton Place, London, 
W.C.1. Plans seen at the County Hall, 
Northallerton. Tenders by Aug. 14. 

North Riding.—Erection of George Pindar 
County Modern School (stage II), Scarborough, 
for Co. E.C. Documents from the County 
Architect, County Hall, Northallerton, or 
Gollings, Melvin, Ward and Partners, archi- 
tects, 15 Manchester Square, London, W.1. 
Plans seen at the County Hall, Northallerton. 
Tenders by July 31. 

Peterborough.—External painting of the 
following for R.D.C. (Group I) Ailsworth—14 
houses; (II) Castor—five houses; (III) Marholm 
—six houses. Documents from the Surveyor, 
a Sana, Peterborough. Tenders by 
uly 18. 

Peterborough.—Erection of a_ pavilion/ 
changing room building, with showers and 
ancillary accommodation, together with the 
provision of all services, at Eastholm 
Secondary Boys’ School Playing Field, Viney 
Close, for Joint Education Board. Applications 
to Portess and Richardson, chartered archi- 
tects, Lloyds Bank Chambers, Cathedral Gate- 
way, Peterborough. Deposit £2 2s., cheques 
payable to the Board. Tenders by July 31. 
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Pocklington, Yorks.--Improvements to the 
six Council houses, 1-6 Clifton Terrace, Market 
Weighton, for R.D.C. Documents from the 
Clerk of Works, Council Offices, Grove House, 
Pocklington. Tenders by July 10. 

Preston, Lancs.—Supply and erection of 
structural steelwork for branch library and 
eight shops with 13 maisonnettes over at 
Savick estate, for B.C. Documents from the 
Offices of the Borough Engineer and Surveyor, 
Municipal Building, Preston. Deposit £2° 2s. 
Tenders by July 14. 

Reading, Berks.—Erection of five shop 
fronts with ancillary works at the shops in 
Northumberland Avenue, Whitley Estate, for 
B.C. Applications to the Borough Architect, 
Town Hall, Reading, by July 8. 

Reading, Berks.—Extension of the laundry 
at Woodlands Aged Persons’ Home, Reading 
Road, Woodley, for B.C. Documents from 
the Borough Architect, Town Hall, Reading, 
Tenders by July 24. 

Redcar, Yorks.—Construction of Pierson 
Street depot, for B.C., including the design, 
manufacture and erection of steel or rein- 
forced concrete frames, together with roofing 
and cladding, for the following buildings: (1) 
Paper bailing shed; (2) garage and repair shop; 
(3) joiners’ shop. Documents from the offices 
of the borough Engineer, Ridley House, Coat- 
ham Road, Redcar. Deposit £2 2s. Tenders by 
July 15. 

Ripley, Derbys.—Submission of schemes and 
tenders for the erection of a covered swimming 
bath for U.D.C. Documents from H. Hillier, 
surveyor, Town Hall, Ripley. Tenders by 
July 22. 

Ripon, Yorks. — Repainting of the Town 
Hall fronting the Market Place for City 
Council. Documents from the office of the 
City Engineer, Low Saint Agnesgate, Ripon. 
Deposit £1 ls. Tenders by July 7. 

Rochester, Kent.—External repainting and 
reglazing of the following for City Council: 
(1) St. Williams Way estate (i) (96 dwellings); 
(2) St. Williams Way estate (ii), Valley View 
estate, Wickham Street, Amherst Road (91 
dwellings); (3) Temple estate (122 dwellings); 
(4) Watling Street estate, Chapter estate (58 
dwellings); (5) Manor Lane flats (120 dwel- 
lings). Documents from James A. Peel, city 
surveyor, 66 Maidstone Road, Rochester. 
Deposit £1 ls. each. Tenders by July 17. 

Ross-on-Wye, Heres.— Internal painting 
works at the Alton Street Hospital for 
Management Committee. Documents from 
A. D. Edmunds, group secretary, Victoria 
House, Eign Street, Hereford. Tenders by 
July 14. 

St. Ives, Hunts.—Repairs and improvements 
to 22 houses in Ramsey Road, for B.C. Docu- 
ments from the Borough Surveyor, Town Hall, 
St. Ives. Tenders by July 10. 

Samford, Suffolk.—External painting and 
repair of both or either of the following 
group of houses, for R.D.C.: 11 houses and 
four bungalows at Sutton Close and Lower 
Street, Sutton; 14 houses at Church Close. 
reat Wenham (and wall treatment to 20 
houses). Documents from the Housing 
Manager, Council Offices, 25 London Road, 
Ipswich. Tenders by July 18. 

Sawbridgeworth, Herts. — Repairs and im- 
provements to be carried out at 1-12 Bullfields 
for U.D.C. Documents from the Surveyor to 
the Council, Council Offices, Sawbridgeworth. 
Tenders by July 24. 

Shropshire.— Approved list of building con- 
tractors for erection of new buildings, and 
alteration and maintenance work to existing 
properties for C.C. Applications to the 
County Architect, Column House, London 
Road, Shrewsbury, by July 1. Contractors 
already on the approved list need not re- 
apply. 

Skipton, Yorks.—Erection of block of five 
shops and five flats (two 2-bedroom, three 3- 
bedroom), together with lay-by on trunk road, 
and ancillary works, for U.D.C. Documents 
from Engineer, Surveyor and Architect, Town 
Hall, Skipton. Deposit £2 2s. Tenders by 
July 24. 

Skipton, Yorks.— Alterations and extensions 
to town hall, for U.D.C., including new toilet 
block, office alterations, committee rooms, etc. 
Documents from Engineer, Surveyor and 
Architect, Town Hall, Skipton. Deposit £2 2s. 
Tenders by July 24. . 

Southend-on-Sea, Essex.—Proposed _ cliffs 
pavilion, Westcliff-on-Sea, phase 3, for B.C 
including the erection, on existing pile foun- 
dations, of a two- and three-storey pavilion. 
comprising conference or concert hall with 
ancillary rooms, restaurant, car park, etc. 
of reinforced concrete frame and brick in- 
filling construction, a total of about 850,000 
cu. ft. external works, terracing, etc. Abd- 
plications to the Borough Architect, 30 
Alexandra Street, Southend-on-Sea, _ by 
July 6, accompanied by details of similar 
works previously undertaken and names of 
architects from whom references may be 
obtained. 
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Sunderland, Dur.—-Following for B.C.: (a) 
Alterations to entrance gates and pedestrian 
barriers at Commercial Road Secondary 
Modern School, and (b) alterations to exist- 
ing classrooms at Castle View Modern Mixed 
School, Sunderland. Documents from the 
Borough Architect, Grange House, Stockton 
Road, Sunderland. Tenders by July 20. 

*Surrey.—Repainting steel bridges for C.C. 
Tenders by July 29. 

Swansea.—Erection of a science laboratory 
at Oystermouth county secondary school, for 
B.C. Documents from O. S. and J. H. S. 
Portsmouth, chartered architects, 7 Wind 

Swansea. Deposit £2. Tenders by 
July 10. 


Taunton, Som.—lInternal decoration works 
at Mary Street House for R.D.C. Documents 
from the Surveyor, Mary Street House. 
Taunton. Tenders by July 4. 

*Teignmouth, Devon.—Erection of theatre 
and conference hall, for U.D.C. Apply by July 
7, Deposit £3 3s. 

Tenby. Pembs.—Construction of 16 garages 
at the Glebe housing estate, for B.C. Docu- 
ments from the Borough Surveyor's Office. 
Guildhall, Tenby. Tenders by July 17. 

Wallasey. Ches.—Internal painting of the 
following schools for B.C.: (a) Egerton Grove; 
(b) St. Hilda’s: (c) School of Art. Docu- 
ments from the Borough Architect, Town Hall, 
Wallasey. Tenders by July 10. 

Walsall, Staffs—Construction of a 50ft. bv 
60ft. garage of steel frame construction with 
asbestos cladding (all to be provided by a 
nominated sub-contractor), concrete floor, 
foundations. dwarf walling and drainage, at 
Bloxwich police station for Watch Committee. 
Documents from M. E. Habershon, borough 
engineer and surveyor, Council House, Walsall. 
Deposit £2 2s. Tenders by July 7. 

Walsingham, Norfolk.—Erection of 10 pre- 
fabricated garages, and the laying of concrete 
access road apron and base at Jubilee Avenue, 
Fakenham, for R.D.C. Documents from the 
Housing Officer, Council Offices, Baron's Hall, 
Fakenham. Tenders by July 17. 

Watford, Herts. — External painting to 351 

houses, flats and shops at Abbots Langley, 
Radlett. Sarratt and Oxhey and 14 garages 
at Radlett and Oxhey for R.D.C. Documents 
from the Engineer and Surveyor’s Depart- 
ment, 99 Langley Road, Watford. Tenders by 
ulv 10. 
) Wellingborough, Northants. 
Hattondale. The Promenade, into 14 old 
persons’ flatlets, warden's accommodation 
and common room, for U.D.C. Documents 
from Talbot Brown, Panter and Partners, 
architects. 3 Burystead Place, Wellingborough. 
Tenders by July 17. 

West Ridinge.—Internal painting (part) of 
the Skipton Centre of the Craven Institute 
of Further Education for Co. E.C. Documents 
from D. Matthew, divisional education officer, 


Conversion of 


Education Office, Water Sireet, Skipton. 
Tenders bv Tuly 7. 

West Riding. — Re-slating part roofs at 
Batley Mill Lane Primary School for C.C. 


Documents from J. E. Littlewood, divisional 
education officer. Education Office. Queen 
Street, Morlev. Tenders by July 10. 

West Riding.—Workshop for further educa- 
tion at Dinnington Chelmsford Technical 
College for C.C. Avplications to the Divisional 
Architect, Planet Road, Adwick-le-Street, near 
Doncaster. Tenders by July 25. 

West Riding. —- Building up fronts of 
verandas and provision of windows, etc., at 
5 Block Male, Beech Towers, Staincliffe, 
Dewsbury. for C.C. Documents from the 
ofice of the Divisional Architect, Bishopgarth, 
Westfield Road, Wakefield. Tenders by 
July 17. 

West Riding.—Alterations to lavatories at 
Carlton-in-Snaith J.M.I. School for C.C. 
Applications to the Divisional Architect, 
Planet Road, Adwick-le-Street, near Doncaster. 
Tenders by July 25. 

West Riding.—Provision of waterborne 
sanitation at Sykehouse J.M.I. School for C.C. 
Applications to the Divisional Architect, 
Planet Road, Adwick-le-Street, near Doncaster. 
Tenders by July 25. 

West Riding.—Goole Pasture Road Infants’ 
School: Prepainting repairs and painting for 

C. Documents from J. H. Crabtree, Educa- 
tion Offices, Goole. Tenders by July 21. 

West Riding.—Renewal of certain ceilings 
at the Armthorpe Boys’ Secondary and Junior 
Girls’ Schools. Mere Lane, Armthorve, near 
Doncaster, with acoustic ceiling tiles for West 
Riding. Documents from the Divisional 
Education Officer, County Area Offices, Station 
Road, Doncaster. Tenders by July 7. 

West Sussex.—Extensions and modifications 
to West Dean C.E. primary school, nr. 
Chichester (Job 6369), for C.C. Applications 
to the County Architect, County Hall, Chiches- 
ter, by July 3. 

*Widnes, Lancs.—Erection of 114 concrete 
Rarages for B.C. Apply by July 8. Deposit 
£5 5s. Tenders by July 29. 
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Worcestershire.—Major extensions to Stour- 
bridge Oldswinford Hospital School for C.C. 
Applications to L. C. Lomas, county architect, 
14 Castle Street, Worcester, by July 6. Con- 
tractors applying have not previously carried 
out major works under the County Architect, 
they are required to submit details of single 
contracts costing at least £50,000 which they 
have completed recently, together with the 
names of the Architects responsible. 

Worsley, Lancs.—Supply and installation of 
a 30ft. x 9ft. x 304ton public weighbridge for 
U.D.C. Documents from the Engineer and 
Surveyor, Town Hall, Walkden. Deposit £2 2s. 
Tenders by July 8. 


CLOTHING AND TEXTILES 


Ipswich, Suffolk.—Supply of ice uniforms 
for B.C. Documents from the Chief Constable, 
a Office, Ipswich. Tenders by 

uly 10. 

Stockport, Ches. — Supply of overalls and 
boiler suits to cleansing department for B.C. 
Documents from Cleansing Superintendent, 
ran Street Depot, Stockport. Tenders by 

uly 6. 


DEMOLITION 


Biggleswade, Beds.— Demolition of the 
following for R.D.C.: (a) 13, 15, 17, 19, 21, 23, 
25, 27, 29, 31 and 33 Newtown, Henlow, Beds.: 
(b) 49, 51, 53 and 55 High Street, Henlow, 


Beds. Documents from the Surveyor, 23 
oes" Road, Biggleswade. Tenders by 
uly 4, 


*Brighton, Sussex.— Demolition works at Fal- 
mer pumping station, for B.C. Deposit £5 5s. 
Tenders by September 4. 

Hertfordshire.—Demolition of the Horseshoe 
Cafe, Newtons Corner, Great North Road, 
New Barnet, for C.C., including demolition, re- 
moval of all surplus materials, and complete 
clearance of site. Documents from the office 
of the County Surveyor, County Hall, Hertford. 
Tenders by July ra 

Leyland, Lancs.—Two alternative demolition 
schemes to Worden Hall, for U.D.C. Docu- 
ments from the office of F. D. Howe, engineer 
and surveyor, Council Offices, Leyland. Deposit 
£2 2s., cheques payable to U.D.C. Tenders 
by July 6. 

*Malden and Coombe. Surrey.—Demolition 
of piggeries for B.C. 

Manchester.—Demolition and clearance of 
1,076 premises, including houses, shops, 
licensed premises, etc., in the Rusholme Road, 
Chorlton-on-Medlock clearance area, for City 
Council. Documents from Director of Housing, 
Town Hall, Manchester 2. Tenders by July 6. 

Mitford and Launditch, Norfolk.—Demoli- 
tion of condemned cottages as follows for 
R.D.C.: One, Kitchener Row, Shipdham; four, 
French Row, Shipdham; and three, Norwich 
Road, Mattishall. Documents from Maurice 
Turnbull, clerk of the Council, The Guildhall, 
East Dereham, Norfolk. Tenders by July 5. 

*Worthing, Sussex. — Demolition of water 
tower at Littlehampton for B.C. Deposit £5. 
Tenders by July 17. 


ELECTRICAL 


Belfast. — Supply, delivery and erection of 
33-kV and lower voltage cables and acces- 
sories for City Council. Documents (W.195) 
from Electricity Department, East Bridge 
Street, Belftst, 1. Deposit £2 2s., cheques 
payable to Corporation. Tenders by Aug. 4. 

Bradford, Yorks. — Installation of electric 
wiring in three dwellinghouses at the Scar 
House Reservoir, Lofthouse, Harrogate, for 
Corporation Waterworks. Documents from 
the Waterworks Engineer, 50 Darley Street, 
Bradford, 1. Tenders by Aug. 26. 

Croydon, Surrey. — Rewiring the electrical 
installation at the following for B.C.: (a) 
Davidson School, Davidson Road, Croydon; 
and (b) Winterbourne School, Winterbourne 
Road, Thornton Heath. Applications to the 
Borough Engineer, Town Hall, Croydon. 
Tenders by July 10. 

Dewsbury, Yorks. — Rewiring and installa- 
tion of new lighting and heating fittings in 
three rooms at the Dewsbury Technical 
College for B.C. Documents from the office 
of the Borough Architect and Buildings Sur- 
veyor, Town Hall, Dewsbury. Tenders by 
uly 6. 

Dewsbury, Yorks, — Alterations to existing 
electrical installations and the replacement of 
existing lighting fittings in six rooms at the 
Wheelwright Grammar School for Boys for 
B.C. Documents from the office of the 
Borough Architect and Buildings Surveyor, 
Town Hall, Dewsbury. Tenders by July 10. 

Lancashire. — Annual maintenance of ap- 
proximately 40 existing lifts in hostels for 
aged persons, for C.C. Applications to the 
County Architect, P.O. Box 26, County Hall, 
Preston, by July 3. ir 

Luton, Beds.— Electrical re-wiring of the 
following for B.C.: (a) Twenty houses, Cannon 
Lane, Stopsley; (b) 29 houses, Dordans Road 
and Roman Road. Documents from Borough 
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mth Town Hall, Luton. Tenders by 
uly 6. 

Manchester. — Modernisation of Princess 


Road bus depot, for City Council, including 
alterations and additions to the electrical sys- 
tem in the new workshops. The work will in- 
clude power and lighting installations and the 
redistribution of supplies. Documents will be 
issued on or about the 14 August. Applications 
to the General Manager, Manchester Corpora- 
tion Transport Department, 55 Piccadilly, 
Manchester |. Tenders by September 5. 

Northern Ireland. — Improvements to elec- 
trical services at Tower Hill, Armagh, for 
Hospitals Authority. Applications to Secretary, 
N.I. Hospitals Authority, 27 Adelaide Street, 
Belfast, 2, by July 5. 

Wallasey, Ches.—Electrical installation to 
42 units of accommodation in Union Street 
for B.C. Documents from the Borough Archi- 
tect. on Hall, Wallasey. Tenders by 

uly 12. 


FENCING 


Belfast.—Supply and erection of 527 lin. yd. 
of mild steel palisade fence at City Cemetery, 


Whiterock Road, for City Council. Docu- 
ments from City Surveyor’s Department 
(Room 92), City Hall, Belfast, 1. Tenders by 


Aug. 1 


GAS AND WATER SUPPLY 


Billesdon, Leics—Work of disconnecting 12 
houses from a private water supply and con- 
necting to the public mains, for R.D.C. 
Documents from the Surveyor, Council Offices, 
Thurnby. Tenders by July 29. 

*Canvey Island, Essex.—Pumping mains, 
contract ref. 142A for U.D.C. Deposit £5 5s. 
Tenders by Aug. 1. 

Lisburn, Antrim.—Water supply scheme, 
Aghalee and Aghagallon, for R.D.C., including 
the laying of approximately 11,000yd. of 4in. 
diameter spun-irom water pipes, and other 
ancillary works. Documents from John M. 
Shirley, clerk of Council, Council Offices, 
Harmony Hill, Lisburn. Deposit £1 Is. 
Tenders by July 17. 

Montgomeryshire.—Raising the height of the 
dam, repairing defects in by-pass and washout 
channels, and other ancillary works, at the 
Nant-y-Geifr reservoir, Llanidloes for Water 
Board. Documents from the Engineer and 
Manager to the Board, County Offices, Welsh- 
pool. Deposit £5 5s. Plans seen at the offices 
of Wallace Evans and Partners, consulting en- 
gineers, Church Bank House, Welshpool. Ten- 
ders by July 15. 

North Cornwall.—St. Minver parishes water 
supply improvement, for Water Board, includ- 
ing the construction of about 7,500yd. of Yin. 
and 6in. spun cast-iron water main, complete 
with sluice valves, hydrants, pressure reduc- 
ing valve, etc., between St. Endellion and 
Polzeath. Documents from Lemon and Blizard, 
consulting engineers, 1 Glenside, College 
Avenue, Mannamead, Plymouth. Deposit £3 3s. 
Tenders by July 20. . 

Pembroke.—Laying of a water main at Dairy 
Hayes, Carew, for R.D.C., including excavating 
and refilling trenches in fields and supplying. 
laying and jointing approximately 500yd. of 
4in. asbestos-cement pipes, together with 
valves and fittings. Documents from J. A. 
Campodonic, clerk of the Council, Tudor 
House, Pembroke, or from J. Owen Parry. 
Lewis and Partners, consulting engineers, 
Arcade Chambers, Ammanford. Deposit £3 3s. 
Tenders by July 11. 

Peterborough.—Diverting and altering exist- 
ing 4in., 15in. and 18in. water mains and the 
construction of multiple hydrants for City 
Council. Documents from City Engineer, 
Town Hall, Peterborough. Deposit £2. 
Tenders by July 5. 

*Sutton Coldfield, War.— Construction of 
overflows at two reservoirs for B.C. Deposit 
£2. Tenders by July 7. . 

Taunton, Som.—Staplegrove-Obridge link 
water main, for B.C., including the laying of 
approximately 2,100 yd. of 15in., 12in. and Yin. 
diameter spun-iron pipes, with tyton joints. 
Documents from W. J. Wonnacott, engineer 
and manager, Flook House, Station Road, 
Taunton. Deposit £2 2s. Tenders by July 19. 

Wood Green.—Plumbing work in connection 
with the extension of the water supply at 
various allotment sites, for B.C. Documents 
from, the office of the Borough Engineer, 
Town Hall, Wood Green, N.22. Tenders by 
July 12. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Ross and Cromarty.—Port of Ness harbour, 
Isle of Lewis. Repair works to the slipway 
at the’ above harbour for C.C., involving 
excavation and concrete wall construction be- 
tween high water and low water. Documents 
from Blyth and Blyth, engineers. 28 Church 
Street. Inverness. Deposit £2 2s. Tenders 


by July 15. 
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HEATING AND VENTILATING 


Belfast. Alterations and additions to 
mechanical services at Killinchy Presbyterian 
Church Hall. Documents from Oscar Faber 
and Partners, consulting engineers, 31 College 
Gardens, Belfast, 9. Deposit £3 3s. Tenders 
by July 7. 

Caernarvonshire. — Heating installation at 
Rhiwlas Primary School for Co. E.C. Docu- 
ments from the County Architect, County 
Offices, Caernarvon. Tenders by July 10. 

Manchester.—Heating installation and hot 
water service boilerhouse plant to hostel. 
Elizabeth Gaskell College, for City Council 
Documents from City Architect, P.O. Box 488, 
Town Hall, Manchester. Tenders by July 14. 

Manchester. — Heating installation and hot 
water supply, boiler house plant to combined 
clinic, Wilmslow Road, Withington, for City 


Council. Documents from City Architect, 
P.O. Box 488, Town Hall, Manchester. 
Tenders by July 7. 


HOUSING SCHEMES 


*Abingdon, Berks.—Ten dwellings at Gains- 
borough Green for B.C. Tenders by July 7. 

Amlwch, Anglesey.—Demolition of existing 
cottages and outbuildings at Wesley Street. 
and erection of six bungalows in lieu, together 
with ancillary siteworks and drainage, for 
U.D.C. Documents from J. Isgoed Williams. 
architect, Pant-yr-Afon, Penmaenmawr, by 
July 14. Deposit £4 4s. Tenders by July 19. 


Bewdley, Worcs. — One hundred and one 
two-bedroom- and three-bedroom-type dwell- 
ings, Springhill Estate, for B.C. Applications 
to Pemberton and Bateman, architects, 21 Vine 
Street, Evesham, by Tuly 1. Deposit £2 2s., 
cheque payable to B.C. 

Burry Port, Carms.—Eight flatlets at East 
Cottages, New Street. for U.D.C. Documents 
from J. E. Vaughan Evans, engineer and sur- 


veyor, Council Offices. Brynymor House, 
Burry Port. Deposit £2 2s. Tenders by 
July 17. 


Bury St. Edmunds, Suffolk.—Five houses and 
eight flats at Raingate Street, for B.C. Docu- 
ments from the Borough Engineer and Sur- 
veyor, Borough Offices, Bury St. Edmunds 
Deposit £2 2s. Tenders by July 7. 

Dewsbury, Yorks.—Twelve two-storey flats 
(one-bedroom type in blocks of four) and a 
public convenience, including construction of 
necessary roadworks, etc., in one contract at 
Whitley housing site for B.C. Documents from 
the office of the Borough Architect and Build- 
ings Surveyor, Town Hall, Dewsbury. Deposit 
£3. Tenders by July 17. 

Gipping, Suffolk.— One detached bungalow 
and site works in grounds of offices at Need- 
ham Market for R.D.C. Documents from 
the Engineer and Surveyor, Council Offices. 
Needham Market, near Ipswich. Deposit £2. 
Tenders by July 10. 


*Huntingdon.—Bungalows, flats and houses, 


for R.D.C. Denvosit £2 2s. Tenders by 
Aug. 9. 
Godalming, Surrey.—Dwelling house and 


garage at Unstead sewage works for B.C. 
Documents from the Borough Engineer and 
Survevor, Branksome, Filmer Grove, Gadalm- 
ing. Deposit £2 2s. Tenders by July 14. 
Hastings, Sussex.— Five police houses at 
Mount Road, and a police revort room at 


High Bank. for B.C. Apoplications to the 
Borough Engineer, 37 Wellington Square, 
Hastings. Deposit £2 2s.. payable to Corpora- 


tion. Tenders by July 14. 

Hatfield, Herts.—Thirty dwellings at School 
Lane. Essendon, for R.D.C. Documents from 
W. J. Davis, engineer and survevor, North 
Place, 82 Great North Road, Hatfield. Deposit 
£5 5s. Tenders by July 24. 

Isle of Wight.—Following for R.D.C.: (a) 
One block of flats at Brading; (b) three pairs 
of bungalows at Niton; (c) one pair of bunga- 
lows at Thorley. Documents from 30 Pyle 
Street, Newoort. Devosit £2 2s. each. 
Tenders by Tuly 17. 

Limerick. Eire.—One hundred and fifty-five 
houses at Greenhill-Tankfield for Citv Council, 
consisting of 22 five-apartment, 107 four- 
apartment and 26 three-apartment. together 
with fuel stores and all necessary site works. 
Documents from S. O. P. O. Ceallachain, 
architect, Arus na Cathrach, Rutland Street. 
Limerick. Deposit £10. Tenders by July 24. 

Liverpool.—Eight houses at Beaufort Street 
for City Council. Documents from City 
Architect and Director of Housing. Blackburn 
Chambers. Dale Street, Kingswav, Liverpool, 2. 
Deposit £2 2s., payable to City Treasurer. 
Tenders by July 5. 

Malvern, Worcs.—Eighteen nairs of tradi- 
tional houses at Beauchamp Road. Malvern 
Link and one pair of traditional houses at the 
junction of Bosbury Road and Tamaica Road, 
for U.D.C. Documents from C. C. Tudson. 
surveyor and water engineer. The Council 
House. Malvern. Denosit £2 2s, Tenders by 
July 20. 
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Manchester.-—Following for City Council.: 
Contract 308.—Nuthurst Road, Moston— 44 
dwellings; contract 353.—Cherry Lane, Bred- 
bury—38 dwellings. Documents from Director 
of Housing, Town Hall, Manchester 2. Ten- 
ders by July 27. 

Newmarket, Suffolk.—-Sixteen flats in Mill 
Lane, Exning, in two two-storey blocks of 
traditional construction for U.D.C. The work 
to be carried out includes the whole of the 
site preparations, pavings, drainage and 
services. Applications to P. D. Lees, archi- 
tect, Council Offices, Severals House, New- 
market. Deposit £2 2s. Tenders by July 28. 

North Riding.—Erection of a police house, 
office and garage (stone faced) at Terrington, 
for C.C. Applications to the County Archi- 
tect, County Hall, Northallerton, by July 12. 
Deposit £2 2s. Tenders by Aug. 1 

St. Albans, Herts.—Erection of two blocks 
of four houses, two pairs of bungalows, six 
garages, and contingent works, on the London 
Road estate, for City Council. Documents 
from the office of the City Engineer and Sur- 
veyor, 16 St. Peter’s Street, St. Albans. Ten- 
ders by July 20. 

Sittingbourne and Milton, Kent.—Forty-six 
dwellings, Cook’s Lane, Milton Regis, for 
U.D.C., comprising 28 N type and 18 P type. 
Documents from the Engineer and Surveyor’s 
Office, 89 London Road, Sittingbourne, on or 
after Tuly 3. Deposit £3 3s. Tenders by 
July 24. 

*Southampton.—Contracts B.347 and B.355 
for B.C. Apply by 10 a.m. July 11. 

Staffordshire.—-Two pairs of police houses 
and a senior police officer’s house at Stone. 
The Mount and Mount Street for C.C. 
Applications to T. H. Evans, clerk of_ the 
County Council, County Buildings, Stafford, 
by July 5. Deposit £2 2s. Tenders by Aug. 4. 

Thirsk, Yorks.—A block of three houses and 
communal hall on the housing site at Norby, 
together with the necessary house drainage, 
paths and fences, for R.D.C. Documents from 
Needham, Thorp and White, architects, 
5 Petergate, York. Deposit £2 2s., payable to 
R.D.C. Tenders by July 15. 

Uckfield, Sussex.—Erection of dwellings for 
R.D.C. Applications to the Engineer and 
Surveyor, Council Offices, Beacon Road, Crow- 
borough, by July 7. 

Upton-upon-Severn. Worcs.— Two bunga- 
lows at Knightshill, Severn Stoke. for R.D.C. 
Applications to H. W. King, 29 High Street. 


Evesham. by July 4. Denosit £5 5s. Tenders 
by Tuly 22. 

*Wandsworth. — Flats at Putney for B.C. 
Apovly by Julv 5. 

Wantage, Berks.—Thirty-five dwellings at 


Ormond Road, Wantage, and site works in 
connection therewith, for U.D.C. Applications 
to W. G. Stanbrook, architect, 37a Bartholo- 
mew Street. Newbury. Deposit £3 3s. cheque 
pavable to U.D.C. Tenders by July 24. 

Warmley, Glos.—One block of four bunga- 
lows. Cadburv Heath Road, Warmley; con- 
version and improvement of one pair of semi- 
detached four-bedroom houses into one- 
bedroom flats, Cherry Gardens. Bitton, for 
R.D.C. Documents from the Engineer and 
Survevor, Council Offices. Warmlev House. 
Warmley. Bristol. Denosit £3 3s. Tenders 
bv Telv 17. 

*Widnes, Lancs.—Fortv-six maisonnettes at 
Ditton Neighbourhood Unit for B.C. Deposit 
£10 10s. Tenders by Julv 29. 

Witney. Oxon.— Following for R.D.C.: 
Alvescot — four maisonnettes; Evnsham 10 
houses and roadworks: Hailey—four houses. 
two bungalows and roadworks. Aonovlications 
to the Engineer and Survevor, 28c High Street. 
Witney. by Tuly 10. 

Witney, Oxon.—Following for R.D.C.: The 
Fosseway. Brize Norton—one pair of three- 
hedroom houses: Millwood End. Longe Han- 
horough—one nair of three-hedroom houses 
Nocuments from T. Smith. Didhurv. Neave and 
Partners. auantitv survevors. 39 Castle Street, 
Lvton. Beds. Tenders bv Tuly 18. 

Worshorough. Yorks.—Ten hungalows_ in 
West Street, Worsbrough Bridge, and six 
hungalows in Highstone T.ane, Ward Green. 
for UD.C Docrments from the Surveyor. 
Council Offices. Park Road. Worshrovgh 
Rridge, Denosit £2 2s. (cheques payable to 
U.D.C.). Tenders by July 13. 


MATERIALS AND SUPPLIES 


Cambridge —Supvlying and machine laving 
on ovrenared surfaces the undermentioned 
tvoes of materials for the 12 month veriod 
commencing October 1, 1961. for City Council 
Tarred slag: bituminous granite, limestone and 


slag: gravel asphalt: granite asphalt; sand 
carnet: granite chinvings (precoated). Apoli- 
cations for documents marked “Tender 


Avolication” to the City Engineer and Sur- 
vevor. The Guildhall. Cambridge, accom- 
nanied bv a large stamned addressed envelqve. 
Tenders by Sept. 1, 
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*Doncaster, Yorks.—Supply of dustbins for 
B.C. Tenders by July 3. 

Manchester.—-Supply of five lengths of 
woven wire conveyor belting for City Council, 
Documents from the Director of Public 
Cleansing, Town Hall, Manchester, 2. Tenders 
by July 7. 

Sowerby Bridge, Yorks.—Supply and delivery 
of 500 plain taper sided dustbins and covers, 
to B.S.S. 792/47, as follows, for U.D.C.: 200 
bins of 34 cu. ft. capacity; 300 bins of 24 cy 
fi. capacity. The bins to be embossed 
“S.B.U.D.C. 1961” in letters 2in. high, and 
galvanised after manufacture. The tenders 
should allow for the covers to be: (a) in meial; 
and (b) in rubber. Documenis from the Senio; 
Public Health Inspector, Beech Royd, Beech 
Road, Sowerby Bridge. Tenders by July 10. 

West Riding.—Supply of 2,000 tons of hard 
rock stone or brick filling material to site, 
Liverpool-Preston-Leeds trunk road. Edmond- 
sons Lane, Broughton, for C.C. Applications to 
the County Engineer and Surveyor, County 
Hall, Wakefield. Tenders by July 4. 

*Wrexham, Denbighs.—Supply of paint for 
B.C, 5 


Tenders by July 5. 
PLANT AND MECHANICAL TRANSPORT 


Leicester.—Supply of one David Brown 
50TD front shovel. with accessories to be 
specified, for City Council. Documents from 
the Director of Public Cleansing, Jarvis Street, 
Leicester. Tenders by July 6. 

Leicester.—Supply and delivery of eight 
Karrier transport refuse collection vehicles, 
for City Council. Documents from Director of 
Public Cleansing, Jarvis Street, Leicester. Ten- 
ders by July 8. 

Millom, Cumb.—Supply of one Dennis 
18/20 cu. yd. two-way tipping refuse collec- 
tion vehicle for R.D.C. Documents from the 
Surveyor, Council Offices, Millom. Tenders by 
July 8. 

Sowerby Bridge, Yorks.—Supply and delivery 
of one rear loading refuse collector powered 
by a diesel engine of approved design, for 
U.D.C. The rear loading body to have a load- 
ing height not exceeding 4ft. 3in., with a 
compression or gravity type packing arrange- 
ment. Capacity of the body, 18/20 cu. yd. A 
double cab to be provided which will 
incorporate a loader’s compartment to seat not 
less than three loaders—a salvage rack on the 
roof of the double cab, together with access 
ladder or suitable steps—the vehicle painted 
and lettered to the Council’s requirements and 
delivered on or about Ist April, 1962. Docu- 
ments from the Senior Public Health Inspector, 
Beech Royd. Beech Road, Sowerby Bridge. 
Tenders by July 17. 

*Swansea.—Supply 
Tenders by July 14. 


PLAYING FIELDS, PARKS, ETC. 


Batley, Yorks.—Site preparation and seed- 
ing of 3,150 sq. vd. around bungalows at 
Woodsome estate for B.C. Documents from 
Borough Engineer, Hanover Street, Batley. 
Tenders by July 17. 

Hertfordshire.—London-Yorkshire Motorway 

M.1-M.10—St. Albans By-Pass. Spreading 
topsoil for tree planting, for C.C., including 
excavation in existing stacks of tovsoil load- 
ing, hauling and spreading and grass seeding 
over, on a number of sites on the Hertfordshire 
section of the motorway. Over 12,000 cu. yd. 
of soil are involved. Documents from_ the 
County Surveyor, County Hall, Hertford. 
Tenders by Tuly 12. 

Margate, Kent.—Construction of three non- 
attention type tennis courts, at Beach Avenue, 
Birchington-on-Sea, for B.C, Documents from 
the Parks Superintendent, Hartsdown Park. 
Hartsdown Road, Margate. Tenders by July 
3 


of vehicles for B.C. 


i. 

Wednesbury, Staffs.—Levelling, soiling and 
seeding of 4,150 sq. yd. of open space at Pine 
Avenue for City Council. Documents from 
A. W. Ewart, borough engineer and surveyor. 
Town Hall. Wednesbury. Deposit £2 2s. 
Tenders by July 10. 


RIVER AND FLOOD PREVENTION 
WORKS 


Essex.—Construction of concrete flumes for 
the gauging of river flows at the following sites 
for River Board: River Stour—Langham (6 
miles north of Colchester), twin-throated flume 
in dry channel across loop of river. Principal 
quanities: Mass and reinforced concrete 290 cu. 
yd.: earthwork 3.200 cu. yd. River Blackwater 
—Rivenhall End (2 miles north-east of 
Witham). twin-throated flume in existing river. 
Principal quantities: Mass and_ reinforced 
concrete, 210 cu. yd.; earthwork, 2,250 cu. yd. 
River Brain—Witham, concrete weir in existing 
stream. Principal auantities: Concrete. 105 cu. 
yd.: earthwork, 1,600 cu. yd. River Chelmer 

—Chelmsford, concrete weir in dry channel 
diversion, low-flow weir in existing channel 
Principal quantities: Concrete, 120 cu, ya. 
earthwork, 4,000 cu. yd, The works are to be 
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carried out simultaneously between July and 
December, 1961. Applications to the Enginee! 
to the Board, Rivers House, 129 Springfield 
Road, Chelmsford, by July 3. 


ROADS, BRIDGES AND SITE WORKS 


Audenshaw, Lancs.—Provision and laying 
of approximately 12,500 sq. yd. of dense 
bituminous macadam on district roads to the 
east of Guide Lane, A.6017, for U.D.C. Docu- 
ments from the Engineer and Surveyor. 
Council Offices, Rycroft Hall, Audenshaw, 
near Manchester. Tenders by July 20. 

Beaconsfield, Bucks.—Housing scheme 19 
construction of roads and footpaths, The 
Ferns, London End, for U.D.C., including (a) 
the widening of approximately 85 lin. yd. of 
existing carriageway; (b) the construction of 
approximately 170 lin. yd. of new carriage- 
way (hardcore base) together with all ancillary 
footpath and drainage works; and (c) the 
construction of approximately 210 lin. yd. of 
6in. diameter g.s.w. foul and surface water 
sewers. The site lies for the most part in 
the grounds of a property known as The 
Ferns and in gardens of some existing 
Council houses adjacent thereto. Documents 
fom F. V. Harris, engineer and surveyor, 
Council Hall, Penn Road, Beaconsfield. 
Deposit £2 2s. Tenders by July 17. 

Beeston and Stapleford, Notts.—Scarifying 
the existing surface and laying approximately 
3,000 sq. yd. of two course hot rolled asphali 
surfacing to B.S.S. 594:1958, at Chilwell 
Viaduct, for U.D.C. Documents from the 
Engineer and Surveyor, Town Hall, Beeston 
Deposit £1 Is. Tenders by July 4. 

Belfast. —- Completion of the surfacing to 
roads and footpaths at Glebecoole Estate, 
Glengormley. Documents from Vincent B. 
Evans chartered quantity surveyor, Provincial 
Bank Chambers, 3 Bradbury Place, Belfast, 7. 
Tenders by July 6. 

Belfast.—Erection of a terrace of 30 fore- 
man’s lock-ups, provision of an approach road 
and formation of reinforced concrete hard- 
standing at Post Office Garage, Balarat Street, 
Belfast, 6, for Ministry of Finance. Documents 
from Room 103, Law Courts Building, Belfast. 
Tenders by July 27. 

*Berkshire.—Private street works for C.C. 
Deposit £2 each. Tenders by July 21. 

Beverley, Yorks. — Following for R.D.C.: 
(Contract 485) Approximately 560 sq. yd. tar- 
macadam carriageway and 200 lin. yd. 6in. 
sewers at Holly Hill, Welton; (478) approxi- 
mately 430 sq. yd. of concrete carriageway and 
160 lin. yd. of 6in. sewers at Beech View, 
Walkington. Documents from G. Palfreyman, 
engineer and surveyor, 22 Lairgate, Beverley. 
Deposit £1 each, cheques payable to R.D.C. 
Tenders by July 18. 

*Birmingham.—Advance notice of tenders 
for the construction of Aston-Six-Ways under- 
pass for City Council. 

Bognor Regis, Sussex.—Construction of 
footpaths in the Arboretum, Hotham Park, for 
U.D.C. Documents from the Parks Superin- 
tendent, The Lodge, Hotham Park, Bognor 
Regis. Tenders by July 4. 

Bournemouth, Hants. — Construction of 
about 1,600 lin. yd. of roads and sewers, 
Turbery Common development, for B.C. 
Documents from Borough Engineer, Town 
Hall, Bournemouth. Tenders by July 7. 

*Buckinghamshire.—Roadworks on Henley- 
Marlow road for C.C. Deposit £2. Tenders 
by July 17. 

*Buckley, Flints.— Surface dressing for 
U.D.C. Tenders by July 24. 

Carmarthen.—Extension of John Street car 
park, for B.C. The work mainly involves the 
demolition of three houses and boundary 
walls; gated exit; laying of 6in. surface water 
drain and gullies and general excavation over 
site, approximately 420 cu. yd. and approxi- 
mately 1,025 super. yd. hardcore foundation 
and bitumen macadam surfacing. Documents 
from the Borough Engineer and Surveyor, 
Municipal Buildings, Cambrian Place, Car- 
marthen. Deposit £2 2s. cheque payable to 
B.C. Tenders by July 10. 

*Clevedon, Som.—Surface dressing, 1961-62, 
for U.D.C. Tenders by July 17. 

*Colchester, Essex.—Resurfacing works for 
Deposit £2. Tenders by July 17. 
*East Sussex.—Private street works for C.C. 

Apply by July 8. 

Eccles, Lanes.—Following works, for B.C.: 
(1) Paving and making-up of, (a) carriageways 
and: footpaths in Chatsworth Road (part of) 
and Westmister Road (part of), (b) footpaths 
between Bray Avenue, Dale Avenue and Trevor 
Road; (2) surfacing to car park. Irwell Place, 
with bitumen macadam and cold asphalt; (3) 
(a) footpath reconstruction, (b) surfacing to 
Carriageways with hot rolled asphalt of certain 
district roads in various parts of the borough 
Documents from the Borough Engineer and 
Surveyor, Town Hall Annexe, Irwell Place. 
Eccles. ‘Tenders by-July 10, 
Edinburgh.—Reconstruction and lowering of 
approximately 180yd. of carriageway under the 
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railway bridges at Saughton Road North for 
City Council. Documents from City Engineer, 
329 High Street, Edinburgh, 1. Tenders by 
July 10. 

*Essex.—Construction of footbridge over the 
Ingatestone By-pass, for C.C. Deposit £5. Ten- 
ders by July 28. 

*Essex. — Reconstruction of Woodford 
Bridge, for C.C. Deposit £5. Tenders by 
July 28. 

Failsworth, Lancs.—Supplying and laying 
approximately 9,117 sq. yd. of lin. single 
course hot rolled asphalt by mechanical 
spreader, on Oldham Road, for U.D.C. Docu- 
ments from the Engineer and Surveyor, Town 
oy ao Deposit £2 2s. Tenders by 
uly ° 

*Hatfield, Herts.—Surfacing Dellsome Lane 
estate for R.D.C. Deposit £2 2s. Tenders by 

uly 14, 

*Hatfield, Herts—Construction of Chel- 
wood Avenue service road for R.D.C. Deposit 
£2 2s. Tenders by July 14. 

*Hearsley, Lancs.—Private street works, for 
U.D.C. Tenders by July 14. 

*Hereford.—Access road at sewage disposal 
works for City Council. Deposit £2 2s. 
Tenders by July 10. 

Hornsey.—Following, for B.C.: Supply of 
approximately 600 tons 4in. red granite chip- 
pings; supply of approximately 800 tons #in. 
slag or igneous chippings; supply and spray- 
ing of approximately 1,200 gallons rubberised 
bitumen. Documents from Borough Engineer 
and carvegen, Town Hall, N.8. Tenders by 

uly 10. 

Hornsey.—Paving and kerbing for the 12 
months commencing August 1, 1961, for B.C. 
Applications to the Borough Engineer, Town 
Hall, N.8. Tenders by July 5. 

Hull. — Construction of approximately 560 
sq. yd. of concrete road and 65 lin. yd. of 
sewer on the permanent housing site (Ref. 
124), Clough Road (Grove House), for 
City Council. Documents from the City 
Engineer’s Department, Guildhall, Hull. 
Deposit £2, payable to City Treasurer. Tenders 
by July 10. 

Keighley, Yorks.—Shaping of approximately 
two acres of Marley top and soiling 8in. thick. 
The soil to be excavated from a spoil heap in 
the nearby Marley Sewage Works, for B.C 
Documents from the Borough Engineer’s office, 
College Street, Keighley. Tenders by July 6. 

*Keynsham, Som.—Making-up of Ashmead 
Road for U.D.C. Deposit £2 2s. Tenders by 
Aug. 4. 

Kidderminster, Worcs.—Butts Lane housing 
site, Stone: Construction of approximately 
1,200 sq. yd. of tarmacadam carriageway with 
hardcore foundation; 700 sq. yd. of tar- 
macadam footways; 1,000 lin. yd. 6in. diameter 
foul and surface water sewers; 1,000 lin. yd. 
3in. diameter asbestos-cement pipe water 
mains; 450 lin. yd. of 4in. diameter cast-iron 
pipe sewage pumping main and a small sewage 
pumping station, together with ancillary works, 
for R.D.C. Documents from the office of 
A. Chapman, engineer and surveyor, Land Oak 
House, Kidderminster. Deposit £3 3s. 
Tenders by July 14. 

Lanarkshire. — Holytown-Newarthill high- 
way (C.93), improvement at Loanhead Road 
for C.C., including the reconstruction of ap- 
proximately 650yd. of Loanhead Road near 
Holytown Station level crossing. The work 
to be carried out comprises the construction 
of a 22ft. wide carriageway with verges and 
footpaths. The surfacing works will be carried 
out by the C.C. Applications to the County 
Surveyor, 19 Auchingramont Road, Hamilton, 
by July 7. 

Lancashire.—Following for C.C.: Culvert- 
ing of Rochdale Canal and road improve- 
ment and demolition of Ben Healey Canal 
bridge 1834, situated on Canal Street on the 
Littleborough-Milnrow road, B.6225, in the 
urban district of Littleborough. Documents 
from the County Surveyor and Bridgemaster, 
P.O. Box 9, County Hall, Preston. Deposit £5 
fcpeduee payable to C.C.). Tenders by 
uly . 

Leeds. — Following for City Council: (a) 
Private street works—kerbing, tarmacadam 
footpaths, tarmacadam carriageways etc., in 
the following: Harrowby Crescent, Harrowby 
Road (part), Wycliffe Drive; (b) improvement 
works—(1) excavation, sub-soil drainage and 
construction of concrete finished carriageway 
in Green Lane (part), Cookridge, (2) construc- 
tion of roundabout with granular base, two- 
coat hot asphalt surfacing, kerbing and other 
works at junction of Oakwood Lane, Foundry 
Lane and Amberton Road. Documents from 
the Highways Engineer, 155 Kirkstall Road, 
Leeds, 4. Deposit £1 ls. Tenders by July 6. 

Lindsey.—Laceby-Ludborough road (B.1431): 
Improvement at Scrub Holt, Laceby, for C.C 
The scheme commences approximately 200yd. 
south of Laceby Cross Roads, and extends in 
a southerly direction for approximately 
1,300vd. (a) The fencing works include the 
provision and erection of approximately 2,275 
lin, vd. of four rail Lincolnshire-type wooden 
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fencing; (b) the site clearance, earthworks and 
drainage includes the uprooting and disposal 
of trees, stumps and hedges, excavation for 
and provision and laying of approximately 900 
lin. yd. of concrete pipes and porous concrete 
pipes, construction of manholes, excavating 
new ditches, cleaning out ditches and some 
2,500 cu. yd. of excavation, hauling and de- 
positing within the works. Documents from 
County Surveyor, County Offices, Lincoln. 
Deposit £5 each. Tenders by July 14. 

Llantrisant and Llantwit Fardre, Glam.— 
Finishing works—Hendreforgan housing site, 
(phase 1), Gilfach Goch, for R.D.C., including 
(1) 200 tons (approximately) ballast; (2) 2,570 
sq. yd. (approximately) single coat tarmacadam 
roads; (3) 1,520 sq. yd. (approximately) tar- 
macadam footpaths; (4) 2,230 sq. yd. (approxi- 
mately) soiling and seeding, together with 
ancillary works. Documents from the En- 
gineer and Surveyor, Council Offices, Dany- 
graig, Llantrisant. Deposit £2 2s. Tenders by 
July 10. 

Londonderry.—Following for C.C.: (1) Re- 
construction of approximately one mile of 
route B.17, Coleraine to Bushmills, at Cloyfin 
cross roads. The work involves approximately 
20,000 cu. yd. of excavation; (2) reconstruction 
of approximately 4-mile of route B.48, New- 
buildings to Donnemana at Newbuildings. The 
work involves approximately 1,000 cu. yd. of 
excavation and construction of approximately 
185 lin. yd. of twin 3ft. diameter piped culvert; 
(3) construction of traffic island and ancillary 
works at junction of A.54, Coleraine to Kilrea, 
and route T.7, Coleraine to Limavady, at The 
Screen. Corner; (4) construction of traffic island 
and ancillary works at junction of D.R.123, 
Maydown to Coolkeeragh, and route T.7, 
Londonderry to Limavady, at Maydown School. 
Documents from H. K. Scott, county surveyor, 
Courthouse Coleraine. Deposit £5. Tenders 
by July 11. 

Longridge, Lancs.—Making-up two streets 
totalling l6lyd. length, with bituminous 
macadam Carriageways, footpaths and drainage, 
for U.D.C. Applications to Council Offices, 
eee Preston. Deposit £2. Tenders by 
uly 17. 

Luton, Beds.—Roads and sewers (stage five), 
Lewsey Farm estate (approximately 30,000 sq. 
yd. lean concrete, bituminous surfaced carri- 
ageways with kerbs, also 3,700 lin. yd. 6in. 
to 12in. diameter sewers and ancillary works), 
for B.C. Documents from Borough Engineer, 
Town Hall, Luton. Deposit £2 2s. cheques 
payable to Corporation. Tenders by July 13. 

Luton, Beds.—Final making-up of Memorial 
Road and Sarum Road; total lengths of work 
400ft. and 360ft., respectively, for B.C. Work 
comprises construction of carriageway, foul 
and surface water sewers, and incidental 
works. Documents from Borough Engineer, 
Town Hall, Luton. Deposit £2 2s., cheques 
payable to Corporation. Tenders by July 18. 

*Malden and Coombe, Surrey.—Resurfacing 
of district roads, etc., for B.C. 

Mansfield, noma 7 th of part of 
Charnwood Grove, for B.C., including the 
providing and laying new kerbs, water-bound 
macadam, flagging, and some 408 sq. yd. of 
3in. bituminous surfacing. Documents from 
E. T. Crowe, borough engineer and surveyor, 
Carr Bank, Mansfield. Deposit £2 2s. Tenders 
by July 13. 

*Mansfield Woodhouse, Notts.—Reconstruc- 
tion and widening of Albert Street and Park 
Hall Road for U.D.C. Deposit £3 3s. Tenders 
by July 29. : 

Mexborough, Yorks. — Reconstruction of 
footpaths, for U.D.C., including a_ limited 
amount of work, comprising lifting all exist- 
ing material and laying new kerbs, tarmac- 
adam and cold asphalt surfacing to new 
works. Documents from Surveyor, Council 
Offices, Adwick Road, Mexborough. Tenders 
by July 8. ; : 

Middlesex.—Supplying and _ laying on 
various county roads in the central division 
of Middlesex approximately 12,000 tons of 
gravel asphalt base course and 3,000 tons of 
hot rolled asphalt to B.S.S._594 for C.C. 
Documents from the County Engineer, Mid- 
dlesex House, Vauxhall Bridge Road, S.W.1. 
Deposit £1. Tenders by July 5. 

Newport, Mon.—Bettws neighbourhood 
unit, advance preparation works, contract 3, 
approximate area 30 acres, for B.C. including 
site clearance, construction of stone pitched 
carriageway, soil and surface water sewers, 
and ancillary works. _ Documents from the 
office of the Borough Engineer, Civic Centre, 
Newport, Mon.. Deposit £2 2s., payable to 
Borough Treasurer. Plans also seen at the 
office of W. S. Atkins and Partners, con- 
sulting engineers 6 Park Place, Cardiff. 
Tenders by July 12. . 

Perth and Kinross.—Stirling-Lochearnhead- 
Crianlarich trunk road, Lix Toll-Crianlarich 
section (route A.85): Reconstruction of Luib 
Station, Burn Bridge, for C.C., including the 
reconstruction of a 12ft. clear span bridge 
constructed of mass concrete abutments with 
a reinforced concrete deck, width between 
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parapets 40ft. Works will also include 
widening of immediate approaches to bridge, 
together with miscellaneous other works. 
Documents from office of County Surveyor. 

Feus Road, Perth, whose representative 
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will be at the site on July 6, at 11 a.m., to 


explain scheme. Deposit £5 cheque. Tenders 
by July 28. 

*Pontefract, Yorks.— Laying asphalt, etc., 
for B.C. 


*Pontypool, Mon. 

footpaths for U.D.C. 
by July 25. 
_ Ripon and Pateley Bridge, Yorks.—Forma- 
tion of a car park and ancillary road works 
at the rear of the Council Offices for R.D.C. 
Applications to the Surveyor and Chief Public 
Health Inspector, P.O. Box 1, Council Offices, 
Pateley Bridge. Tenders by July 17. 

Ripon, Yorks.—Reconstruction of Clother- 
holme Road for City Council including scarify- 
ing, re-shaping, kerbing, channelling and pro- 
vision and laying of tar and bituminous mac- 
adam surfacings, a small quantity of road 
gully and connection work is included; ap- 
proximate length of roadwork is 960 lin. yd. 
Documents from the City Engineer, Low 
Saint Agnesgate, Ripon. Deposit £2 2s. 
Tenders by July 10. 

*Romford, Essex. - 
wood Road for B.C. 
by July 10. 

*Stafford.—Roads and sewers at Browning 
Street redevelopment area for B.C. Tenders 
by July 12. 

Staffordshire.—Reconstruction and diversion 
of a length of the Stone-Rugeley Road (A.51) 
at Burston for C.C. The work includes 
excavation, kerbing, vibrated dry _ stone, 
carriageway foundation, surface water drain- 
age, hedges, fences, walls, two-coat bituminous 
macadam running surface and cattle creep. 
Documents from T. H. Evans. clerk of the 
County Council, County Buildings, Stafford. 
Deposit £5. Tenders by July 13. 

*Staffordshire.—Improvement at Amerton 
A.518 for C.C. Deposit £5. Tenders by 
July 24. 

Sunderland, Dur.—Supply and laying of 
asphalt pavings and roads to Monkwearmouth 
Comprehensive School for B.C. Documents 
from the Borough Architect, Grange House, 
Stockton Road, Sunderland. Tenders by 
July 20. 

*Swadlincote, Derbys.—Resurfacing to High 
Street for U.D.C. Tenders by July 17. 

Thorne, Yorks.—Making up of 270yd. of 
Milcroft Crescent, Hatfield. for R.D.C. Docu- 
ments from the Surveyor, P.O. Box 4, Council 
Offices, Thorne, Doncaster. Deposit £2 2s. 
Tenders by July 11. 

*Trowbridge, Wilts.—Site works at Bradley 
Road industrial site for U.D.C. Deposit £2 2s. 
Tenders by July 17. 

Warmley, Glos.—Construction of six garage 
bases in concrete, approximately 430 sq. yd. 
tarmacadam, hardstanding and _ incidental 
works at Springfield Road, Mangotsfield, for 
R.D.C. Documents from the Engineer and 


Completion of roads and 
Deposit £3 3s. Tenders 


Resurfacing of Brent- 
Deposit £2 2s. Tenders 


Surveyor, Council Offices, Warmley House. 
Warmley, Bristol. Deposit £2 2s. Tenders 
by July 17. 

*Warwickshire.—Private street works for 


C.C. Deposit £2 2s. Tenders by July 19. 
Wednesbury, Staffis.—Supplying and laying 
of hot rolled asphalt as follows, for B.C.: 
Walsall Road A.4038—2,160 super. yd.: Wal- 
sall Street A.461—2,750 super. yd.; Darlaston 
Road A.462—2,250 super. yd. Documents from 
A. W. Ewart. borough engineer and surveyor. 
Town Hall, Wednesbury. Tenders by July 7. 
Wellingborough, Northants.—Laying of ap- 
proximately 870yd. of concrete kerb and 3,500 
sq. yd. of cold asphalt at Hatton Park Road 
and Debdale Road, for U.D.C. Documents 
from the Engineer and Surveyor, Council 
Offices, Wellingborough. Tenders by July 10. 
Wem, Salop.—Resurfacing of the road and 
footpath, re-laying kerbs and edging at Wind- 
mill Gardens housing site, Whixall, for R.D.C. 
Documents from C. . Jeffery, surveyor, 
Council Offices, Wem. Tenders by July 12. 
West Sussex.— Following improvement 
schemes for C.C.: (1) A.24—Pollards Hill to 
junction of A.272: Fencing, earthworks, drain- 
age, Carriageway construction, etc., for a new 
single 24ft. carriageway, approximate length 
1,800yd.; (2) A.29—Bury Hill: Fencing, earth- 


works, drainage, carriageway construction. 
etc., for realigning and widening to 33ft. 
existing carriageway, approximate length 
400yd.; (3) A.286—Cooksbridge: Fencing, 


earthworks, drainage, carriageway construc- 
tion and provision of a 15ft. span Armco 
culvert with headwalls for realigning and 
widening to 24ft. existing carriageway, ap- 
proximate length 300yd.; (4) A.259—Flen- 
sham: Fencing earthwork, drainage, carriage- 
way construction, etc., for a new single 24ft. 
Carriageway, approximate length 600yd.; (5) 
A.259—Climping: Fencing, earthworks, drain- 
age, carriageway construction, etc., for 
realigning and widening to 24ft. existing 
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carriageway, approximate length — 1,200yd. 
Applications to the County Surveyor, 
County Hall, Chichester, in an envelope en- 
— “Road Improvement Schemes,” by 
uly 10. 

*Wisbech, Isle of Ely.—Roads and sewers 
(contract 226) for B.C. Deposit £2 2s. Tenders 
by July 22 

Witney, Oxon.—Construction of access road, 
base slabs and ancillary works to garages at 
Middletown, Hailey, for R.D.C. Documents 
from the Engineer and Surveyor, 28c High 
Street, Witney. Tenders by July 17. 

Witney, Oxon.—Dark Lane reconstruction 
for U.D.C., including 4,200 sq. yd. of. tar- 
macadam/stone carriageway and 1,830 sq. yd. 
of in-situ concrete footpaths, together with 
1,400 lin. yd. of kerbing and 817 lin. yd. of 
6in., 9in. and 12in. surface water sewers, 556 


lin. yd. of 4in. cast-iron water mains and 
ancillary works. Documents from the offices 
of the Engineer and Surveyor, 26 Church 


Green, Witney. Deposit £2 2s. Tenders by 
July 19. 

*Worcester—Site completion works for City 
Council. Deposit £2 2s. Tenders by July 17. 

York.—Kingsway North-Burton Stone Lane 
junction—laying of approximately 350yd. of 
concrete kerb, 1,600 sq. yd. of concrete 
flagging, together with other ancillary works. 
including gullies and connections, for City 
Council. Documents from Chas. J. Minter. 
city engineer, surveyor and planning officer, 7 
St. Leeonard’s Place, York. Deposit £2 
(cheques payable to Corporation). Tenders 
by July II. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 

Angus.—Duntrune drainage for C.C., includ- 
ing supplying and laying approximately 298yd. 
f.c. sewer with precast concrete manholes, and 
the construction of a septic tank. Documents 
from the office of the County Engineer, 
County Buildings, Forfar. Tenders by July 17. 

Crediton, Devon.—Eggesford sewerage and 
sewage disposal for R.D.C., including the 
laying of about 250 lin, yd. of 6in. diameter 
sewers, together with concrete manholes, and 
the construction of a small sewage disposal 
works. Documents from Harvey, McGill and 
Hayes, consulting civil engineers, 8 Richmond 
Road, Exeter, on and after June 30. Deposit 
£5 Ss. (cheques payable to R.D.C.). Tenders 
by July 21. 

*Cricklade and Wootton Bassett, Wilts.- 
Asbestos cement sewers, for R.D.C. Deposit 
£2 2s. Tenders by July 14. 

*Kidderminster, Worcs. — Surface 
sewers for B.C. Tenders by July 18. 

*Knutsford, Ches.—Sewerage contract 1 for 
U.D.C. Deposit £5 5s. Tenders by July 11. 

*Llantrisant and Llantwit Fardre, Glam.— 
Extensions to Rhiwsaeson sewage disposal 
works for R.D.C. Deposit £5 5s. Tenders 
by July 24. 

*Liantrisant and Llantwit Fardre, Glam.— 
Castell-y-Mwnws sewerage scheme for R.D.C. 
Deposit £2 2s. Tenders by July 24. 

*Marlow, Bucks.—Marlow sewerage, con- 
tract 8, for U.D.C. Deposit £3 3s. Tenders 
by July 31. 

Oundle and  “Thrapston, Northants. 
Titchmarsh sewerage and sewage disposal, 
for R.D.C., including the laying of approxi- 
mately 4,000yd. of concrete and stoneware 
sewers of 12in., 9in. and 6in. diameter, the 
construction of sewage disposal works, the 
laying of house drainage connections and the 
reinstatement of road surfaces. Documents 
from the offices of Pick, Everard, Keay and 


water 


Gimson, consulting engineers, 6 Millstone 
Lane, Leicester. Deposit £5 5s. Tenders 
by July 18. 


*St, Ives, Hunts.—Houghton Road sewer, 
S.30, contract 2, for B.C. Deposit £5 5s. 
Tenders by July 12. 

*Seaford, Sussex.—- Sewerage works for 
U.D.C. Deposit £3 3s. Tenders by July 15. 

Stroud, Glos.—Stratford Park swimming 
pool—construction of the following for 
U.D.C.: 315 lin. yd. approximately 4in. and 
6in. s.g.w. pipes, 20 lin. yd. approximately 
6in. cast-iron pipes and manholes, together 
with minor alterations to the pool circulating 
pipes. Applications to the Engineer and 
Surveyor, Counci] Chambers, High Street. 
Stroud. Tenders by July 24. 

Tipton, Staffs. — Culverting of Gospel Oak 
watercourse for a length of approximately 
200 lin. yd. with 45in. diameter precast con- 
crete tubes, together with brick manholes 
and other incidental works for B.C. Docu- 
ments from the Borough Engineer and Sur- 
veyor, Municipal Buildings, Sedgley Road 
West, Tipton. Deposit £2 2s. (cheques pay- 
able to Corporation). Tenders by July 5. 

*Walton-le-Dale, Lancs.—Sewerage disposal 
works, for U.D.C. Deposit £5 5s. Tenders by 
August 22. 

“Worksop, Notts. — Harworth sewerage 
scheme, contract 2, for R.D.C. Deposit £3 3s. 
Tenders by July 18. 
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STREET LIGHTING 

Carlisle, Cumb.—Following works for City 
Council: (1) Class A lighting, 1961—supply 
and erection of 40 steel lighting columns, 
together with lanterns, 250-W M/V_ lamps, 
wiring and control gear; (2) Morton stage IV 
—supply and erection of 14 class A concrete 
columns, together with lanterns, 250-W M/V 
lamps, wiring and control gear, and 48 class 
B concrete columns, sodium lanterns, 60-W 
lamps, wiring and control gear; (3) class B 
gas conversion and housing estates footpath 
lighting, erection and wiring of 142 class B 
lighting units with steel columns.  Docu- 
ments from City Surveyor, 18 Fisher Street, 
Carlisle. Tenders by July 3. 

Friern Barnet, Middx.— Removal of 88 
steel columns, and the erection of 88 group B 
concrete columns, together with the _instal- 
lation of lanterns, gear, etc., for U.D.C. 
Documents from the Engineer and Surveyor, 
Town Hall, N.11. Tenders by July 4. 

*Ilford, Essex.—Street lighting, group “B”, 
for B.C. Deposit £2 2s. Tenders by July 25. 

*Wortley, Yorks.—-Street lighting, for R.D.C. 
Tenders by August 9. 


INTERNATIONAL CONTRACTS 


*Hong Koag.— Plover Cove and Hebe 
Haven water scheme for Hong Kong Govern- 
ment. Deposit £25. Tenders by Sept. 1. 

*Paris.-Construction and equipment of a 
building for U.N.E.S.C.0. Apply by July 31. 
Tenders by Oct. L. 


AWARDS 
BUILDING AND DECORATING 
(See also Housing Schemes) 

Accrington, Lancs.—External painting of 40 
dwellings on the Spring Hill estate and 102 
houses and flats on the Dunnyshop estate 
for B.C.—Raymond Long (Preston), Ltd.. 
Hunt Street, Preston, £580, and Keane and 
Whalley, Accrington, £1,204, respectively 
(recommended). 

Ayrshire.—Erection of a factory at Irvine 
for Skefko Ball Bearing Co., Ltd., Leagrave 
Road, Luton, Beds. Elliott, Cox and 
Partners, architects, 172 Buckingham Palace 
Road, London, S.W.1—Neville, Dundas and 
Whitson, Ltd.. 21 Blythswood Square, 
Glasgow. Estimated cost £2,500,000. 
Work commenced. 

Bedford.—Following for B.C.: Final comple- 
tion works, contract 3, for the erection of 
the municipal office block—-A. T. Chown 
and Co., Ltd., 21 Chilworth Street, London, 
W.2, £260,064 (recommended, subject to 
Ministry approval). 

External redecoration of Goldington Road 
S.M. Junior and Infants’ School—F. and P 
King and Sons, Ltd., £946; external and 
partial internal decoration of Silver Jubilee 
Girls’ and Boys’ S.M. School — J. L. 
Greenwood, 28 Pratt Road, Rushden, 
Northants, £1,480 and £1,123, respectively 
(recommended). 

Bethnal Green.—Adaptations and_ extensions 
at Daneford County Secondary Boys 
School for L.C.C. | Edward Armstrong and 
Frederick | MacManus, architects, 28 
Gloucester Place, London, W.1—J. M. Hill 
and Sons, Ltd., Heather Park Drive, 
Wembley, Middx., £435,320 (accepted); Pat- 
man and Fotheringham, Ltd., £436,211; 
Griggs and Son, Ltd,, £438,700; Tersons, 
Ltd., £446,449; A. T. Rowley (London). 
Ltd., £449,570; W. J. Simms, Sons and 


Cooke, Ltd., £453,671; J. Jarvis and - 


Ltd., £453,890; Thomas and Edge, 
£455,300; M. J. Gleeson (Contractors), 
Ltd., £461,923; Kirk and Kirk, Ltd. 
£464,723. 


Bolton, Lancs.—Following for B.C.: Erection 
of 10 brick garages at Dunoon Drive— 
Direct Labour, estimated cost £1,923; final 
instalment of the re-roofing of the Carlton 
Street garage—Walter Gregory (Bolton). 
Ltd., 145 Fletcher Street, Bolton, estimated 
cost £4,350; supply and erection of two 
revolving doors at main entrance to Central 
Library and Museum—T. B. Colman and 
Sons, Ltd., 6 Drapers Gardens, London, 
E.C.2 (all recommended). 

Bristol. — Erection of new premises at The 
Horsefair and Bond Street (for use by the 
South Western Gas Board) for Ravenseft 
Proverties, Ltd.—W. Cowlin and Son, Ltd.. 
Stratton Street, Bristol. Fewster 
Partners, architects, 22 Conduit Street, 
London, W.1, in conjunction with Alexander 
Beckingsale and Partners, 36 Whiteladies 
Road, Bristol, 8. Work just commenced. 
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Bromley, Kent.—Alteration and decoration 
of 77 Tweedy Road, for B.C.—Messrs. 
Betram, la Recreation Road, Bromley, 
£1,994 (recommended). 

Bromsgrove, Worcs.—Erecton of a slaughter- 
house having a superficial area of approxi- 
mately 3,700 sq. ft.—Dalbukirk, Ltd., New 
Street Chambers, New Street, Birmingham, 
2, £25,919 (accepted); J. and A. Brazier, Ltd., 
£26,063; William Weaver, Ltd., £26,252; 
Mackee and Rodway, Ltd., £27,179. 

Camberwell.—Rebuilding of Elfrida Rathbone 
Secondary School at Reddins Road, for 
L.C.C—T. R. Roberts (Builders), Ltd., 2 
Devonshire Road, London, S.E.23, 
£74,419 (accepted); H. C. Horswill, Ltd., 
£77,234; Galbraith Bros., Ltd., £77,881; 
Thomas and Edge, Ltd., £79,620; Stewart 
and Partners, Ltd., £79,963; W. J. Marston 
and Son, Ltd., £79,986. 

Carlisle, Cumb.—Provision of workshops, 
etc., at Technical College for E.C, Buck- 
land and Haywood, architects, Norwich 
Union Chambers, Congreve Street, Birm- 
ingham-—John Laing Construction, Ltd., 
Dalston Road, Carlisle. Estimated cost 
£12,000. 

Congleton, Ches.-—— Painting of 135 houses 
for B.C.—A. J. Pass and Sons, Antrobus 
Street, Congleton, £3,048. 

Coventry. — Demolition: of existing bank 
premises at Fletchamstead Highway, in two 
phases, and erection of new structure, in 
two phases for Barclays Bank, Ltd. The 
work comprises tanked basement with part 
single storey and part two storey above. 
The building will be of steel frame construc- 
tion, with precast concrete beam floors and 
roof, with brick infilling to steel frame— 
Higgs and Hill, Ltd., Crown Works, South 
Lambeth Road, London, S.W.8, estimated 
cost £69,000. P. W. J. Neale, architect, 
224 Hagley Road, Edgbaston, Birmingham, 
and Silk and Frazier, quantity surveyors, 35 
Portland Road, Edgbaston, Birmingham. 

Dodworth, Yorks.—Painting of 106 houses at 
Intake Crescent, house and shop at 92 
Queen’s Drive, and the Council Offices, for 
U.D.C—C. Swift, Barnsley, £1,182 (ac- 
cepted); A. Clack, £1,785; A. K. Hunter 
and Son, £1,398; Lawford and Pleasant, 
£1,363. 

Dundee.—Erection of Trades College at the 
junction of Kingsway and Old Glamis 
Road for City Council—Charles Gray 
(Builders), Ltd., 4 Francis Street, Dundee 
(recommended). Estimated cost £800,000. 
Work is expected to start this month, 

Ealing, Middx.—External painting of council 
dwellings for B.C. Group 1—Griffin Bros., 
256 Tokyngton Avenue, Wembley, £4,192; 
Groups 2, 4, 5, 6 and 7—Haymills (Con- 
tractors), Ltd., Hanger Green, London, W.5, 
£2,800, £9,048, £2,295, £1,678 and £2,578, 
respectively; Group 3—E. R. Blackborow, 
London, N.W.10, £2,952 (recommended). 

Failsworth, Lancs. — Additions to Boys’ 
Secondary School for Lancs. Co. E.C. 
G. and J. Seddon, 3 Manchester Road West, 
Little Hutton, Lancs., £189,647. 

Gosport, Hants. — Following in connection 
with the erection of a maintenance building 
and coal store in the Clarence Square area 
for B.C.: Site works—Warings (Con- 
tractors), Ltd., Portsmouth, £2,175; fencing 
—J. B. Corrie (Flextella), Ltd., Petersfield, 
£279; precast concrete —ae wall sec- 
tions (7ft. high sections at 59s. per ft., 
angle sections 50s. each)—Marley Concrete, 
Ltd., Sevenoaks, estimated cost £690 
(recommended). 

Greenwich.—Supply and erection of a block 
of six garages adjoining the old cleansing 
station at Tunnel Avenue Depot for B.C.— 
Bell and Webster, Ltd., Essex Road, 
Hoddesdon, Herts., £905 (recommended). 

Guildford, Surrey—Erection of a shop and 
flat at Bellfields for B.C_—A. W. Middleton 
and Co., Woking, £9,680 (recommended, 
subject to Ministry approval). 

Hexham, Northumb.—Erection of Council 
chamber for R.D.C. W. Dixon and Son, 
architects, 1 Collingwood Street, New- 
castle upon Tyne—T. D. Bird and Co., 
Ltd., 13 Hencotes, Hexham, £13,685. 

Isle of Man.—Erection of waiting hall at 
Douglas Harbour, for the Isle of Man 
Harbour Board—McCormick and Davies, 
Ltd., Peel Road, Braddan, Isle of Man, 
£47,206. Davidson, Marsh and T. H. 
Kennaugh, 16 Athol Street, Douglas, Isle 
of Man, are the architects, and E. W. H. 
Gifford and Partners, Carlton Lodge, 16 
Carlton Crescent, Southampton, are the con- 
sulting engineers for the scheme. Work to 
commence September. 

Islington.—Extensions and improvements at 
Archway Secondary School for L.C.C.— 
Patman and Rotheringham, Ltd., 15 Isling- 
ton Park Street, London, N.1, £235,711 
(accepted); Griggs and Son, £238,900; A. T. 
Rowley (London), Ltd., £240,596; Rowley 
Bros., Ltd., £241,931; M. J. Gleeson (Con- 


Keynsham, 


Leamington Spa, 
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tractors), Ltd., £244,436; The Demolition 
and Construction Co., Ltd., £249,690; 
Leslie and Co., Ltd., £250,385. 

hi Som.— Erection of a_ sports 
pavilion, comprising two changing rooms, 
stores and toilets, together with ancillary 
work at Norman Road, Saltford, for U.D.C. 
—A. W. Gibbs and Son, 24 Anstey’s Road, 
Hanham, Bristol, £4,283. Work com- 
menced. 


Lambeth.—Conversion and improvement of 


block L into 14 flats at Peabody estate, 
Rosendale Road for Peabody Donation 
Fund—Barry High, Ltd., Cranborne Road, 
Potters Bar, Middx., £10,917 (negotiated 
tender). 

Supply and erection of steel partitioning 
in new offices at 234-244 Stockwell Road, 
for B.C.—Sankey Sheldon, Ltd., 46 Cannon 
Street, London, E.C.4, £1,295 (recom- 
mended). 


Lancashire.— Second phase of the Wade 


Deacon Grammar School for Co. E.C.— 
David Lesley (Contractors), Ltd., 20 Tithe- 
barn Street, Liverpool, 2, £157,258. 

War.— Erection of 20 
garages and a refreshment kiosk at Shrub- 
land recreation ground for B.C.—Hurst and 
Aitken, Thornby Avenue, Kenilworth, 
£6,822 (recommended). 


Lewisham. — Following for B.C.: Supply and 


erection of a further 350 timber sheds and 
construction of the concrete bases for use 
at housing estates—R. King (Lewisham), 
Ltd., 225 Lewisham High Street, London, 
S.E.13, £7,057, and Direct Labour, £1,452; 
internal redecorations of 154 dwellings at 
Elliot Place and 149 at Lawn Terrace— 
H. and C. Decorations, Ltd., Woolwich 
High Street, London, S.E.18, £9,350, and 
P. J. Hartel (London), Ltd., 1 Montague 
Street, London, W.C.1, £8,897 respectively 
(recommended). 

Erection of 15 garages at Lee Church 
Street housing scheme—Direct Labour, 
£2,680 (recommended, subject to Ministry 
approval), 


Liverpool. — Extensions to the I.M. Marsh 


lege of Physical Education for Lancs. 
Co. E.C.—R. Costain and Sons (Liverpool), 
ee a Lane, Fazakerley, Liverpool, 9, 


London.—Extension and alterations at Fish- 


mongers Hall for The Worshipful Company 
of Fishmongers, F. J. Wills and Son, 199 
Piccadilly, London, W.1—Higgs and Hill, 
Ltd., Crown Works, South Lambeth Road, 
London, S.W.8. Estimated cost £70,000. 


London.—Following for City Corporation: 


Maintenance, repair and improvement at the 
Mansion House—Mullen and Lumsden, Ltd., 
41 Eagle Street, London, W.C.1, £12,838 
(recommended); Trollope and Colls, Ltd., 
£14,899; John Greenwood, Ltd., £14,449; 
Gee, Walker and Slater, Ltd., £13,980; Holli- 
day and Greenwood, Ltd., £13,475; Ashby 
and Horner, Ltd., £12,866. 

Repairs to 1-27 (odd) and 32-50 (even) 
Bardwell Street, which form part of the 
estate to the north of the Metropolitan 
Cattle Market—R. G. Jones, 86a Yerbury 
Road, London, N.19, £5,937 (recommended); 
G. Newton (Builders), Ltd., £7,512; J. Cole 
(Painting), Ltd., £7,433; S. M. Rintoul, Ltd., 
£6,870; L. B. Levitt and Co., £6,056. 

External repainting, etc., at Lammas 
Green estate—J. C. W. Catley and Co., Ltd., 
Selby Works, Selby Road, London, S.E.11, 
£2,853 (recommended); Heeps Willard and 
Co., Ltd., £3,370; Falkus Bros., Ltd., £3,274; 
W. G. Beaumont and Son, £3,140. 

Repainting the Holborn Viaduct bridges 
over Farringdon Street and Shoe Lane— 
W. G. Beaumont and Son, Blondin Street, 
London, E.3, £4,281 (recommended); Chas. 
S. Foster and Sons, £11,479; Anderson and 
Brown (Bishopsgate), Ltd., £11,013; Heeps 
Willard and Co., Ltd., £10,908; Holbrook 
(Builders), Ltd., £7,158; Falkus Bros., Ltd., 
£6,278; C. and T. Painters, Ltd., £6,043. 


Luton, Beds.—Following for B.C.: Alterations 


and additions to shops at Wipperley Ring 
—Direct Labour. 

Improvements to 20 houses at Cannon 
Lane—W. Gutteridge, Luton, £10,570; pro- 
vision of (a) bases and finishings and (b) 
temporary hutted classrooms at Rotheram 
Secondary, Ramridge Tunior and Norton 
Road Junior Schools—S. Gilbert, Ltd., 104 
Ashcroft Road, Stopsley, Luton, (a) £2,823 
and (b) £2,880; provision of roof coverings 
at the slaughterhouse—Permanite, Ltd.. 
Permanite Works, Hertford, £769. 


Maidstone, Kent.—Following for B.C.: Con- 


struction of a multi-storey car park at 
Medway Street—Sir Robert McAlpine and 
Sons, Ltd., 80 Park Lane, London, W.1. 
£104,620 (recommended, subject to planning 
approval). 

Erection of Fant Hall—P. A. Barden and 
Sons, Ltd., Weavering House, Ashford Road, 
Maidstone, £9,767 (recommended, subject 
to Ministry approval, subject to reductions) 

Re-roofing flats at Elizabeth Close--- 


Stirling. — 
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H. Kemp (Asphalt), Ltd., 5 Birling Road, 
Tunbridge Wells, £902, (recommended). 


Newburn, Northumb.—Erection of six lock- 


up shops at Mount Pleasant estate, 
Throckley, for U.D.C.—Direct Labour. 


Newcastle upon Tyne—Structural steelwork 


for new boilerhouse at General Hospital 
for Regional Hospital Board — Wright 
Anderson and Co., Ltd., Coulthards Lane, 
Gateshead, £12,966. 


Perth and Kinross.—Various trades for erec- 


tion of a new school at Letham, Perth, 
for Joint C.C. Ian Moodie, county 
architect; Ross, Barker and Wallace, heat- 
ing consultants, 50a Frederick Street, 
Edinburgh—Excavator, concrete and brick 
—P. Graham and Sons, Main Street, Bank- 
foot; carpenter and joiner—P. Graham and 
Sons, Main Street, Bankfoot; plumber work 
—Frew and Stewart, Ltd., Mill Street, 
Perth; roughcast work — Jas. Menzies and 
Sons, 289 High Street, Perth; plaster and 
tiler—James S$. Laburn, 40 Leslie Street. 
Blairgowrie; glazier—Donald and Smith, 23 
Baltic Street, Dundee; felt roofing— 
W. Briggs and Sons, Ltd., East Camper- 
down Street, Dundee; floor covering—J. N. 
Stewart and Son, 141, King Street. Aber: 
deen; electrician—James Scott and Co.. 
Ltd., 6-12 Princes Street, Perth; metal 
windows — Crittall Manufacturing Co., 
Braintree, Witham, Essex; heating installa- 
tion—Underhill, Ltd., 5 York Place, Edin- 
burgh, 1; concrete frame — Scottish Con- 
struction Co., Sighthill Industrial Estates, 
Edinburgh. 


Preston, Lancs.—Improvements at Our Lady 


and St. Gerard’s R.C. Church, Tardy Gate, 
Lostock Hall—Hardmans (Builders) (Kirk- 
ham), Ltd., Best Street, Kirkham, Lancs. 
Wilfrid C. Mangan, architect, 2 Ribblesdale 
Place, Preston, and A. Wilson and 
Partners, 8 Storey’s Gate, Westminster, 
S.W.1, are the quantity surveyors. Work 
commenced. 


Rhymney, Mon. — Erection of a public con- 


venience, bus shelter and tool shed at The 
Green, Abertysswg, for U.D.C—W. Miles 
and Sons, Ltd., Mount Pleasant Road, Ebbw 
Vale, Mon., £1,802. 


Ripon, Yorks.—Erection of public con- 


veniences and a bus shelter at Harrogate 
Road, for B.C.—Allton and Co. (Con- 
tractors), Ltd., rear of Mayfield Grove, 
Harrogate, £1,094 (recommended). 


Rugby, War. — Erection of an old people’s 


home, caretaker’s bungalow, etc., at Oliver 
Street for C.C.—Higgs and Hill, Ltd., Crown 
Works, South Lambeth Road, London, 
S.W.8, estimated cost £60,000. Loveday and 
Davis, architects, 42 Regent Place, in 
collaboration with E. Davies, county archi- 
tect, and H. Williamson, quantity surveyor, 
10 St. Matthew's Street. 


St. Marylebone.—Erection of a new building 


at Oxford Street for Barrett Street Tech- 
nical College for L.C.C.—Taylor Woodrow 
Construction, Ltd., Ruislip Road, Southall, 
Middx., £508,797 (accepted); Dove Bros., 
Ltd., £512,508; Rush and Tompkins, Ltd.. 
£514,562; Wates, Ltd., £515,505; Leslie and 
Co., Ltd., £515,890; Marshall-Andrew and 
Co., Ltd., £517,060; Rowley Bros., Ltd. 
£518,666; Kirk and Kirk, Ltd., £519,908; 
M. J. Gleeson (Contractors), Ltd., £520,309; 
Griggs and Son, Ltd., £423,200; Y. J. 
Lovell (London), Ltd., £531,800. 


St. Marylebone.—Construction of reinforced 


concrete frame for a five-storey block of 
flats, basement and ramp, and connecting 
link, at 15-19 Crawford Place—The Modular 
Concrete Co., Ltd., 1258 London Road, 
Norbury, London, S.W.16, £16,284. R. Seifert 
and Partners, architects, London, W.C.1; 
Thompson and Alexander, quantity sur- 
veyors, London, S.W.7; Myton, Ltd., main 
contractors, London, W.5. 


Saltburn and Marske, Yorks.—Repainting of 


240 existing Council houses for U.D.C.— 
Edwin Turner, Ltd., 190 Linthorpe Road, 
Middlesbrough, Yorks., £2,538. 


Southwark.—Following for B.C.: Erection of 


24 precast concrete garages at 92-116 Larcom 
Street—William Willett (Contractors), Ltd.. 
Sloane Square, London, S.W.1, £5,483 
(recommended, subject to Ministry ap- 
proval); J. A. Dumayne and Co., Ltd.. 
£5,577; Greenaway and Son, Ltd., £5,625; 
Sigley Bros., Building Contractors, £6,337; 
Thomas and Edge, Ltd., £6,858. 

External painting of flats at Nelson 
Square Gardens and at Kean and Jephson 
Houses, Doddington Grove—Collins (Con- 
tractors), Ltd., 14 Consort Road, London 
S.B.15, £6,730, and Stegradou (London). 
Ltd.. 69 Knights Hill, London, S.E.21, 
£2,898, respectively. 
Erection of children’s home, 
Coxithill, Torbrex, for B.C—D. and J. 
Ogilvie (Builders), Ltd., 16 Park Terrace, 
Stirling, £18,976. Walter H. Gillespie, burg 
architect and planning officer; Wilkinson 
and Lowe, quantity surveyors, 12 Irvine 
Place, Stirling. 
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Sunderland, Dur.—- Erection of automatic Provision of additional accommodation units 9 and 10--Hick, Hargreaves and Co,, 
ictephone — exchange at Grindon_ Lane, at the Polytechnic—Thomas and Edge, Ltd.. Ltd. 
tmyiuwon, for the Post Ottice—-Matthew »2 MacBean Street, London, — S.E.18, Tilbury B_ power station: starting and 
Nunn, Lid., 40 Nile Street, sunderland. £299,500 (accepted); Galbraith Bros., Ltd., standby boiler feed pumps for turbo- 
Additions to Mill View Sccial Club and £300'826; Bernard Sunley and Sons, Ltd., alternators 7 to 10—-Sulzer Bros. (London), 
Insutute, tulwell. | Roy Eggveston, archi- £316,750; Marshall-Andrew and Co., Ltd., Ltd. 
tect, 3 Grange Crescent, Sunderiand £320,547; Kirk and Kirk, Ltd., £329,978; , Ashford sub-station: two 15-MVA. 
j. and T. Parker, Ltd., Commercial Koad, Griggs and Son, Ltd., £334,599; The Demo- 2-33-kV_ transformers—Bonar, Long and 
ounderland. Estimatea cost £11,000. lition and Construction Co., Ltd., £341,200; ~d Ltd. 
liffield, Northants. — Re-building St. John's Halse and Sons, Ltd., £344,743; W. }. Southern Cross and. Fishergate — sub- 
Approved School tor the Mome  Uthice. Simms, Sons and Cooke, Ltd., £348,461. station: 132-kKV_ switchgear—The English 
Rooert Marriott, Ltd., Rushden, £275,000. Electric Co., Ltd. 
Work commenced. CLOTHING AND TEXTILES Poplar. Electrical re-wiring at 15 houses, 
lonbridge, Kent.-—Erection of a south wing Stourbridge, Wores.—Supply of 310 sets of Baldock Street and Ridgdale Street for 
at Lonoriage school, comprising a lbrary, overalls, 40 sets of painters’ overalls and B.C.--London Electricity Board, 255/279 
tree Classrooms and a housemastess resi- four sets of boiler suits tor B.C.-—Messrs Cambridge Heath Road, London, E.2, £1,099 
dence tor the School Governors--James Hadleys, Oldbury, 32s. 2d., 31s. 8d. and (recommended). ‘ : 
Longicy and Co., Ltd., Crawiey, Sussex, 25s. 5d. per set (recommended). Lewisham, -- Following — electrical __ installa- 
Estimated cost £100,000. William Hoitord Wandsworth. Supply of the following for tions for B.C.: 34 houses, 30 flats and 19 
and Partners, Adelaide House, London B.C.: Supply of 520 donkey  jackets- garages at Elmer Road Group—Brakefield, 
Bridge London, E.C.4 are the archivecis; Harringdale Manufacturing Co.. Ltd., £800; Ltd. 286 Sangley Road London, S.E.6, 
Vavies, Bill and Partners, 15 George Street, 1,000 bib-and-brace overalls and dungaree £4,055; eight flats and nine garages at St. 
Croydon, Surrey, are the quantty § sur- jackets—Railway and General Stores Con- Germans Road, 10 maisonnettes and 10 
veyors, and T. Dunwoody and Partners, 25 tractors (1953), Ltd., 675 Salisbury House, shops at Ladywell Park, fifth stage, and 32 
Bruton Lane, London, W.1, are the heating London, E.C.2, £1,637: 108 pairs of boots flats and 17 garages at Corona Road— 
and electrical engineers tor the scheme. and shoes—Holdfast Footwear, Ltd., £295 Reid and Barrow, Ltd., 139 Masons Hill. 
Totnes, Devon.—External painting of 1-24 (recommended). Bromley, Kent, £595, £661 and £1,968, 
sapien Road and 1-35 Swallowfields for respectively (recommended), 
et L. Johnson, 23 Lockyer Street, DEMOLITION — mere eee See a 
> . S seenective et a FP old people's dwellings ewsey estate for 
Piyinouth, “£st6 and £1,015, respectively Bedford.-Demolition of 65, 67, 69 and 7] B.C.--Williams and Richardson, 174 Biscot 
oe : , a ac Muswell Road, for B.C.—Readers’ Demoli- Road. Luton, £6,339 
lycor, tire.—-trection of a factory at Tycor. : 9 . gt ; =~ co oe 
taeettied ter leaner @hianeend. bad tions, Northampton, £110 less £10 for any = Norwich.— Electrical services for central 
iin souks totic “seaman. Oe salvaged material (recommended). boiler house at Little Plumstead Hospital 
Jj. \olman fealy, quantity surveyor, Kidderminster, Worcs,—- Demolition of 8-14 for the East Anglian Regional Hospital 
Upper Mount Street, Dubin; R. and W. Waterloo Street for B.C.—Dearcel Mure , Ang, aes : P 
Cunningham, architects, 85 The Quay, vaterioo street for B.C.—Danicl Murphy, Board — Norwich Electrical Co., Ltd., 1 
y : “Ragged et oo Laurel Villa, Bowling Green, Powick, Exeter Street, Norwich, £5,494. 
Vatertord—-jJohn Sisk and Son, Ltd., Cap- Tae Hl ig ‘ ; ane Se 
well Works, Douglas Street, Cork Worcester, £68 (recommended). Sheftield.—Supply of transformers, switchgear 
oe . oe — z a Ns 207 Lambeth.—-Demolition of 12 Belleticlds Road, and other electrical equipment for the 
Uttoxeter, Staffs. ‘External painting of 297 tor B.C.--Frank Valori, Ltd., 34 Christ- Yorkshire-Derwent water scheme for City 
dwellings in three separate contracts, for church Road, London, S.W.2, £95 (recom- Council—Bruce Peebles and Co., Ltd, 
U.D.C. Contract (1) 88 houses and (2) 107 mended). Edinburgh, £54,000 
houses—Seddon (Stoke), Ltd. 55 Duke London.—Demolition of 93, 97 and 99 Cheap- ; a a 
Swen. Fenton, ee ts ~ side, 31 and 33 Lawrence Lane, and 39 King FENCING 
39, respectively; (: 2 houses-—j. HM. Street (part of redevelopment unit 11A) for . , ‘ 
lilstone, 397 Uttoxeter Road, Normacot, City Cocsammtion Willment Bros., Ltd., Kingston-upon-Thames, Surrey. — Renewal of 
Longton, Stoke-on-Trent, £944. Work to Baltic Wharf, Waterloo Bridge, London, fencing at Norbiton estate for B.C.--R. W. 
. ae > . —— saa Rare : Rickett (Fencing), Ltd., 27 Graham Avenue, 
commence July 1. S.E.1, £7,711 (recommended); Mowlem a caitaaeten Siiake. £Madks deomemienennle 
@xbridge, Middx.—Improvements to the Swan (Civil Engineering), Ltd., £21,041; Goodman eee ee _ ¥ Cen ' ‘ ed). 
and Bottle Hotel by the provision of a new Price, Ltd., £17,022; Charles Griffiths, Ltd., Leamington Spa, War. Provision of fencing 
restaurant and extensions to the car park £14,016; Fitzpatrick and Son (Contractors), at several parks and recreation grounds 
tor the Berni Catering Group. Stewart and Ltd., £8,598. tor. B.C.—Durafencing, Ltd. Birmingham, 
Hendry, architects, 90 Fenchurch Street, Luton, Beds.—Demolition of Regent Mill for £829 (recommended). ai 
London, E.C.3—W. S. Try, Ltd., High B.C.—M. Cunningham and Son, Ltd., 30 Mitcham, Surrey.—Erection | of additional 
Street, Cowley, Uxbridge. “Estimated cost Brighton Road, Birmingham, 12, £3,031. fencing in connection with = Phipps 
£25,000. Maidstone, Kent.-Demolition of 23 Albert Bridge Sane eee a sta 
Wandsworth.—External painting of the follow- Street, for B.C.—R. K. Simmonds, 63 Hast- A. A. Stuart and Sons ( eae Ltd., 
ing for B.C.; Anderson House—Spinks and ings Road, Maidstone, to pay council £10 £804 (recommended, extension of contract). 
Denning, Ltd., 8 Norfolk Road, London, (recommended). Southwark.—Supply and erection of wrought- 
S.W.19, £760; Alfred Hurley and Sutton, Rhymney, Mon.—Demolition of 22 stone-buili iron fencing for the existing boundary wall 
Courtenay Houses—Allard and Saunders, houses and other premises situated at Red along Colombo Street frontage and for the 
Ltd., 73 Upper Richmond Road, London, House Row and Carno Pit Row, Rhymney, new boundary wall along Tress Place and 
S.W.15, £796; 1-47 (odd) Beaumont Road for U.D.C. W. T. Bebb, architect, Mano: Rennie Street frontage for B.C.—George 
and 2-96 (even) Urmston Drive, and com- House, Bank Square, Chepstow—-G. A. Dance, Ltd., 235 Blackfriars Road, London, 
munal Jaundries at 14-108 (even) Southmead Meade and Co., 4 Three Houses, Sion S.E.1, £3,539. ne J. A 
Road—Franks and Co, (Builders), Led. a7 Street, Radcliffe, Lanes., £210. Dealer pet Co., Ltd., £3,717; W. Wright, 
utney ridge oad, London, N.15 Southwark. Yemoli 6.22) 4 25 _ Ltd., £3,860. s : ; 
£1,212; Bembridge, Binstead, Bowyer and ‘toon Mice eee ac (uaueations Sowerby Bridge, Yorks.—Supply and_ erec- 
Domelton Houses—Geo. Jones and Son housing site, for B.C.—-Gorst and Co.. tion of approximately 420 lin. yd. of chain 
(Contractors), Ltd., 27b Kensington Church Ltd., 33 Floyd Road, London, S.E.7. link fence and gates at Beech Recreation 
Street, London, W.8, £4,217; Fairfield Drive £915. (recommended): St. Mary's (Con- Ground for U.D.C. Darlington Fencing 
and Bentley, Broadhinton, Lambourn and tractors), Ltd., £960; H. Cox and Sons, Co., Ltd., Doncaster, £614. Work com- 
Orlando Courts—J. Garrett and Son, Ltd., td. £958. ; mencing September. : ; ; 
Cathles Road, London, S.W.12, £1,640 and ne ope oy Ww —. ot porsiee) - = s Danae, i 
£713, respectively; 1-19 (odd) and 2-50 ELECTRICAL decoration and renewal of fences, gates anc 
(even) Castlecombe ive -62 (consecu- cold frames at Putney Vale Cemetery- 
io) Potone thoes “ond 179-298 todd) Bolton, Lancs. Electrical installation at C. Crook and Sons, Ltd., £599 (recom- 
Burntwood Lane and 1-8 (consecutive) Smithills Technical School for B.C.—Engi- mended); T. Peyton and Sons, Ltd., £737; 
Openview—Franks and Co. (Builders), Ltd., neering Service Co. Albion Works, Anglo Scottish Construction Co., Ltd., 
£1,987 and £543, respectively; Dewar, Jean Bridgeman Street, Bolton (recommended) £778; Howard Brothers and Strong, Ltd. 
and Robertson Houses—R. W. Smale and Burton-upon-Trent, Staffs. — Construction of £942; Allard and Saunders, Ltd., £1,018: 
Co., Ltd., 13 Thrale Road, London, S.W.16, the superstructure of the Drakelow C Power C. Ash and Son, Ltd., £1,047. 
£2,308; 1-84 (consecutive) Fieldview— Station for the Central Electricity Generat- Replacement of the existing wooden fence 
M. Howard (Mitcham), Ltd., Wandle House, ing Board—Mitchell Construction Co., Ltd., between Streatham Vaile Park and properties 
London Road, Mitcham, £1,966 (recom- Peterborough. Estimated cost £1,200,000. in Abercairn Road with one of precast con- 
mended). C.E.G.B.—The Central Electricity Generating crete—Metropolitan Concrete Works, Ltd.. 
Westminster.—Modernisation of the admini- Board have placed contracts during the past Imber Court, East Molesey, Surrey, £1,366 
strative offices at Cockspur Street, S.W.1, month for power stations, transmission (recommended); Truscott Fen neing and 
for Sun Life Assurance Co. of Canada— lines and transforming stations Concrete Products, Ltd., £1,532; Allen 
ae a — and aoe, Seat amounting in the aggregate to ap- angie). Ltd., £1,550; Permafence, Ltd., 
ritain), Ltd., 258 Gray's Inn Road, London, 30,00 The principe ‘ 659 
W.C.1; Scott and Barlow, architecis, 10 proximatey 54.7 — a West Kesteven, Lines.—Provision of 269yd. . 
Gray’s Inn Square, London, W.C.1; Oscar Blyth B power station: internal and ex- 6ft. high 2in. mesh galvanised chain lin 
Faber and Partners, consulting engineers, 4 ternal painting—Bitulac, Ltd.; steel frame fencing, and the mecessary supports and 
Verulam Buildings, W.C.1; John Leaning and cladding for 275-kV switchgear com- strainers for fencing the Great ‘Gonerby 
and Son, quantity surveyors, 28 John Street, pound—James W. Ellis and Co., Ltd.; ash- Sewage Works. J. Dean, surveyor—Fencra 
W.C.1. Estimated cost £260,000. handling transporter—Babcock F and Wil- Engineering, Ltd., Gonerby Works, Great 
Whteharen, Cumb. — Stripping and re-tiling cox, Ltd. North Road, Grantham, £489. 
the roofs of 100 houses at Bransty Wood- Thorpe Marsh power station (near Don- . J TATE J : 
house and Kells for B.C.—John W. Burrow uma high pressure pipework and valves GAS AND WATER SUPPLY 
and Son, 3 Johnston Street, Workington. for tubo-alternator 2 and boiler 2—Aiton Belfast. — Triplication of the Bloody Bridge 
£4,628. and Co., Ltd. and Glasdrumman siphons, involving laying 
Woolwich.—Following for L.C.C.: Extension Barton power — station (Manchester): and jointing of approximately 278yd. ol 
and improvement of Shooter's Hill County 33-kV  switchgear—Associated __ Electrical 364in. steel pipes at Ballaghanery Upper 
Secondary Boys’ School—Henry Kent Industries, Ltd. and Glasdrumman, Co. Down, for the Bel- 
(Builders,) Ltd., 51 Beacon Road, London, Carrington power station: modifications fast City and _ District Water Commis- 
S.E.13, £50,875 (accepted); W. J. Eaglen. to boilers—John Brown Land Boilers, sioners—-F, J. Charleton, — Ballymartin, 
Ltd.. £51,263; Truett and Steel, Ltd.. Ltd. Newry. Co. Down. : 
£52.111: Poolman (Builders), Ltd., £52,223: Drakelow C power station (near Burton- Bolton, Lancs.-— Following for B.C.: Re- 
T. R. Roberts (Builders), Ltd., £52,580; on-Trent): turbine-house roof steelwork laying the remaining length of trunk main 
Wm. J. Jerram, Ltd., £52,828: Marshall- Carter Horseley (Engineers), Ltd.; super Dingle clear water tank to Egerton 
Andrew and Co., Ltd,, £53,260; Gray. structure—The Mitchell Construction Co.. Direct Labour, estimated cost £10,000; con- 
Conoley and Co., Ltd., £53,300: Thomas Ltd.; cooling tower foundations—Pete1 struction of New Hayes service reservoir- 


McInerney and Sons, Ltd., £57,198. Lind and Co., Ltd.; condensing plant for Lomount Construction Co., Ltd., Horton 
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Road, Colnbrook, Slough, Bucks. (both 
recommended), 

Dundee. Construction of an elevated water 
tower at Menzieshill for Water Committee 

Brydon Construction Co., Ltd., Drumry 
Works, Cairnsmore Road, Glasgow, W.5, 
£40,119. 

Ennerdale, Cumb.— Laying a water main 
from Winscales reservoir to Gosforth for 
R.D.C. Border Engineering Co.,  Ltd., 
Coach Road, Whitehaven, £35,568. 

Kilkeel, Down.—-Construction and completion 
of two stream intakes, together with, ancil- 
lary manholes,. pipes and specials, at At- 
tical, for R.D.C. R. Ferguson and S. Mc- 
Ilveen, consulting engineers, 15 College 
Gardens, Belfast, 9 James McMullan and 
Son, Newcastle Street, Kilkeel, £4,139 (ac- 
cepted); Dornan Bros., £5,873. 

Middlesbrough, Yorks.—-Laying of 2lin. 
water main, from Spencer Beck to Wilton 
West Gate, for the Tees Valley and 
Cleveland Water Board. T. S. R. Winter, 
chief engineer — J. O'Dea, Ltd., 145 Otley 
Old Road, Lawnswood, Leeds, 4. 

§t. Ives, Hunts.—Provision of mains, etc., con- 
tract 3, in connection with the Water Tower, 
for B.C.—Biggs Wall and Co., Ltd., 22 
Godestone Road, Cambridge, £5,980 (recom- 
mended, subject to Ministry approval); 
Preload, Ltd., £9,070. 

South Devon.—Erection of a water tower at 
Prawle for Water Board—Exeter Asphalte 
and Tarpaving Co., Ltd., Exhibition Way. 
Pinhoe Trading Estate, Exeter, £8,688. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 
Portsmouth.—-Construction of an embankment 
across Milton Lake for the Development and 
Estates Committee—Reed and Mallik, Ltd., 

Milford Manor, Salisbury, £65,189. 
Wallsend, Northumb.—-Construction of quay 
at the Stephenson Street works of Asso- 
ciated Lead Manufacturers, Ltd. Brims 
and Co., Ltd., City Road, Newcastle upon 
Tyne. 


HEATING AND VENTILATING 


Sjackpool, Lanes.--Supply and installation of 
oil-burning equipment to the — existing 
central heating at the Board's filter house. 
Hodder Works, Slaidburn, Yorks. (W.R.) 
for Fylde Water Board—James Mercer 
(Preston), Ltd., Tulketh Hall Works, 
Hesketh Street, Preston. Work commenc- 
ing July. 

Jarrow, Dur.—Heating work at new Dunn 
Street County School, for C.C.—E. Dixon 
Barker and Sons, West Hartlepool, £3,977 
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HOUSING SCHEMES 

Ayr.--Private development of houses in the 
Laigh Glengall scheme—William Govan and 
Sons, Ltd., 11 Wellington Square, Ayr. 
Estimated cost £41,000. 

Bideford, Devon.—Fifteen houses at Stucley 
Road for B.C.—R. Harris and Son 
(Builders), Ltd., Victoria Road, Barnstaple, 
£25,137 (recommended). 

Bolton, Lancs.—- Twenty-two dwellings en 
the Breightmet neighbourhood unit south 
for B.C, Direct Labour (recommended, 
subject to Ministry approval). Estimated 
cost £41,287. 

Cookstown, Tyrone.—Following for U.D.C.: 
Eight semi-detached and eight old people's 
dwellings at Monrush housing estate 
William Evans and Co., Bellaghy, £19,530. 

Fifteen dwellings at Killymoon Street. 
W. and M. Given, architects, 1. Water- 
side, Coleraine—Lees and Stewart, Ltd., 
Queen Street, Magherafelt, £21,887 (ac- 
cepted); Wm. Evans and Co., £22,272; 
Banson Bros., £25,239; James Corrigan 
and Sons, £29,250. Work is expected to 
start in July. 

Cuckfield, Sussex. — Sixty houses at Ashen- 
ground Wood, Haywards Heath, for U.D.C. 
—Orchard and Peer (London), Ltd., 
Telford Place, Crawley. Work has com- 
menced. 

Ennerdale, Cumb.—R.D.C. have approved 
plans for the erection of 54 houses at rear 
of Bowthorn Road, Cleator Moor, for the 
Border Engineering Co., Ltd., Coach 
Road, Whitehaven. 

Glasgow.— One hundred and _= seventy-four 
three-apartment houses at Gartloch Road, 
Garthamlock, for City Council—Direct 
Labour. Estimated cost £400,000. 

Goole, Yorks.—Ten houses and six bunga- 
lows on the new housing estate at Raw- 
cliff Bridge for R.D.C.—Kimberley Builders, 
Featherstone, £17,654, and C. and F. Easton, 
Goole, £9,177, respectively (subject to 
Ministry approval). 

Islington. — Eight dwellings comprising the 
29-30 Colebrooke Row scheme for B.C. 
W. J. Simms, Sons and Cooke, Ltd., Sher- 
wood House, Beddington Lane, Croydon, 
Surrey, £23,721 (recommended, subject to 
Ministry approval); H. Richardson and 
Sons, Ltd., £24,302; Rowley Bros., Ltd., 
£24,446; Patman and Fotheringham, Ltd.. 
£25,472; Walter Lilly and Co., Ltd., £25,636; 
Allen Fairhead and Sons, Ltd., £26,247. 

Kingston-upon-Thames, Surrey.—Twelve old 
people’s dwellings adjoining 22 Gloucester 
Road for B.C.—W. H. Streeter, 15 Hay Lane, 
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London, N.W.9, £18,507 (recommended, 
subject to Ministry approval). : 

Leamington Spa, War.—Eight flats in four- 
storeys and a community centre at Edin- 
burgh Crescent for B.C—T. Bates and 
Son, Ltd., Warwick Road, Kenilworth, 
£33,618 (recommended). 

Lewisham.—-Eight flats and nine garages at 71 
St. Germans Road for B.C.—J. A. Proctor, 
Ltd., 163 Burrage Road, London, S.E.18, 
£28,136 (recommended, subject to Ministry 
approval); Henry Kent (Builders), Ltd., 
£28,328: TT. Cutler and Sons, Ltd., 
£28,402; Walter Gladding and Co., Ltd., 
£28,555; Thomas and Edge, Ltd., £30,121; 
Walter Lilly and Co., Ltd., £30,622; Robert 
Hart and Sons, Ltd., £30,783; Rowley 
Bros., Ltd., £30,910; A. Roberts and Co., 
Ltd., £31,184; W. R. Oldham, Ltd., £32,212. 

Liverpool. — Following for City Council: Six 
houses at Wellington Terrace and 88 dwell- 
ings and 10 garages at Storrington Avenue, 
West Derby—R. J. Barton and Sons, Altcar 
Road, Formby, £19,774 amd £197,093, 
respectively; 28 maisonnettes at Breeze 
Lane, Walton—Peak Construction (Liver- 
pool), Ltd., Broad Lane, Liverpool, l, 
£60,990; six flats at Arundel Avenue and- 
Harrington Road, Toxteth—J. and J. 
Gallagher and Co., Birchfield Avenue, 
Widnes, £10,606. 

Lossiemouth, Moray.—Four flats, 12  three- 
apartment and four four-apartment cottages 
on gap sites at Park Place Church Street 
and Moray Street for B.C.—Weir Housing 
Corporation, Ltd., Calder Street Coatbridge. 
£27,829 (recommended). 

Luton, Beds.—Seventy aged persons’ dwellings 
at Lewsey estate for B.C.—John Laing 
Construction, Ltd., Mill Hill, London, 
N.W.7, £123,948 (in lieu of previous tender, 
subject to Ministry approval). 

Ryton, Dur.—Seventeen old people’s bunga- 
lows at Greenside for U.D.C.—Direct 
Labour. 

Sutton and Cheam, Surrey.—Four staff houses 
at Worcester Park sewage works for B.C.— 
William Bros. (Carshalton), Ltd., Boston 
House. 132 Cheapside, London, E.C.2, 
£10,567 (recommended). 

Tavistock, Devon.—Four two-bedroom-type 
houses and four one-bedroom-type flats with 
site works at Anderton Lane, Whitchurch, 
for U.D.C. Rossington and  Fogden, 
architects, Drake Road, Tavistock—E. L. 
Greening and Sons, Taylor Square, 
Tavistock, £11,692 (accepted); Philpott and 
Co. (Builders), Ltd., £14,091. 

Tutbury, Staffs.—Twenty-five one-bedroom 
and one two-bedroom bungalows, etc., on 
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a site adjacent to Dunstall Road, Barton- 
under-Needwood, for R.D.C.—V. M. 
Browne, Tatenhill Lane, Branston, Burton- 
on-Trent, £38,750, not £34,750 as reported 
last week. 

Whitby, Yorks.—Twelve houses and bunga- 
lows at Hinderwell for R.D.C.—F. J. Willis 
and Son, Hinderwell, £15,160. 


MATERIALS AND SUPPLIES 

Lewisham.—Following for B.C.: Supply of 
500 gully gratings and frames—Mather and 
Smith, Ltd., Godington Road, Ashford, 
Kent, £2,850; 95 new large refuse con- 
tainers and 45 lids—Thomas Marshal and 
Son, Ltd., Wellington Bridge, Leeds, 12, 
£1,583. (recommended). 

Wandsworth. — Provision of wooden slatted 
sunblinds to one greenhouse at King 
George's Park for B.C.—Permafence, Ltd., 
225 High Street, London, W.3, £542 
(accepted); Tidmarsh and Sons, £940; Burt, 
Boulton and Haywood, Ltd., £1,036; J. Avery 
and Co., £1,080, 


PLANT AND MECHANICAL TRANSPORT 


Bolton, Lancs.—Supply of an Ingersoll Rand 
Static air compressor and two _ Ingersoll 
Rand Gyroflo portable air compressors for 
B.C.--McCreath Taylor and Co., Ltd., 15 
Fairfield Street, Bolton, and Vernons In- 
dustries, Ltd., Dixon Road, Simonswood, 
Kirkby, Liverpool, respectively (recom- 
mended). 

Carlisle, Cumb.— Supply of two refuse col- 
lection vehicles for City Council — Myers 
and Bowman, Ltd., Distington, Harrington, 
£3,332 (recommended, subject to Ministry 
approval), 

Darlington, Dur.—Supply of three refuse col- 
lecting vehicles for B.C.—Minories Garages. 
Ltd.. Darlington, £5,046. 

[slington.—Supply of following for B.C.: One 
Avery 5102 road weighbridge for Ashburton 
Grove Depot—W. and _T. Avery, Ltd., Avery 
House, Clerkenwell Green, London, E.C.1, 
£995 (recommended). 

Two 50 cu. yd. Pakamatic refuse collec- 
tion vehicles and one provided with Paladin 
container emptying equipment — Shelvoke 
and Drewry, Ltd., Letchworth, Herts., 
£13,470 (recommended, subject to Ministry 
approval). 

Lambeth.—Supply of the following for B.C.: 
Four Bedford diesel 3-ton tipping lorries 
—Keith and Boyle (London), Ltd. 80 
Clapham Road, London, S.W.9, £3,850 after 
deduction of allowance of £486 for for 
old vehicles; one diesel tractor for towing 
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refuse trailers—Rootes, Ltd., London, W.1. 
£913 (recommended). 

Luton, Beds.—Supply of one Bedford street 
lighting platform vam and one Bedford 
tanker wagon, for B.C.—Shaw and Kilburn, 
Ltd., 546 Dunstable Road, Luton, £766 and 
£2,028, respectively. 

Midhurst, Sussex.—Supply of one Gibson 
pendulum compressor refuse collector 
mounted on a suitable chassis for R.D.C.— 
Wadhams, Ltd., Waterlooville, Hants, 
£2,423. 

Mitcham, Surrey.—Supply of one TW type 
fore and aft tipper with diesel engine, and 
one with container hoist gear, for B.C.— 
Shelvoke and Drewry, Ltd., Letchworth, 
Herts., £3,005 and £3,495, respectively 
(recommended). 

Southwark.— Supply of a Karrier Bantam 
tipper with a diesel engine and metal lined 
body for B.C.—Rootes, Ltd., Barlby Road, 
London, W.10, £1,006 (recommended); 
Westminster Carriage Co., Ltd., £1,011; 
Regal Garage, Ltd., £1,007. 

Staffordshire. — Supply and erection of one 
6-ton and one 2-ton hand-operated overhead 


travelling crane for the Tittesworth 
Reservoir Scheme for the Staffordshire 
Potteries Water Board. C. V. Brown, 


engineer and manager—Herbert Morris, Ltd., 
P.O. Box 7, Loughborough, Leics. 

Stourbridge, Worcs.—Supply of the following 
for B.C.: One Dennis dustless refuse col- 
lection vehicle—Dennis Bros., Ltd., Guild- 
ford, £4,150; one Karrier Blenheim refuse 
collection vehicle—Lycetts Garage, Ltd., 
Stourbridge, £2,998; one diesel engine 
Morris Commercial 3-ton lorry, including 
tipping body, hydraulic gear, etc. — Wol- 
laston Garage, Ltd., Bridgnorth Road, 
Wollaston, Stourbridge, £934, including an 
allowance for old lorry (recommended). 

Wandsworth. — Supply of the following for 
B.C.: Two barrier-type refuse collection 
vehicles, complete with Scammel tractors— 
Glover, Webb and Liversidge, Ltd., 561 Old 
Kent Road, London, S.E.1, estimated cost 
£6,000; two Paladin-type vehicles with 
Eagle bodies on Bedford chassis—Kingston 
Hill Motor Works, Ltd., 33 Kingston Hill, 
Kingston-upon-Thames, £7,626 (recom- 
mended). 


PLAYING FIELDS, PARKS, ETC. 


Bolton, Lancs.—Preparation of playing fields 
at the St. Patrick’s R.C. Primary School 
for B.C.--Maxwell M. Hart (Glasgow). 
Ltd., 74 Corporation Street (Manchester, 4 
(recommended). Estimated cost £3,300. 
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Ealing, Middx.—Development of housing open 
spaces for B.C.—J. S. Bishop and Co., 439 
Bath Road, Slough, Bucks., £1,321 (recom. 
mended). 

Leamington Spa, War.— Construction ot 
bowling greens and tennis courts at Shrub- 
land recreation ground for B.C.—-En-Tout- 
Cas Co., Ltd., Syston, Leicester, £2,215 and 
£1,878, respectively (recommended). 

Wandsworth.—Following for B.C.: Preparing 
and seeding land at King George's Park to 
provide football, cricket facilities, ete— 
Landscape and Public Works, Ltd., 93 
Phyllis Avenue, New Malden, Surrey, £5,232 
(recommended). 

Landscaping works around the five-storey 
block of flats at Wendelsworth estate (phase 
7)—Knowles and Weller, Ltd., South 
Norwood, S.E.25, £946 (recommended); St, 
Mary's (Contractors), Ltd., £1,132; Peter 
Adams (Garden Landscapes), Ltd., £1,302: 
Fairview Nurseries (Gillingham), — Ltd., 
£2,108. 


RAILWAY ENGINEERING 


British Railways.- Following contracts placed: 


Eastern Region: 

Construction of a reinforced concrete 
culvert under underline bridge 1588 
between Shippea Hill and Lakenheath 
W. and C. French, Ltd., South Brink. 
Wisbech, Cambs. 

Resurfacing of roadways in the K_ng's 


Cross and Stratford districts—Constable 
Hart and Co., Ltd., Lion House, Richmond. 
Surrey. 

Repairs to roofs over platforms 3 to 8 
at Liverpool Street station.—Walter Cowen, 
Ltd., Souldern Road, London, W.14. 

Repairs to arch soffit and spandrel walls, 
etc., of underbridge 600 at Cantrell Road. 


between Stepney and Bow  Junction— 
Thomas Fletcher and Co., Ltd., Forest 
Road, Mansfield, Notts. 

Provision of new car park at Enfield 


Walter Lawrence and Son, 
Street, Finsbury Square. 


Town station 
Ltd., 31 Sun 
London, E.C.2. 

Construction of footpath on the north 
side of Keadby ex. lift bridge 36 over 
River Trent, between Althorpe and Scun- 
thorpe and Frodingham — Carter-Horseley 
(Engineers), Carwood Road, Sheffield, 4. 

London Midland: 

1961 fencing renewal progrmme in the 
Derby North district—Escay Fencing Con- 
tractors, Ltd., Enfield, Middlesex. 

1961 fencing renewal programme in the 
Manchester district—]. B. Corrie and Co., 
Ltd., London, S.W.7. 
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Supply of material and manufacture of 
bored cast-in-place piles for Bridge No. 5 
on the Trent-Nottingham line—The Pressure 
Piling Co. (Northern), Ltd., Bamber Bridge, 


Lancs. . ; 
Provision of low power hot water heating 

at North Wall, Dublin—McCann, Ltd., 

Dublin. = : 
Renewal of retaining wall adjacent to 


Woverhampton No. 4 signal box alongside 


the Birmingham Canal—J. Rata and Co., 
Ltd., Willesden, London, N.W.2. ; 
Office accommodation for Line Traffic 
Manager at Crewe—Gilbert Ash, Ltd., 
London, W.1. 
Southern Region: 
Kemp Town: resurfacing and drainage 


in goods yard—W. H. Gaze and Sons, Ltd., 
London, $.W.15. 

Dover Marine: provision of rope store 
R. Corben and Son, Ltd., Maidstone, Kent. 


Redhill, Horsham, East Grinstead: aerial 
survey—B.K.S. Air Survey, Ltd., Leather- 
head, Surrey. 

Three Bridges, Littlehampton, Lewes: 
aerial survey—Hunting Surveys, Ltd., Bore- 
ham Wood, Herts. 

Waterloo Station: Cleaning of stone 


and brickwork — Szerelmey, Ltd., London, 
S.E.16. 


Newton St. Cyres:° reconstruction of 
bridge—Aubrey Watson, Ltd., Henley-on- 
Thames, Oxon. 

Selsdon — reconstruction of Selsdon 


Road bridge — Cleveland Bridge and Engi- 
neering Co., Ltd., London, S.W.1. 

Yeovil Town Motive Power Depot: im- 
provements to staff accommodation—Jewell 
and Son, Barnstaple. 

Selhurst Carriage Servicing Shed: instal- 
lation of electrical services—Bective Elec- 
trical Co., Ltd., London, W.C.2. 

Kingston River Bridge: cleaning, tarring 


and painting—Maurice Hill, Ltd., Horn- 
dean, Hants. 
Waterloo and City Railway: improve- 


ments to Waterloo Terminus Station—F. G. 
Winter, Ltd., London, S.W.1. 

Extension of Electrification, 
Marine: demolition of redundant motive 
power depot— The Demolition and Con- 
struction Co., Ltd., London, S.W.1. 

Dover Train Ferry Dock: repairs to inner 
dock gate—Head Wrightson, Teasdale, 
Ltd., Thornaby-on-Tees. 


Dover 


ROADS, BRIDGES AND SITE WORKS 


Bolton, Lancs.—Private street works in New 
Hall Lane, Smedley Avenue and Back 
ones 
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Bentley Street for B.C.—Executors of J. W. 
Bradley, Hall Lane, Farnworth (recom- 
mended, subject to Ministry approval). 
Brighton, Sussex.—Following for B.C.: Com- 
pletion works at Wadhurst Rise (Wilson 
Avenue) housing site—A. C. Jenkins, Ltd., 
Ladies Mile Road, Brighton, 6, £4,332 
(accepted); Abacon, Ltd. (Birmingham), 
£4,336; M. and D. Construction Co., £4,618; 
H. Pannett (Civil Engineering), Ltd., £4,910; 
J. W. Gammans and Co., Ltd., £5,129. 
Completion of roadworks at Warren Road 
and Falmer Road, Woodingdean—S. M. Tidy 
(Public Works), Ltd., 161 Preston Road, 
Brighton, 6, £24,748. 
Bristol.—Improvements to Passage Road and 
Wyck Beck Road at Brentry, comprising 
part of the alternative route to the former 
Filton by-pass for City Council—Durnford 
Construction Co. (Bristol), Ltd., Cumberland 
Road, Bristol, 1, £172,800. 
Cheshire.—Construction of 94 
Birmingham-Preston 
South Cheshire 


miles of the 
Motorway (M.6)_ in 
between the Staffordshire 
boundary and Holmes Chapel for M.T. 
Scott and Wilson, Kirkpatrick and 
Partners, consulting engineers, 47 Victoria 
Street, London, S.W.1—Sir Lindsay Parkin- 


son and Co., Ltd., 6 Lambeth Road, 
London, S.E.1, £5,892,765. 
Cranbrook, Kent.—Construction of a new 


estate road, together with ancillary works, at 
Oaklands, Freight Estate, for R.D.C., includ- 
ing approximately 632 super. yd. tarmacadam 
and 440 lin. ft. of kerbing—Kaymat, Ltd.. 
Clifton Road, Tunbridge Wells, £2,219 
(accepted); P. A. Barden and Sons, Ltd., 
£2,269; Bensted Contractors, Ltd., £2,382; 
Taylor Bros., Ltd., £2,473; The Wingham 
Engineering Co., Ltd., £2,537; Roe (Road 
Contractors), £2,900. Work has commenced. 

Crayford, Kent.—Surfacing of roadway with 
tarmacadam at London Road for P. A. 
Glock, Ltd—Hodsons, Ltd., 17 Wrotham 
Road, Gravesend. 

Cumberland.—Road and bridge diversion and 
improvement at Lanercost, which is approxi- 
mately 11 miles north-east of Carlisle, for 
C.C. F. L. Broughton, county surveyor— 
Demolition and Construction Co., Ltd., 
London, £59,328. 

Ealing, Middx.—Construction of a roundabout 
at the junction of Ruislip Road, Lady 
Margaret Road and Kensington Road for 
C.C.—L. Goodall and Son, Ltd., £18,072 
(recommended). 


Eastwood, Notts.—Construction of roads 
and sewers at Raglan Street estate for 
U.D.C. — Butterworth and Partners, Ltd., 


Langley Mill, Nottingham. 
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Elland, Yorks.—Private street works in part 
of Plains Lane and part of South Parade for 
U.D.C.—D. J. Bates, Birchencliffe, £2,138 
and £1,589, respectively. 

Esher, Surrey.—Littleheath Farm housing 
estate extension, Oxshott, stage Il—roads 
and sewers, contract 318, for U.D.C., com- 
prising miscellaneous site works, the con- 
struction of approximately 1,000 sq. yd. of 
hardcore carriageways, 130 lin. yd. of 9in. 
surface water sewer, together with ancillary 
works—P. Collins (Contractors),  Ltd., 
Villiers Street, Strand, London, W.C.2, 
£3,709. 

Esher, Surrey. — Farm Road housing estate, 
completion works (contract 317) for U.D.C., 
comprising 2,400 sq. yd. cleaning and 
scarifying existing hardcore carriageways, 
and surfacing with two-course bituminous 
macadam, 500 lin. yd. of kerbing and 
channelling, 775 lin. yd. of concrete edging, 
1,300 sq. yd. of bituminous macadam foot- 
paths, 4,200 sq. yd. of grass verges, together 


with miscellaneous’ ancillary works— 
T. Vickers, Ltd., 288 Kingston Road, 
Leatherhead, £5,135. 

Eston, Yorks.—(a) Supplying and laying 


approximately 1,300 tons of fime cold asphalt, ° 
jin. consolidated thickness; and (b) foot- 
path, kerbing and channelling works to 
certain highways in the district for U.D.C. 
N. C. Harrison, engineer and surveyor 





Tarmac Roadstone, Ltd., Tees Bridge, 
Stockton-on-Tees, £4,679 and _ £1,109, 
respectively. 

Gosport, Hants.— Construction of the new 
diversion of the section of Little Beach 
Street between the two arms of Trinity 
Green for B.C—Holdyne, Ltd., 59 High 


Street, Winchester, £8,258 (recommended). 
Haverhill, Suffolk.—Construction of footways 
(stage 1), advance preparation road and 
sewer works (stage II), and street lighting 
on the industrial site for L.C.C.—George 
Wimpey and Co., Ltd., London, W.6, 
£29,101 (accepted); Cubitt and Gotts, Ltd., 


£56,996. 

Islington. — Following for B.C.: (a) Recon- 
struction of the carriageway foundations 
and (b) resurfacing with asphalt of sections 
of Holloway Road and Offord Road—{a) 
St. Mary’s (Contractors), Ltd., 273 Sussex 
Way, London, N.19, £18,191, and (b) 
Neuchatel Asphalte (Contracting), Ltd., 
Asphalte House, Palace Street, London, 
S.W.1, £7,115 (recommended, subject to 
Ministry approval). 

Paving of land between the boundary 
wall of Langdon Court, Oakley Crescent and 
boundary of the highway in City Road and 
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further reinstatement of footway paving 
J. H. Hitchin, 23 St. Mary’s Grove, London, 
N.l (recommended), estimated cost £1,800 
and £3,000, respectively. 


Kidderm‘nster, Worcs.— Surface dressing of 
various carriageways within the borough 
tor B.C.—Taroads, Ltd., Springfield, 
Dudley (recommended). Estimated cost 
£6,300. 

Kincardine.—Perth-Aberdeen-Inverness trunk 


road, route A.92, Cortens-Bridge of Much- 
alis improvement and improvement near 
Cowie House, for C.C. Work comprises 
earthworks and the forming, bottoming 
and surfacing of approximately 1,200 
lin. yd. of dual carriageway and 800 lin. yd. 
of single carriageway, including the con- 
stuction of a large reinforced concreie 
bridge culvert and ancillary works. Eric 
J. A. Moir, county road surveyor 
William Briggs and Sons, Ltd., Easi 
Camperdown Street, Dundee, £132,648 
(accepted); William Tawse, Ltd., £145,513; 
John McAdam and Sons, Ltd., £150,940; 
James Leith, Junr., Ltd., £151,708; Laird 
Bros., Ltd., £153,338; Charlies Gray 
(Builders), Ltd., £172,596; D. D. Gair and 
son (Plant), Ltd., £176,439; McKean and 
Co., (Glasgow), Ltd., £178,393; Arch’bald 
Middleton, £180,903; Lewis Middleton, 
Ltd., £184,999. Work to start in July. 

Lambeth.—Following for B.C.: Supply and 
laying of two-coat rolled asphalt at Br xton 
Hill (part), Jebb Avenue and_ Lando 
Road—lIohn Mowlem and Co., Lid., 91 
Ebury Bridge Road, London, S.W.1 (recom- 
mended, extension of contract). Est'mate2 
cost £13,062. 

Repaving old York stone footways in 18 
streets during 1961-62—Londen Paving 
Co., Ltd., 21 Aylmer Parade, London, N.2, 
£18,359 (recommended). 

Leamington Spa, War.—Reconstruction of the 


following for B.C.— Prospect Road and 
Waverley Road—Norman Dunn and Co., 
Ltd., Kineton Road, Wellesbourne, 


Warwick, £18,367; Warwick New Road and 
the eastern seciion of Leicester Street 
Galliford and Son, Ltd., Wolvey, Hinckley, 
£19,292 (recommended). 


London.—Following for City Corporation: 
Maintenance of the carriageway of East- 
cheap, Great Tower Street and Byward 


Street for the period July 10, 1961, to June 
30, 1962—Limmer and Trinidad Lake 
Asphalt Co., Ltd., Trinidad Lake House, 
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Vauxhall Bridge Road, London, S.W.1, 
£1,352 (recommended); Val de Travers 
Asphalte, Ltd., £1,405; Neuchatel Asphalte 
(Contracting), Ltd., £1,370; Highways Con- 
struction, Lid., £1,369. 

Temporary paving on the frontage of Hill- 
gate House, Ludgate Hill—Willment Bros., 
Ltd., Baltic Wharf, Waterloo Bridge, 
London, _ S.E.1, £929 (recommended); 
William F. Rees, Ltd., £1,366; Mowlem 
(Civil Engineering), Ltd., £1,224; Howard 
Farrow, Ltd., £1,193; Fitzpatrick and Son 
(Contraciors), Ltd., £1,079. 

Maintenance of the carriageway of New 
Bridge Street and _ Blackfriars Bridge 
Approach for the period October 10, 1961, to 
June 30, 1962—Neuchaiel Asphalte (Con- 
tracting), Ltd., Asphalte House, Palace 
Street, London, S.W.1, £953 (recommended); 
Val de Travers Asphalite, Ltd., £978; Limmer 
and Trinidad Lake Asphalt Co., Ltd., £966: 
Highways Construction, Ltd., £965. 

Maintenance of roads at the City of 
London Cemetery—Mowlem Paving Co., 
Ltd., 19 Grosvenor Place, London, S.W.1, 
£1,519 (recommended); Wm. F. Rees, Ltd., 
£1,979; W. and C. French, Ltd., £1,777; 
Fitzpatrick and Son (Contractors), Ltd., 
£1,663; Situsec, Ltd., £1,595, 

Lurgan, Armagh. — Reconstruction of North 
Circular Road, and other ancillary works, 
for B.C—Wm. M. Larmour, Aughnahoe 
Quarries, Lisburn, £5,741. 

Luton, Beds.—Asphalt resurfacing works dur- 


ing 1961 for B.C.—Wirksworth Quarries, 
L‘d.. Woolmer Green, Knebworth, Herts, 
£13.899, 

Middlesex. — Surfacing works along Whitton 


Avenue, Ealing, and a section of Hampton 
Court Road for C.C.—Constable, Hart and 
Co., Lid. (recommended extension of con- 
tract). Estimated cost £1,817 and £10,043, 
respectively. 

Mitcham, furrey.—Following for B.C: Tar- 
soray.ng during 1961-62—W. and J 
Glossop, Ltd., 123 Easthill, London, S.W.18, 
£2,744 (recommended); The Mowlem Pav- 
ing Co., Ltd., £2,881: Jolnston Bros. (Con- 


tractors), Lid., £2,907; H. V. Smith and 
Co., Ltd., £2,910; Johnson Bros. (Ayles- 
ford), Ltd., £2,931; South Eastern Tar Dis- 
tillers, Ltd., £3,008. 

Resurfacing of approximately 9.500 
sq. yd. of carriageway—William F. Rees, 
Ltd.. 54 Victoria Street, London, S.W.1, 


£4,943 (recommended); Neuchatel Asphal.e 
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Self Priming Water Pumps 


No other Pumps give you all these advantages— 


@ Patent Fully Automatic Self Prim- 
ing-no valves or adjusters -giving 
quicker prime and larger air capacity 
than any other pumps of their size. 


@ Can pump extremely dirty water, 
containing up to 25% solid matter 
in suspension. 


@ High output at all lifts. 


@ Utterly reliable in day to day 
working - and in emergencies. 


@ Petrol, diesel, electric or indepen- 
dent drive. 


@ Sizes up to 80,000 gallons per hour. 
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(Contracting), Ltd., £5,084; Highways Con- 
struction, Ltd., £5,155; W. ana J. Glossop, 
Ltd., £5,246. 

Making-up of Cedars Avenue and Lilian 


Road (pari) —W. and |. Glossop, Ltd, 
£7,037 and £1,603, respectively (recom- 
mended); Patrick Collins (Contractors), 
Ltd., £7,107; and £1,665; J. E. Billings 
and Co., Ltd., £7,855 and £1,943; W. H 
Gaze and Sons, Ltd., £7,869 and £2,03): 
Franks Harris’ Bros., Ltd., £8,237 and 
£2,067; Waywarden, Ltd., £9,951 and 
£2,232. 

Salisbury, Wilts.—Rebuilding of Summerlock 
Stream Bridge at Ashley Road for City 
Council—Direct Labour. Estimated cost 
£5,000. 

Southwark. Resurfacing of footways at 
Lorrimore Road and Forsyth Road, for B.C, 

W. F. Rees, Ltd., 54 Victoria Street, 
London, S.W.1l, 16s. 3d. per super. yd, 


(recommended), 

Sutton and Cheam, Surrey.— Making-up of 
Cuddington Way, section 1, from Sandy 
Lane to Golf Side, and repairs and main 
tenance of roads and footpaths at Sutton 
Cemeiry, etce., for B.C.—T. Vickers, Ltd., 
288 Kingston Road, Leatherhead, £4,279, 
and Dvrable Asphalt, Ltd., 351 Caledonian 
Road, London, N.1, £942,  respect:vely 
(recommended). 

Totnes, Devon. — Extension of the cemetery 
for B.C.—Northcotts of Exeter, Ltd., Venny 
Bridge, Whipton, Exeter, £2,786 (recom- 
mended); W. and J. Glossop, Lid., £2,950, 

Uxbridge, Middx. Surfacing works on the 
viaduct section of Western Avenue for C.C. 

Roads Reconstruction (Contracting), Ltd., 


£17,536 (recommended). 


Ware. Herts. — Construction of roads, 
sewers and footpaths for new estate at 
Ir:nity Farm, Fanhams Hall Road, for 


Bridgman and Sons-—-Farmiloe and McvVie, 
Ltd., 10 High Street, Welwyn. 

Welshpool, Monts. — Improvement scheme at 
the Pantyralarch Road, Castle Caereinion, 
for B.C.—Buttington Road Rolling Co., Ltd., 
Min-y-Nant, Trewern, Welshpool, £2,270 
(recommended). 

Whitehaven, Cumb. 
viaduct over the railway 


Construct‘on of a 
lines at Meadow 


Road, Mirehouse, for B.C.—British Rein- 
forced Concrete Engincering Co.,Ltd. 
Lichfield Road, Stafford, estimated cost 


£57,000 (recommended, subject io Min‘s:ry 


approval). 
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Whitley Bay, Northumb.—(1) Surface dress- 
ing of roads (1961), approximate area 28,500 
sq. yd.; (2) hot chip carpet, approximate 
area 21,200 sq. yd., for B.C. E. Roberts, 
engineer—(1) S. Sutcliffe and Son, Lid., 
Cragg Road, Mytholmroyd, Yorks., £1,313; 
(2) Johnston’ Bos. (Contactors),  Ltd., 
Johnston House, Hatchlands Road, Red- 
hill, Surrey, £2,368. Work commencing 
soon. 

Winsford, Ches.—Grange housing estate— 
construction of roads and sewers (phase 1, 
section 1, contract 67/36/01) for U.D.C. 
L. E. Wakefield, engineer and surveyor— 
Thomas Ashley (Contractors), Ltd., Chester 
Road, Hartford, near Northwich (subject to 
Ministry approval). 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Bolion, Lancs.— Reconstruction of the 
Egypt'an Street sewer for B.C—Direct 
Labovr (recommended). Estimated cost 
£6,500. 


Bromley, Kent.—Construction of relief surface 
water sewer at Kynaston Road and Burnt 
Ash Lane, for B.C.—R. Mitchell (Public 
Works), Green Street Green, Dartford, 
£6,554 (recommended). 

Carlisle, Cumb.—Reconsitruction works at the 


Willowholme sewage works, part II, for 
City Council—Border Engineering Con- 
tractors, Ltd., Coach Road, Whitehaven, 


£82,411 (recommended, subject to Ministry 


approval). 
Chanctonbury, Sussex.— Main drainage of 
Nutbourne and Thake- 


West Chiltington, 

ham, C21/13, contract 1, for R.D.C., com- 
prising the construction of approximately 
3,500 lin. vd. of 6in. and 9in, diameter 
sewers and rising mains, one sewage pump- 


ing station, and other ancillary works. 
Howard Humphreys and Sons, consulting 
engineers, West Street, Ensom, Surrey 


Bridgwater Bros., Ltd., Westhampnett Road, 
Chichester, £45,129 (accented); Hugh Brown 
(Engineers), Ltd., £45.765; Marples, Ridgway 
and Partners, Ltd., £56,026. Work to com- 
mence August. 

Ealing, Middx.—Provision of a surface water 
outfall sewer at Yeading Green estate for 
B.C.—Percy Bilton, Ltd., 54 Uxbridge Road, 
London, W.5, £36,034 (recommended, sub- 
ject to Ministry approval). 


Eston, Yorks.--Construction of a sewage 
disposal preliminary. treatment works, 
contract 2, for U.D.C. N. C. Harrison, 
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engineer and surveyor—Tarmac Civil Eng - 
neering, Ltd., Bowesfield Lane, Stockton- 
on-Tees, £19,492. 

Galashiels, Selkirks.—Reconstruction of the 
sewage disposal works at Galafoot for B.C.: 
Civil engineering work—Whatlings, Ltd., 10 
Woodside Crescent, Glasgow, C.3, £129,473. 
Mechanical plant will be supplied by 
William E. Farrer, Ltd., and Ames, Crosta, 
Mills and Co., Ltd., 50 Wellington Street, 
Slasgow, C.2, £45,530. 


Glendale, Northumb. — Construction of the 
Crookham_ sewerage scheme for R.D.C.— 
Charles G. Inkster, Paikes Sireei, Aln- 


wick, £7,000 

Kingsbridge, Devon.—Construction of the 
Malborough sewerage scheme for R.D.C.., 
including the construction of about 950yd. 
of 4in. to 9in. diameter pitch fibre and 
concrete sewers with manholes, a sewage 
pumping station and about 380yd. of 4in. 
diameter spun-iron rising main. Lemon and 
Blizard, consulting engineers, 1 Glenside, 
College Avenue, Mannamead, Plymouth 
--W. J. Clemens and Co., Ltd., East 
Budleigh, Devon, £8,356 (accepted); W. H. 
Lonergan, Ltd., £9,634: Northcotts of 
Exeter, Ltd., £12,016; R. Costain (Con- 
struction), Ltd., £12,232; W. Squire and 
Son, Ltd., £12,363. Work to commence 


July. 

Lambe‘h.—Fo!le wing for B.C.: Reconsiruc- 
tion of sewers at Idmiston Road—Ed. H. 
Jackson, Ltd., 62a High Street, London, 
N.8, £6,114 (recommended); D. R. Paier- 

E. Billings and Co., 


son, Ltd.. £6,202; J. 
Ltd., £6,901; John Mowlem and Co., Lid., 


£7,160; H. Booth and Son, £7,396; F:tz- 
patrick and Son (Contractors), Res 
£8,208. 

Reconstruction of sewers at  Crirs- 


worth, Goldsborough and Thorparch Roads 
D. R.- Paterson, Lid., 33 Granville Road. 
London, N.W.2, £19,130 (recommended): 
Ed. H. Jackson, Ltd., £21,127; F.izpatrick 
and Son (Contractors), Ltd., £22,426; J. E. 
Billings and Co., Ltd., £24,779. 


Pontefract, Yorks.—Gallows Hill and _ Hill- 
crest Avenue, Townville, sewerage tor 
B.C. A. F. Richmond, borough engineer-— 


Direct Labour. 

Povlar.—Reconstruction of Leamouth Road 
sewer for B.C.—Fitznatrick and Son (Con- 
tractors). Ltd., 455 Old Ford Road, London, 
E.3, £52,517 (recommended). 

Southwark.—Repairs to the sewer at South- 
wark Bridge Road and reconstruction of 


14%: 


the Lant Street sewer between Borough 
High Street and Sanctuary Street, for B.C. 
—D. R. Paterson, Ltd., 33 Granville Road, 
Childs Hill, London, N.W.2, £1,650 and 
£2,500 respectively (recommended). 
Stourbridge, Worcs.—Construction of the 
surface water culvert, Swan Street to the 
River Stour, and storm water culvert at 
Redlake Road for B.C.—C. J. Pearce and 
Co., Ltd., Southall, near Wellington, 
£42,004 and £30,621, respectively (recom- 
mended, subject to Ministry approval). 
Sutton and Cheam, Surrey..—Construction of 
relief soil sewer at Cuddington Way for B.C. 
J. E. Billings and Co., Ltd., 54 Beddington 
Lane, Croydon, £28,425 (recommended). 


STREET LIGHTING 


Accrington, Lancs.—Supply of equipment for 
conversion of the lighting in certain streets 
in the town centre from 500-W_ tungsten 
lighting to 400-W colour-corrected mercury 


l.ghting for B.C-—Eleco, Ltd., Sphere 
Works, St. Albans, Herts., £770 (recom- 
mended). 


Ealing, Middx.—Provision of lanterns, lamps 
and control gear and brackets and control 
gear box for the conversion of filament to 
sodium lighting for B.C.—A. C. Ford, Ltd., 
Peatree Lane, Dudley, Worcs., £33,171 and 
£2,933, respectively (recommended). 

Lewisham.—Supply of 503 lanterns, lamps and 
control gear and 81 columns for B.C.— 
General Electric Co., Ltd., Magnet House, 
Kingsway, London, W.C.2, £12,567 (recom- 
mended). 

Monmouth.—Supply and erection of group A 
and B street lampsand connections for B.C. 
—General Electric Co., Ltd. and South 
Wales Electricity Board. Estimated cost 
£13,245 (recommended). 

Tickhill, Yorks. — Supply and erection of 45 
group B steel columns, complete with 
tungsten lanterns, for U.D.C.—Abacus 
Municipal, Ltd., Sutton-in-Ashfield, Notts. 


GOVERNMENT CONTRACTS 


value of 


ended 


Air Ministry.—Contracts to the 
£4,000 or over for the week 
June 16: 

Building work: Marham, Norfolk—Walter 
Lawrence and Son, Ltd., Swaffham, Norfolk; 
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Scampton and Waddington, Lincs. A. Heating services (hangar): Dishforth, 201 Aldridge Road, Streetly, Sutton 
Richmond and Sons, Ltd., Retford, Notts.; Yorks.—]. Jeffreys and Co., Ltd., Waterloo Coldfield; County Court, Newton Street, 
Bentley Priory, Middx.—Thomas Lowe Road, London, S.E.1. Birmingham—re-equipping various courts— 
and Sons, Ltd., Hammersmith, London, Preparation and maintenance of lands: A. Edmonds and Co., Ltd., 89 Constity- 

W.6; Scampton, Lincs.—W. and J. Simons Sculthorpe, West Raynham, Marham, and tion Hill, Birmingham, 19. 
(Lincoln), Ltd.. Friars Lane, Lincoln; Bin- Watton (Norfolk), ete.—Jack Branch (Air- Yorkshire: Armley Employment Office, 
brook, Lincs.—R. M. Phillips and Son, Ltd., fields), Ltd.. Waterbeach, Cambridge; Leeds—alterations—W. J. Kendall and Co,, 
Brigg, Lincs. Lakenheath, Mildenhall and Tuddenham South Parade, Pudsey; Ministry of Pensions 
Civil engineering: Chicksands, Beds. (Suffolk), ete.—Oliver Sear, Ltd., Old and National Insurance, Orchard Street, 
Kottler and Heron, Ltd., Cliftonville, Buckenham Hall, Norfolk, Thorne—-site works for timber building— 
T. Jenkinson and Sons (Doncaster), Ltd., 


Northampton. bd aia . tes 
Runway surfacing: Wittering, Northants, Ministry of Works.—Contracts placed for Bentley Road, Doncaster. 
: week ended June 10: 


lyton, ts.—W. and J. Glossop, 4 
and Wyton, Hunts md J et War Department.—Contracts placed for the 


Ltd., Wandsworth, London, S.W.18; Fair- Durham: Post Office, Grindam Lane, cae 16: 
ford, Glos.—The Limmer and __ Trinidad Hylton —erection of automatic telephone week ended June 16: 
Lake Asphalt Co., Ltd., Vauxhall Bridge exchange—Matthew Nunn, Ltd., 40 Nile Angus (Dundee): building—W. and R. 
Road, London, S.W.1. Street, Sunderland. Brownlee, Ltd., Dundee. 
Runway_ work: Farnborough Hants Kent: Ashford—erection of telephone Kent (Hythe): building—Colston Elec- 
Thomas C. Stewart (Contractors), Ltd., engineering centre—C. Jenner and _ Son, trical Co., Ltd., Bristol. 
Bury St. Edmunds, Suffolk. Ltd., 5 Bouverie Road East, Folkestone. London, N.W.7: roadwork Constable 
Artificers’ work: Wethersfield (Essex), Middlesex: National Physical Laboratory, Hart and Co., Ltd., Richmond, Surrey. 
etc. Walter Lawrence and Son, Ltd., Teddington—erection of autonomics building Middlesex (Hounslow): building — H, 
Swaftham, Norfolk; Coningsby, Lincs.—]. T. Lavender, McMillan (Contractors), Ltd., Goodsell and Sons, Ltd., Maidstone; 
Barber and Son, Boston, Lincs.; Duxford 54 Cheam Common Road, Worcester Park. heating and ventilating—G. N. Haden and 
(Cambs.), etc.—— Combined Contractors Surrey. Sons, Ltd., Trowbridge. 
(London), Ltd., Voluntary Place, London, Montgomeryshire: Head Post Office, Oxfordshire _ (Bicester): — building Bos- 
E.11. Welshpool—adaptations — W. Watkin and worth Wakeford and _ Stepnell, “Ltd., 
Re-roofing work: Henlow, Beds.—Winton Co., Ltd., 18 Oswald Road, Oswestry, Rugby. 
Hayes, Ltd., Biggleswade, Beds. Salop. Surrey (Brookwood): roadwork — Neu- 
Medium pressure hot water heating Northumberland: Inland Revenue, chatel Asphalte (Contracting), Ltd., 
services: Alconbury, Hunts. Kershaw Andrew House, Newcastle—adaptations London, S.W.1. 

Heating, Ltd., Cambridge. A. Reynolds and Co., 8 Cotenham Street, Warwickshire (Bramcote): building— 
High pressure hot water heating instal- Newcastle upon Tyne, 4. Thomas Bates and Son, Ltd., Kenilworth. 
lation: Cranwell, Lincs.—G. N. Haden and Warwickshire: Post Office Supplies, Ford- Wiltshire (Netheravon): roadwork— 
Sons, Ltd., Tavistock Square, London, rough Lane, Birmingham, 9—alterations Roads Reconstruction (Contracting), Ltd., 

W.C.1. and adaptations—Trickett and Sons, Ltd., Frome. 
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OVERSEAS DISTRIBUTORS VISIT NEWTON 
CHAMBER’S WORKS 


Special Display of New Machines 


HIRTY-ONE representatives of dis- 

tributors of NCK-Rapier excavators 
and cranes in twenty countries visited 
the Thorncliffe Works, near Sheffield, of 
Newton Chambers and Co., Ltd., on two 
days immediately before the opening of 
the International Construction Equip- 
ment Exhibition at Crystal Palace. 

They were directors, sales managers and 
other executives of companies in Algeria, 
Austria, Belgium, Ethiopia, Finland, France, 
Ghana, Holland, Iceland, Iran, Kenya, 
Lebanon, Malaya, Nigeria, Norway, 
Northern Ireland, South Africa, Singapore, 
Sweden and West Germany. 

A feature of the visit was a_ special 
display arranged on the testing ground 
adjoining the excavator factory, including 
new machines which the distributors had 





not had 
viously. 

They saw a 545 Sprawler with a 100ft. 
boom and a 20ft. jib lift a 205 excavator on 
the main hook while a 205 drag shovel was 
suspended on the jib hook. Also on show 
was a 304 face shovel with a prototype rope 
crowd in place of the chain crowd which 
is at present standard. 

The other machines were a 205 Skooper, 
a Pennine with a 50ft. main boom and 20ft. 
jib, two 304 cranes with 60ft. booms, a 304 
dragline with a 50ft. boom, a 205 truck 
crane with an 80ft. boom, a 605 crane with 
L1L0ft. boom, and a 605 face shovel. 

The overseas distributors also took part 
in an export conference when matters of 
mutual interest were discussed. They heard 
talks by NCK-Rapier experts on features 
of new models, service facilities, etc. From 


the opportunity of seeing 


pre- 


A general view of the testing ground at Thorncliffe 


ACROW HEAVY-DUTY FORMWORK FOR INCREASED 
HEIGHTS 


T)ESIGNED for increased height, 

shape and size, and heavy loads, 
the Shorload heavy-duty formwork sup- 
port system has been introduced by the 
Acrow organisation, South Wharf, Lon- 
don, W.2, for use where rormal 
propping or traditional tube-and-fitting 
scaffolding are impracticable or un- 
economical. 

The system consists of 4ft.-wide frames, 
Shore heads and cross bracing. Frames are 
available in 3ft., 4ft., 5ft. and 6ft., and the 
components are designed in line with the 
load capacity of the frames, being simple, 
trouble-free and obvious in their applica- 
tion, it is claimed. 

Shorload is normally erected in single 
towers allowing immediate forming opera- 
tions to follow. Towers can be transported 
by dollies, fork-lift and cranage, to new 
Positions horizontally or vertically without 


disassembly. In forming operations, the 
lowering adjustment allows forms to be 
stripped with ease, avoiding damage to 
materials and making for speed with safety. 

The fast-action wedge lock gives instant 
registry and positive locking in one opera- 
tion on the connection of the cross braces 
to the frames. The fitting allows for the 
application of single tower or continuous 
cross bracing, the design eliminating move- 
ment and slip. 

Each vertical leg, state the manu- 
facturers, carries a safe working load of 
10,000lb., or 20,000Ib. per frame, giving a 
safety factor of 3:1. The system eliminates 
more than 50 per cent. of normal scaffold- 
ing requirements, and on building slabs. 
particularly over normal propping heights, 
is used in combination with V-Form and 
Acrowspan, giving savings in speed due to 
the reduction of equipment required, and 
avoiding two-stage shoring. 
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Mr. P. J. C. Bovill, managing director of 
Newton Chambers, the parent company, 


and Mr. K. E. Walker, director of the 
Newton Chambers Engineering and 
Excavator Divisions, the visitors learned 


of plans to increase production of 
excavators and cranes both at Thorncliffe 
and Ipswich. 

Extensions of the Excavator Factory at 
Thorncliffe and the installation of addi- 
tional machine tools are already in hand. 


IMPROVED MONO-RADIAL PUMP 
RANGE 


The series S.D.S., a new range of mono- 
radial pumps, claimed to offer improved 
performance and increased capacities at 
lower cost, has been introduced by Andrew 
Fraser and Co., Ltd., 64-65 Vincent Square, 
London, S.W.1. 

Pumps in the S.D.S. series, smaller in size 
than previous models, are self-priming with 
a normal running speed of 1,500 r.p.m. 
Capacities of these robust pumps range 
from 1.8 to 5.4 g.p.m. at pressures up to 
6,000 p.s.i. Designs allow for both foot 
and flange mounting. 

Based on radial design, the new series 
incorporates several modifications including 
alterations to the geometry of the pumping 
chamber, inclusion of a new suction valve 
and shaft assembly. 

Volumetric efficiency has been increased, 
it is stated, and at the same time overall 
dimensions have been reduced. 

The new design features will be applied 
throughout the range of mono-radial pumps 
scheduled for future production. 


NEW SAFETY FEATURE FROM 
FORD 


In compliance with a Government regula- 
tion effective on July 14, Tractor Group, 
Ford Motor Co., Ltd., have designed a belt 
pulley guard suitable for Super Major and 
Dexta tractors. The guard itself is common 
to both tractors and has slotted holes en- 
abling either Super Major or Dexta 
brackets to be added. 

In order to accommodate the new guard 
on the Dexta tractor a new back cover 
casting has been added to the assembly of 
the belt pulley housing. Different belt 
angles can be obtained by manipulating the 
attachment bolts and positioning the guard 
at the required angle. 

The new safety feature will be standard 
equipment for tractors with belt pulleys on 
the home market, and optional for export 
models. It will also be available as a kit 
to enable operators of Fordson tractors 
now in use to comply with the new legal 
requirements. When the kit is used, Fords 
say the new guard will fit all their existing 
tractors designed to take the current small 
pulley guard, including Major class tractors 
built since 1952. 


PACKAGED ROOFS FOR PRISON 
STAFF HOUSES 


The use of trusses and packaged roofs 
manufactured by Rainham Timber Engineer- 
ing Co., Ltd., Rainham, Essex, has been 
approved by the Ministry of Works (H.M. 
Prisons Commission) for 112 houses and 
hostel for prison staff at Grendon Hall 
estate, Grendon Underwood, Bucks. 

The main contractors for the housing are 
Turriff Construction Corporation, Ltd., 
Warwick. 


5-SPEED GEARBOX FOR THAMES 
TRADER 


The heavy duty David Brown five-speed 
gearbox, Model 552, is now offered for 
the Thames Trader by County Commercial 
Cars, Ltd., Fleet, Aldershot. Two versions 
are available: one with overdrive top gear 
is mainly intended for use with the County 
6 x 2 and Standard Trader 4 x 2, whilst 
the other with extra low bottom gear is 
suited for the County 6 x 4. 
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JOY HEAVY DUTY “INDUSTRIAL 
AIR”? COMPRESSORS 


NEW range of air compressors featur- 

ing compact vertical design and rated 
for 24-hour heavy duty applications is 
announced by the Air Power D‘vision of 
Joy-Sullivan, Ltd. 

Tne Joy WG-9 Industrial Air compressor 
is a single-cylinder, single-stage, water 
cooled unit, designed for service as a main 
air supply for all small factories and plants 
or as an auxiliary supply for larger plants. 
Available in six cylinder/stroke — sizes 
giving free air delivered outputs of 75 to 
334 c.f.m. at working pressures of 15 to 
150 p.s.i., the largest of these compressors 
requires a floor space of only 3ft. by 
3ft. Sin. 

The WG-9 embraces the lower capac:ty 
range not already covered by Joy WN ser-es 
heavy duty stationary compressors. As wiih 
the WN series, there is a complementary 
range of WG-9 compressors — specially 
designed to give completely oil free air. 
Dasignated WGO-9, these units are avail- 
able for conditions where absolute air 
purity is critical, such as in the food and 
chemical industr-es. 


MUCON HOPPER LEVEL SWITCH 


Mucon Engineering, Co., Ltd., Ruislip, 
Middx., have recently introduced a new de- 
vice to their range of materials handling 
equipment. It is an automatic hopper 
level control switch for solids and slurries, 
and is particularly suitable for light pow- 
ders and products of low bulk density. 

The switch comprises an aluminium alloy 
body measuring 5in, in diameter and 2jin 


in depth. It has a separate fixing clamp 
and two compartments separated by a 
partition. This serves the dual purpose 


of protecting the diaphragm against over 
loading, and of preventing the contenis 
of the hopper entering the electrical com- 
partment in the event of diaphragm failure. 
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CEMENT PLANTS PRODUCING 
TO CAPACITY 


A T the annual general meeting of Rugby 
44 Portland Cement, Sir Halford Reddish, 
chairman and managing director, said that 
the demand in the home market in the 
early months of this year, helped of course 


by the mild weather, had been much 
greater than is usual at that time of 
tne year. It should not however be 


assumed that the same percentage increase 
would b2 maintained thoughout the year. 
It meant that the s2asonal run-down of 
stocks began earlier than usual. 

“The home demand for the whole of 
1961,” he said, “is likely to show some 
advance on 1960, and all our plants are 
producing to capacity. I hope that we shall 
be able to produce results comparable with 
those of recent years. But I would not like 
anyone to look for any _ particularly 
glittering or dramatic increase in profits, 
for costs are still rising.” 


“DOUBLE OPENING” WINDOW 
FRAME 

Manufactured in softwood and_hard- 
wood, a new window has been des'gned by 
Hope Emery, Ltd., Old Hills, Staffs., to 
allow glazing, painting and cleaning to be 
carried out from inside the building. 

The essential design feature consists of 
an opening casement composed of an inner 
glazed frame hinged to an outer frame, 
which is itself hinged to the fixed frame of 
the window unit. This arrangement allows 
the inner glazed casement to open outwards 
in the usual manner. but also to open 
inwards with the outer frame for cleaning 
or maintenance, 


GREENWOODS AGGREGATES 
COMPANIES 

The directors of Greenwoods (St. Ives), 
Ltd., announce the acquisition of the entire 
issued share capitals of A. G. Jones (Aggre- 
gates), Ltd., and Mill Lane Aggregates Ltd. 
These companies operate gravel pits in 
Cheshunt, Herts. 


SHAWNEE POOLE SALES CONFERENCE 


HE new Shawnee Poole Rear Dump 
Hauler (FD-535) was the subject 
of a special sales conference held 
recently for dealers at the company’s 
Earthmoving Training College, Falcon 
House, Woodley, Reading. 
Those attending included: T. E. 
Williams (director, Bristol Street Motors, 


Ltd.); F. K. Mitchell (director, F. Mitchell 
(Nottm.), Ltd.); E. P. Davidson (director, 
W. H. Perry, Ltd.); G. Fowler (sales man- 
ager, W. H. Perry, Ltd.); Mr. Olley (direc- 
tor, Mars Motors, Ltd.); A. B. Cornell 
(director, Knutsford Motors, Ltd.); W. H. 
Symons (director, Tyneside Plant, Ltd.); 
P. Fleming (director, J. D. Tractors, Ltd.); 
E. Young (general manager, S. McCormick, 





A group photograph taken at the Shawnee Poole 


conference 
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NEW MOPUMP CENTRIFUGAL 
PUMP 


HODES, Brydon and Youatt, Ltd., 

Reddish Engineering Works, Stock- 
port, Ches., have developed a new range of 
compact, close-coupled pumps suitable for 
a variety of applications. 

The basic design is a single entry, single 
impeller unit. It is fitted with a mechanical 
seal and the shaft length has been reduced 
to a minimum so that the pump is more 
closely coupled to the motor than usual. 

Another feature is the simple method 
of unit construction or close coupling. 
With this unit construction design, the 
pump can be opened for inspection or 
maintenance without the need to dis- 
connect the pipework or lift the motor. The 
removal of the nuts securing the pump 
casing will permit the motor, complete with 
the seal housing, to be moved back along 
the slide-rails on which it is mounted. 

The pump is of all-ferrous construction; 
casing, seal housing and impeller are in 
cast iron and the flanges are machined 
and drilled to BST “D.” A capped nut 
and locking washer secure the impeller to 
the shaft on to which it is keyed. The shafi 
is sealed by a spring loaded radial faced, 
balanced seal. 

Twenty-nine pump sizes, ranging from 
lin. to 5in. branch size, provide a wide 
choice of pump and motor combinations. 
By fitting motors suitable for 50 cycles 
supply at both two pole and four pole 
speeds, a range of duties is available up to 
500 imperial gallons per minute and total 
heads of 180ft. 


NEW GENERATING EQUIPMENT 


By a newly completed agreement with 
Cummins Engines, Ltd., Glasgow, Dale 
Electric (Yorkshire), Ltd., have commenced 
production on a new range of generating 
sets, incorporating British built Cummins 
diesels. 

The outputs of this range, which is 
known as the Dale “Empress”, will extend 
from 68 to 212 kVA. 


Ltd. (Dublin)); Mr. Chitty (Ford Motor 
Co., Ltd.); Mr. Miller (Ford Motor Co., 
Ltd.); R. A. Addington Hall (sales manager, 
E. Doe and Sons, Ltd.); E. D. Hearn (direc- 
tor, Edarn, Ltd.); G. Heasman (director, 
Warrington Motors, Ltd.); Mrs. M. M. 
Foster (director, Warrington Motors, Ltd.); 
F. A. Aylward (sales manager, Bristol 
Street Motors, Ltd.); J. F. Bissett (director, 


Caledonian Mechanical Handling Co., 
Ltd.); I. W. Melville (sales manager, 
Caledonian Mechanical Handling Co., 


Ltd.); C. Gibson (sales manager, Tate of 
Leeds, Ltd.) R. S. Sparks (sales manager, 
Mars Motors, Ltd.); P. Meurling (B. Kling- 
berg (Sweden) ). 

The dealers were given the future 
marketing plans for the new unit, together 
with full particulars of its special range of 
applications, which add a new dimension 
to rear dump haulage. 


SAFETY STOP FOR TIPPING 
VEHICLES 


A safety stop for use when lorries or 
dumpers are operating on tips is now on 
the market. Made from welded tubular 
steel sections, it measures 9ft. 2in. long, 
lft. Llin. wide and llin. high. 

It is not affected by heat when used 
on slag heaps and the design is such that 
instead of being pushed back by the impact 
of a lorry’s wheels, it tends to dig into the 
ground and becomes immovable. Drivers 
can reverse until they “feel” the stop. 
Handles at each end enable two men to 
carry the stop and resite it as the discharge 
position changes. 

The stop is designed and sold by Alan R. 
Davies, Ltd., 20 Whiteladies Road, 
Bristol, 8. 
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PERKINS INTRODUCE NEW DIESEL-ENGINE 
POWER UNIT 


a ENGINES LTD., Peter- 
borough, displayed a new low priced 
four cylinder diesel-engined power unit 
for the first time at the International 
Construction Equipment Exhibition, 
Crystal Palace. 

Known as the Perkins Four 203(D), the 
new power unit incorporates a 51 b.h.p. 
direct injection diesel engine housed under 





Four 203(D) power unit 


a tractor-type canopy. Hinged at the front 
end of the pedestal-mounted engine, the 
canopy lifts clear to facilitate maintenance. 

The new power unit is the second of its 
kind to be produced by the Peterborough 
group. Like the Three 152 power unit, 
annouced last year, the Four 203(D) has 
been des'gned to meet the power require- 
ments of a wide variety of industrial, con- 
struction and agricultural operators. It has 
an intermittent rating of 51 b.h.p. (nett) at 
2,000 r.p.m. and a maximum torque of 


156lb./ft. at 1,200 r.p.m. At its continuous 
rating of 45 b.h.p. (nett) at 2,000 r.p.m., the 
unit has a maximum torque output of 
137\1b./ft. at 1,200 r.p.m. 

The power unit’s instruments—heater- 
starter switch, throttle control, oil-pressure 
gauge, ammeter and tachometer—are all! 
built into a specially designed control panel 
at the rear end of the unit. 

The unit’s 12-volt electrical equipment 
consists of a dynamo mounted on the air 
intake side of the engine, belt driven from 
the front end of the crankshaft; a starter 
motor flange-mounted to the flywheel 
housing; a 12-volt battery, cut-out and 
regulator and ammeter suitably wired 
through a loom. A 17 Imp. gall fuel tank 
is mounted above the engine. 

Features of the engine include high duty 
cast iron alloy cylinder block of monobloc 
construction; dry type chrome-plated stee 
liners to ensure long bore life under the 
most dusty operating conditions; a rotary 


fuel pump with an integral mechanical 
governor; replaceable prefinished main 
crankshaft and _ big-end bearings; and 


geared timing. 


TRAINING COURSE FOR ATLAS 
STONE REPRESENTATIVES 


A sales training course has just been 
completed by representatives of the Atlas 
Stone Co., Ltd. For five days the com- 
pany’s entire sales force has been studying 
at the Commercial Selection Training 
School in Hounslow, Middlesex. 

The syllabus—-which covered the theory 
and practice of modern sales representa- 
tion, Atlas products and their use in the 
building industry—was compiled by Com- 
mercial Selection, Ltd., in conjunction with 
the Atlas Stone Company’s management. 

Mr. G. P. Ridout, sales manager of Atlas 
Stone, said he believed his company was 
one of the first in the building industry to 
give such intensive training to its repre- 
sentatives. 


“SCOUT” ALL-PURPOSE RUNABOUT FROM 
INTERNATIONAL HARVESTER 


QS show at the recent International 

Construction Equipment Exhibition, 
and made at International Harvester 
Company’s Fort Wayne, Indiana, fac- 
tory, was a new utility passenger and/or 
freight carrying vehicle known as the 
“Scout”, 

This all-purpose vehicle is only 5ft. 7in. 
high, has a wheelbase of 8ft. 4in., is 
12ft. 10in. long, and its overall width is 
5ft. 5gin. With seating space for three 
people in front, it 
can also carry size- 
able loads in its 5ft. 
pickup body, where 
additional seating is 
available on the two 
rear-wheel housings. 
For rough, cross- 
country work it has 
a removable cab top, 
a fold- down wind- 
screen, and the slid- 
Ing glass side win- 
dows as well as the 
doors can be taken 
off. 

Powered by an 
International 
“Comanche” four- 
cylinder, 2,489 c.c. 


engine developing nearly 90 b.h.p. at 4,400 
r.p.m., the “Scout” is available with either 
rear-wheel only or four-wheel drive. Fully 
equipped, but excluding fuel, the weight 
is 244cwt. with two-wheel drive, 26}cwt. 
with four-wheel drive. 

Optional extras to suit the variety of 
jobs for which the vehicle may be required 
include front and rear power-take-offs for 
the four-wheel drive version, a front winch, 
interior heating, flashing turn signals and 
a special towing attachment. 





“Scout” all-purpose runabout 
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PEARSONS TO MAKE GERMAN 
TOWER CRANES 


HE Pearson Machine Tool Co., Ltd., of 
Walker, Newcastle upon Tyne, 6, have 
announced that they are now undertaking 
the manufacture in this country of tower 
cranes, under licence from EWK of W. 
Germany. 
The first one, shown being tested at their 
works, can lift just over a ton at maximum 





radius of 77ft. and 24 tons at 28ft. radius. 
with a maximum height of lift of 140ft. 


Pearson Tower Cranes, the name of 
Pearson’s Crane division, are sole agents 
in this country for German-built EWK 
cranes until such time as Pearson are ready 
to manufacture all the models in the range 
for which they have laid down extensive 
production facilities. 


FLAMEPROOF “BIBO” 
CONTRACTORS’ PUMP 

The Ministry of Power’s Flameproof 
Certificate has been awarded to a new 
version of the Flygt “Bibo 3” electric cen- 
trifugal fully submersible contractors’ 
pump. 

The new Bibo, which is available for 
purchase or hire through Flygt’s sole U.K. 
distributors, Industrial Pumps Ltd., of 20 
Bentinck Road, Hyson Green, Nottingham, 
stands 24 inches high, weighs 100Ib. and 
is easily portable by one man. 

It has a three-inch discharge, and an 
output of 12,900 g.h.p. at a pressure head 
of 20ft. or 3,000 g.h.p. at 80ft. High- 
delivery or high-head performances are 
effected by a change of impellers which 
takes about 10 minutes. 


CENTRAX LICENCE AGREEMENT 


Centrax, Ltd., Newton Abbot, have been 
granted a licence by the Rockwell Standard 
Corporation, U.S.A., for the exclusive 
rights to manufacture and sell in the 
United Kingdom, the Rockwell Standard 
range of planetary axles. 

These axles, with capacity up to 
150,000Ib., feature hypoid gearing, 
balanced planetary wheel ends, floating ring 
gear, full float lubrication and a high degree 
of interchangeability of parts. 

Applications include four wheel drive 
tractors, front end loaders, heavy duty 
commercial vehicles, large dumpers, 
scrapers, mechanical handling and mining 
equipment. 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
and Sons, Ltd., company registration 
agents, 116 Chancery Lane, London, 

Storm (Contractors), Ltd., slaters, tilers, etc. 
£5,000. Directors: John Lumley, 25 Radfield 
Drive, Odsal, Bradford; Herbert Edgley, 40 
Lister Lane, Bradford, 2. 

Hanway Concrete Products, Ltd. £1,000. 
Directors: to be appointed by subscribers. 
Subscribers: Shirley Hart and Averill Hart, 
Imperial House, Kingsway, W.C.2. 

E. W. Brown (Hutton), Ltd., Maples, Mill 
Road, Stock, Ingatestone, Essex, builders. 
£1,000. Directors: Ernest W. Brown and 
Dorothy E. Brown, Harlequin, North Drive, 
Hutton. 

Granite Builders, Ltd., Midland Bank Cham- 
bers, High Street, Weston-super-Mare. £500. 
Director: Edward B. Moore, 10 Edinburgh 
Place, Weston-super-Mare. 

Veal and Walters, Ltd., Dunromin, Barry 
Road, Lower Brynamman, Glam., builders. 
£1,000. Directors: William P. N. Veal, Dun- 
romin, Barry Road, Lower Brynamman; David 
T. V. Walters, 37 Craig Road, Gwaun-cae- 
Gurwen, Glam.; Mrs. Mary Veal and Mrs. 


Valmai Walters. 

Glascote Haulage and Plant Hire, Ltd., 
Argyle Street, Glascote, Tamworth, Staffs. 
£5,000. Directors: John Fernyhough, 71 Green 
Lane, Wilnecote, Tamworth; John M. Hutchi- 
son, 146 Cole Valley Road, Hall Green, 
Birmingham; George P. Cowood, 14 Lingard 
Road, Sutton Coldfield. 

Don Construction Co., Ltd., 45a Market 
Place, Doncaster, builders. £5,000. Permanent 
directors: Howard E. Morgan, 29 Cedar Road, 
Balby, Doncaster; Francis J. Morgan, 27 Gros- 
venor Crescent, Warmsworth, near Doncaster. 

G. J. Finch, Ltd., 45 St. Gabriels Avenue, 
Peverell, Plymouth, builders. £1,000. Per- 
manent directors: George J. Finch and 
Edna M. Finch, 45 St. Gabriels Avenue, 
Peverell, Plymouth. 

Park Place (Woking), Ltd., builders. £100. 
Directors: not named. Subscribers: Norman 
C. Gardner, 77 Thornton Park Crescent, 
Kenton (accountant); Edna M. Blazier, 148 
Wellington Road South, Hounslow (book- 


keeper). 

D. R. W. Lloyd, Ltd., civil engineering con- 
tractors. £1,000. Directors: David R. W. 
Lloyd and Mrs. Betty M. Lloyd, Hillside, 


Walters Terrace, Morriston, Swansea. 
Buckingham-Render Concrete Co., Ltd., 45 
Vivian Avenue, N.W.4. £100. Permanent 
directors: James B. Buckingham, Rest Harrow, 
Shenley; David D. Render, 1 Parkside, Potters 


Bar; Horace W. Almeroth and Keith M. 
Buckingham. 

J. W. Timmins, Ltd., builders. £500. Direc- 
tors: Joseph W Timmins and Mary D. 


Timmins, 278 Galton Road, Smethwick. 





Re i 


Messrs. G. Cox. The chassis is a Guy 


f ; “Invincible” 
150-b.h.p. engine, powered steering, and double drive rear axles. 


Centex (Contractors), Ltd., builders. £200. 
Directors: Arthur L. Owers and Mrs. Grace 
W. M. Owers, Little Timbers, Buckhatch Lane, 
Rettenden Common, Chelmsford. 

Conult Constructions, Ltd. 101 Cowley 
Road, Oxford, builders. £100. Patrick 
Flanagan, 130 Southfield Road, Oxford, signs 
as director. 

A. French and Sons (Marks Tey), Ltd., 
builders. £5,000. Directors: Geo. French, 66 
Coggeshall Road, Marks Tey, Essex; Horace Ne 


French, 65a Coggeshall Road, Marks Tey, 
Essex. 
Allen and Webster (Builders), Ltd., 3 


Frederick Road, Edgbaston, Birmingham, 15. 
£1,000. Directors: Alfred J. Allen, 12 Wrekin 
Road, Erdington, Birmingham, 23; Fdk. J. 
Webster, 169 Salwarpe Road, Charford Estate, 
Bromsgrove, Worcs. 

T. E. Yeomans and Sons, Ltd., 159a St. 
Leonards Road, Poplar, E.14, builders. £2,000. 
Directors: Thomas E. Yeomans, John E. 
Yeomans and Edith Yeomans, all of 119 
Upwood Road, Lee, S.E.12. 


M. S. G. Builders, Ltd. £2,000, Directors: 
George Styles and Michael G.__ Styles, 
“ Heatherbank,” Fairmile Lane, Cobham, 
Surrey. 


Fitzpatrick and Nicholson (Southern Con- 
tracts), Ltd., builders. £100. Directors: John 
M, Fitzpatrick, Patrick A. Fitzpatrick and 
Donald V. Nicholson, addresses not stated. 
Subscribers: Miss Evelyn M. Gilbey, 216 
Makepeace Mansions, N.6; Mrs, Rene L. 
Morris, 42 Cholmondeley Crescent, N.6. 

Speltham Contracts, Ltd., Speltham Hill, 
Hambledon, Hants., builders and contractors, 
£1,000. Permanent directors: Roger H, Day 
and Mrs, Maureen M. Day, Terralyn, Speltham 
Hill, Hambledon, Hants. 

Widespan Construction Co., Ltd., consiruc- 
tional engineers, £100. Directors: Robert B. 
Milliken and Mrs. Olive M. Milliken, 81 Rush- 
den Gardens, Barkingside, Essex. 

W. Collington and Son, Ltd., demolition 
contractors. £10,000. Directors: Mrs. A, E. 
Collington, Stoneleigh, Melton Road, Thur- 
maston, Leicester; Peter D. Collington, 125 
Lutterworth Road, Leicester. 

Jack White (Builders), Ltd., 70 Victoria 
Street, St, Albans. £100. Directors: Jack P. 
White, 8 Woodstock Road North, St. Albans; 
Mrs. Lillian M. V. White, 8 Woodstock Road 
North, St. Albans, 

A. Fruin and Son, Ltd., 42 High Street, 
Sutton, Surrey, builders. £100 Directors: 
Alexander G. Fruin and Hilda J. Fruin, 72 Park 
Avenue East, Ewell, 

> C, Newson and Co., Ltd., 5 Staple Inn, 
W.C.1, builders. £200. Directors: Wilfrid C. J. 
Brind, The Elms, Leewood Way, Effingham, 
Surrey; Fdk. C. Newson, 65 Tattenham Way, 
Burgh Heath, Tadworth, Surrey; Madeline 
Brind, The Elms, Leewood Way, Effingham, 
Surrey. 


Richardson and Sons, Ltd., Oldbury, recently supplied a new mobile crane to 


6-wheeler with a Gardner 6LX 
The crane is a Coles 


10-ton diesel electric, powered by a Ford 4D engine. An extension jib can be fitted if required 
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TRADE NEWS IN BRIEF 


_The ELFA (Quality Specification for Industrial 

Fluorescent Fittings has been published by the 
Electric Light Fittings Association, 89 Kings- 
way, London, W.C.2, price ls. 6d. 

A handbook on vermiculite and its uses 
both in building and other industries, has been 
published by Mandoval, Ltd., 59 Gresham 
Street, London, E.C.2. 

The London sales office of the Evode Group 
have been moved to 450/452 Edgware Roaa 
W.2. Tel.: Ambassador 2425, a 

A new booklet, “Dry Construction and 
Industrial Building,” is available from Stramit 


Boards, Ltd., Packet Boat Dock, C 

Peachey, Uxbridge, Middx. — 
Now available from Parkinson Cowan 

Measurement, Dobcross, Oldham, is a two 


colour leaflet describing the recently jintro- 
duced type 33 full flow water aa” ai 
_ Copies of their 1961 catalogue of Shell 
— -_ — free of charge, from Shell 

ernational Petroleu " " ci ) 
ea m Co., Ltd., 1 Kingsway, 

The Copper Development Association, 55 
—_ ey Seat pane W.1, “Beg 
issued publication 61—Copper-Beari ee. 
for Structural Purposes. at a 

The British Steel Piling Co., Ltd., Kings 
House, 10 Haymarket, London, S.W.1, have 
a a new brochure on B.S.P. ' Cased 

les, 

A revised edition of their “Plywood” book- 
ae me eae ew by ° Timber bevaee. 

n ssociation, olle i 
ECA, pre - ege Hill, London, 

Jnited Dominions Trust announce 
their branch office in Sheffield, has been eee 
to Pearl Assurance House, 41/55 King Street 
Sheffield, 3 (tel.: 29427/30), and their regional 
and branch offices in Leeds, to London and 
Lancashire. House, South Parade, Leeds, 1. 

Mercantile Credit, Ltd., have opened ‘a new 
office at Friars House, Friars Place, Chelms- 
ford. Tel.: Chelmsford 57167. ? 

_George E. Gray, Ltd., timber importers and 
distributors, of Ilford, have announced the 
formation of a new subsidiary, William Hunter 
(Essex), Ltd., Horns Road, Ilford, to meet the 
— demands of the Essex building 
rade, 
_ From Le Grand Adsco, Ltd., The Green 
Southall, Middx., copies of Soochane 
describing the services offered by the compan; 
_ their associate, Site Investigations Co. 

a. 

Hemel Hempstead Lightweight Concrete C 
Ltd., Redbourn Road, Hemel Hempenalt 
Herts., announce that their Hemelite light- 
weight concrete block is now available with a 
hard stone finish in a wide colour range. 
want ae (Great Britain), Ltd., have 
ope new showrooms - 2tty F 
London, Mig oms at 94-98 Petty France, 

Higgs and Hill, Ltd., announce that i 
Midland area office address is now ivan 
Road, Allesley, Coventry. Tel.: Meriden 525. 

Armytage and Sons, Ltd., railway contrac- 
tors and iron and steel merchants, have moved 
their registered office from Leadmill Road, 
Sheffield, to Station Road, Whittington Moor, 
Chesterfield. Tel.: Chesterfield 5444. 

As from July 1, the new address of W. E. 
Burrell and Co. (Sy.), Ltd., 88 Chipstead 
wid Banstead, Surrey, will be 65 Chipstead 

ay. 


NEW RANGE OF SECTIONAL 
BUILDINGS 


A new type of sectional timber building 
now being produced by Middlesex Pre- 
fabricated Buildings, Ltd., Hounslow, 
Middlesex, has an outer covering of 4in. 
Douglas Fir plywood instead of the tradi- 
tional weatherboard or shiplap cladding. 

Called the Middlesex SB-2 Range, the 
building is easy to erect and dismantle. 
It has a 15 degree pitch roof covered with 
2-ply bituminous felt, supported on trusses 
of T.D.A. approved design. Standard 
spans are 20ft., 25ft., and 30ft., with 
lengths varying from 40ft. to 80ft. in 10ft. 
increments. 


MORE AIRPORT WORK FOR 
PARKER PLANT 


Frederick Parker, Ltd., Leicester, have 
secured an order, for “Starmix” 37 mobile 
asphalt plant to help extend an airport at 
Kuching in North Borneo. 

The order was obtained as a result of 
a visit which director Mr. K. J. Parker paid 
to Borneo recently, and in conjunction 
with agents, William Jacks and Co. 
(Borneo), Ltd. 
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FEWER COMPLAINTS TO ALKALI 
INSPECTORATE IN 1960 


Special Review of Alkali, Cement and Tar Works 


ee fewer complaints 
0 required investigation by the alkali 
inspectorate in 1960 than in 1959. The 
degree of justification for complaint 
varied, says the annual report* of the 
Chief Alkali Inspector for England and 
Wales (Dr. J. S. Carter), and was often 
most intense against some of the smaller 
works. 

During 1960 specific complaints con- 
cerning 292 works were _ investigated, 
mainly at the request of local authorities. 
This compared with 354 complaints in 1959 
and 133 in 1957. Complaints were most 
numerous against ceramic works (47), gas 
and coke works and iron and steel works 
(33 each), electricity works (32), aluminium 
works (14) and cement works (11). 

The inspectorate’s task is to ensure that 
air pollution from a great variety of indus- 
trial processes is reduced to a minimum. 
Until 1958 they were mainly concerned 
with processes in the heavy chemical and 
allied industries; but in 1958 the scope of 
the Alkali Act was greatly extended to 
include many other’ operations (for 
example, iron and steel manufacture and 
electricity production), where control of 
smoke, grit and dust presented problems 
of special technical difficulty. Generally 
speaking, processes have been brought 
under the Act where emissions are particu- 
larly dangerous or offensive, or for tech- 
nical reasons and where there is a 
particular difficulty of control. 

Beginning with the present report, some 
of the older processes registered under the 
Act are being selected for historical and 
technical review. The report deals with 
alkali. cement and tar works in this way, 
and there is also a review of alkali waste 
tips. 

Cement Works 


The report notes that over 12m. tons 
of cement were produced in 1960 and that 
over the years the problem has changed 
from one of smoke and smell to that of 
dust emission. It traces the development 
of the cement-making process to the intro- 
duction of the modern rotary kiln which 
has put an end to smoke and smell, but 
has resulted in the problem of dust-laden 
gases leaving the kiln. “The treatment 
of these dust-laden gases is one of the 
least tractable of the many problems facing 
the inspectorate,” says the report. With 
new kilns or new works the problem can 
be minimised by suitable location of 
chimney, electric dust oprecipitator and 
kiln. The main problem is with existing 
kilns and chimney arrangements, in which 
long flues are unavoidable. Condensation 
is an ever present hazard in such works 
and precipitators need constant attention 
and maintenance. “We have therefore 
required electrical precipitation at older 
works only in cases of real major complaint 
such as Thames-side,” says the report. 
Other cases have been met by the installa- 
tion of high-duty cyclone arrestors which 
the inspectorate believe will be adequate 
for medium-sized and certainly for small 
works, 

There is also a low-level dust problem 
from grinding, conveying and packing of 
the cement itself, and the report says: 
“There is really no excuse for bad low-level 
conditions and inspectors have made this 
clear. Most works are fully co-operative 
here but on at least one occasion in 1960 
strong representation, which seems to be 
having the desired effect, had to be made.” 

Tar Works 

As a result of concentration in the tar 

industry the number of registrations under 


*Ninety-seventh Annual Report on Alkali, 
etc., Works, by the Chief Inspectors, 1960 
Presented to the Minister of Housing and 


Local Government, and to the Secretary of 


State far Seatland, H.M.S.O., price 4s. 


the Act has fallen from 341 in 1930 to 
107 by the end of 1960. The report traces 
the development of the various processes 
and products of the industry, and points 
out that as from December 31, 1956, when 
smoke became a listed noxious or offensive 
gas under the Clean Air Act, the tar 
industry, “which then included a certain 
number of offenders, was required to adopt 
the best practicable means to reduce smoke 
emission to the minimum.” 

“The co-operation has been good,” says 
the report. ‘Complete success has not yet 
been attained although great progress has 
been made, especic!ly with larger installa- 
tions and works. The offenders are usually 
the small units and special stills. There 
is no cause for dissatisfaction at the rate 
of progress. Conditions as regards smoke 
emission in the industry are vastly im- 
proved and further progress is confidently 
expected.” 

Noting that some processes are new to 
the inspectorate, e.g. the new technique 
of impregnation of fibre pipes and certain 
routes for production of carbon, the report 
says that these are “pressing problems to 
which we have no immediate permanent 
and complete solution, although temporary 
measures are being applied.” 


Alkali Works 


Alkali works operating the “salt-cake” 
process were resvonsible for the original 
Alkali Act of 1863, but today only 11 
works are registered, and the great bulk 
of production is by mechanically operated, 
smokelessly fired units. The report says 
“plants have operated in a _ reasonably 
satisfactory manner.” It notes only one 
infraction of the Act concerning an escape 
to air of hydrogen chloride. 

The inspectorate have statutory powers 
of control (registration is not involved) 
over alkali waste heaps which at one time 
caused problems through the discharge of 
waste acid products into streams and were 
a source of evil smells. 

The report says “alkali waste heaps, 
although still calling for attention, are not 
now a public health hazard....” It adds, 
“If waste of any kind can be used for land 
levelling, road construction, etc., it should 
be.” 

Power Stations 


The inspectorate’s main preoccupation 
has been with the medium-sized power 
stations, in which the main task is to 
ensure that the grit arrestment plant is 
maintained in an efficient state. “There is 
a difficult and major task ahead here for 
some years to come,” says the report. 
Power stations burnt over one million tons 
more oil in 1960 than in 1959, and this 
method of fuelling gives rise to the 
prolem of acid smuts. “Despite intensive 
study a complete and general remedy 
applicable to all power stations is not yet 
in sight,” says the report. 

The new stations of 1,000-MW and over 
are beginning to come into operation and 
the inspectorate’s forward discussions with 
the Central Electricity Generating Board 
now refer to even larger units, of up to 
2,000-MW, some of which may well be 
duplicated so as to become 4,000-MW 
stations. “High efficiency grit arrestment 
will be essential,” says the report, “and 
chimneys must be in the 600ft. region or 
above.” 

Iron and Steel 


In a review of the iron and _ steel 
industry the report states that although 
some problems still prove intractable, by 
and large the major decisions have been 
taken. “Industry and the inspectorate are 
agreed,” says the report, “on the broad 
lines of the measures to be taken to deal 
with the great task in front of us. The 
cost will be recorded in millions of pounds 
and man hours; nonetheless there are 
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grounds for sober confidence that the next 
two years will see remarkable progress. 
A sound and satisfactory start has already 
been made.” 

Scotland 


The number of registered premises in 
Scotland fell from 325 at the beginning of 
1960 to 311 at the end of the year. The 
decrease was mainly attributable to the 
closure of gas works, but the number of 
processes requiring inspection increased, 
largely as a result of adjustments in the 
certificates of registration considered 
necessary after inspection of works, first 
registered in 1959, e.g. paper works which, 
on further consideration nearly all 
appeared registrable as chlorine works as 
well as for the process and recovery of 
caustic soda. The total number of visits 
made to premises registered under the Act 
was 465. r 

The iron and steel industry presented 
the most problems for solution. “In the 
cold print of a report,” says the Chief 
Inspector for Scotland (Dr. E. A. Balfour 
Birse), “progress may not seem so impres- 
sive as it is in fact. Again the scale on 
which fume treatment has to be under- 
taken is not always easy to appreciate and 
the results may be overshadowed by other 
discharges of long standing. Fume treat- 
ment for an open hearth furnace may be 
in the order of £100,000. The expensive 
treatment at smaller furnaces, such as are 
used in the steel foundry industry, will be 
less but still substantial. The overall cost 
to the iron and steel industry seems likely 
to be several million pounds, spread over 
a period of years. It is greatly to the credit 
of the industry that this onerous task is 
being faced with determination and good 
will. 


NEW LOOK FOR VILLAGE 


SCHOOLS 
The Ministry of Education’s Building 
Bulletin No. 3, “Village Schools” 


(H.M.S.O., price 5s. 6d.) is the first of the 
series to deal specifically with the require- 
ments of the smaller village primary 
school. It discusses the problems peculiar 
to the village school in which children of 
a wide age range from 5-11 often have to 
be accommodated in two or three classes. 
It also suggests a number of solutions 
which seek to give children in a rural area 
the normal educational opportunities found 
in a large primary school and yet create a 
domestic atmosphere where they will feel 
at ease and be able to make the most of 
their rural environment. 

One of the Ministry’s Development pro- 
jects in this field—a two-class primary 
school at Finmere, Oxfordshire—is de- 
scribed in considerable detail. This is 
followed by a briefer survey of a range of 
new village schools in Lincolnshire, Texas 
(U.S.A.), Oxfordshire, the Isle of Ely and 
Berkshire. The Bulletin also discusses the 
problems of remodelling older village 
schools and suggests ways in which some 
of these buildings can be brought up to 
the standards of lighting, amenity and 
general facilities which one would expect 
in a new school building of this type. The 
survey is completed by a review of four 


recently remodelled village schools in 
Nottinghamshire, Northamptonshire and 
Oxfordshire. 


The appendices give full details of plan 
and cost analyses of the Ministry’s 
Development projects at Finmere, Oxford- 
shire, and Great Ponton, Lincoln, and a 
short bibliography on rural education. 


£14M. MERTHYR DEVELOPMENT 
Tenders to be Invited This Year 


Tenders are expected to be invited 
towards the end of the year for the erection 
of 60 shops, flats, a supermarket and brs 
station in the centre of Merthyr Tydfil, 
Glam. 

Estimated to cost £l4m., the scheme 
has been designed for Chesterfield Proper- 
ties, Ltd., London, W.1, by H. A. Halpern 
and Partners, 58-60 Cannon Street, London, 
E.C.4. 
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THE CONTRACT JOURNAL 


Talking of Safety 


“\ ELL, I'll be blowed,” said Jack 

Carson, the agent. “Here 
have a look at this.” 

I took the letter. It was from the 
Labour Manager, and it concerned a certain 
Mr. Joseph Perkins who was seeking em- 
ployment as a maintenance fitter. It went 
on to mention that Mr. Perkins had 
recently served a short term of imprison- 
ment, that he was anxious to “find his 
feet” again, and that the Company would 
like to give him an opportunity to make 
good. “Mr. Perkins has been employed 
by us previously” said the letter, “and we 
have always found him to be a willing and 
competent worker. If you are able to 
engage him, we suggest you might mention 
discreetly that you know something of his 
unfortunate background, and that he will 
be expected to conduct himself in a 
proper manner. ...” 

“Good old Popeye,” said Carson. (The 
Labour Manager was known to be in- 
ordinately fond of spinach.) 

“Do you know the man?” I asked. 

“Sure thing I do. We had him years 
ago, just after his second conviction for 
breaking and_ entering that’s his 
speciality. Oh well, I suppose we'll have 
to take him on. Call him in, will you? 
He’s waiting in the outer office.” 

I brought him through, then waited to 
see how Carson would handle the rather 
delicate situation. 

“Now, look here,” he said. “I’m going 
to give you a start. I know all about you 
so don’t try any monkey-business, or else 
you'll be slung out on your scruffy neck.” 

Perkins grinned amiably. “That’s O.K. 
with me, guv. Me and the missus ’as 
settled in this manor for keeps, so I don’t 
want no trouble.” 

I didn’t see Perkins for several days 
after that. We were trying out a new type 
of locking device for the hoist gates, and 
after some initial difficulties the thing 
appeared to be working properly. It 
wasn't a very popular experiment. The 
men were working at peak pressure, and 
collecting a fat bonus, so it was clear that 
the brief but necessary interruptions would 

“ Dragee,” who is a _ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author’s personal opinions and are not 
claimed to be authoritative.—EDITOoR. 
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not be exactly welcome. Even George 
Blake, the foreman—normally a keen man 
for safety—was dubious. 

“The lads won't like it, having to fiddle 
with that gadget every time they open a 
gate,” he said. “Anyway, we'll try it.” 

I was back at the site on the following 
Monday. At noon Jack Carson and I went 
out together for lunch. We got back early 
to the site office because Carson was 
expecting an important telephone call, and 
it was then that he discovered he had left 
his keys on the desk. The two clerks were 
still away, and Carson stood fuming 
impotently outside the door. 

At that moment Perkins arrived. 

“Locked out, sir?” he said. Carson 
nodded gloomily. “Right, sir-——I'll fix it.” 

He shot away, and returned a_ few 
moments later with a brace and bit, a 4in 
nail, and a hammer. Within a matter of 
seconds the door was open. Carson stared. 

“Well, I'll be ” he said. 

Perkins shrugged modestly. “Very 
simple sir. When you know how. And 
now I'd better fix it so’s nobody else can 
open it that way.” And he did. 

I went away again for a couple of weeks, 
and when I got back to the site Carson 
was looking rather worried. 

“It’s this hoist interlock,” he said. 
“George Blake tells me there’s something 
fishy going on.” 

“In what way?” 

“I don’t know exactly—we've only just 
got wind of it. As you know, we expected 
some trouble when it was installed, and 
for a few days we got it. Then everything 
suddenly died down. George thinks 
they’ve discovered some way of fiddling 
the interlock. Doesn’t know how, but he’s 
on the lookout.” 

Blake came into the office just then. 

“I’ve caught one of the blighters at it,” 
he announced breathlessly. “The man at 
the top level was bringing up the hoist 
with the gate wide open. He didn’t see 
me until it was too late.” He held out a 
small flat metal object of a peculiar shape. 
“He had this stuck in the gate lock, and 
I've a pretty good idea who made it—and 
a few more like it!” 

Carson swore, and then thumped the 
desk. 

“Bring him in here,” he said. 

Perkins was led in, looking as cheerful 





Member of the Lighthouse Club considering the possibility of another deal! 
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as ever. I wondered how he was going to 
get out of that one. 

“Quite right, sir,” he admitted readily, 
“IT made a set of keys for the lads because 
they thought they were losing bonus 
money. 

“I suppose you didn’t make anything 
out of it?” Carson said sourly. 

“Well—a few bob on the side, that 
didn’t hurt anybody,” said Perkins. “But 
I’ve fixed it now, sir.” 

“Fixed it?” 

“Yes—TI done all the locks up so as they 
can’t be fiddled. You see, sir, it’s a kind 
of improvement, isn’t it?) Only don’t tell 
the lads I done it, will you?” 

Carson clutched the table. “Clear out,” 
he said, “before I brain you.” 

After he had gone he turned to me. 
“What the hell do we do with him now?” 

The question was answered for us the 
next day, with the arrival of the police, 
It appears that at the last Assizes Perkins 
had omitted to ask for a certain mis- 
demeanour to be taken into consideration, 
and once again fate had caught up with 
him, 


U.N.E.S.C.0.’s NEW BUILDING 
Tenders to be Invited 

As officially announced on page 1644, 
tenders are to be invited by U.N.E.S.C.O, 
for the erection of a fourth building and 
underground garage on the site of its per- 
manent headquarters in Paris, The work 
will begin in April, 1962, and end in Sep- 
tember, 1963. 

Builders and specialist contractors wish- 
ing to tender for one or more of the 21 
sections of the work, which will be let 
under separate contracts, are invited to 
apply for forms and information between 
July 4 and 31, 1961, in person or by post 
to U.N.E.S.C.O., Place de Fontenoy, Paris. 
Completed forms must be returned before 
October 1, 1961, and U.N.E.S.C.O. will 
select from among the applicants a list 
from whom tenders will be invited. 


£250,000 CONTRACT FOR WILLIAMS 
AND WILLIAMS 


Newcastle upon Tyne City Council have 
awarded the contract for bronze windows 
and curtain walling for the new town hall 
to Williams and Williams, Ltd., Chester. 

The contract, probably the largest one 
placed for bronze windows in Britain since 
the Second World War, is worth approxi- 
mately £250,000. 


INDUSTRIAL WEED CONTROL 
SYMPOSIUM 


Mr. C. R. Chadwick, deputy county 
eurveyor. Northamptonshire, will be one of 
the speakers at an Industrial Weed Control 
Symposium to be held at the Royal 
Commonwealth Society, London, W.C.2, on 
June 30. 

The symposium is being organised by the 
British Weed Control Council and_ the 
Pesticides Group of the Chemical Industry. 
Applications for registration forms can be 
obtained from the secretary, Mr, W. F. P. 
Bishop, 52 Bedford Row, London, W.C.1. 


BOOK REVIEWS 


Building Board Directory, 1961. Publishers: 
The Middlesex Publishing Co, Ltd., 
194-200 Bishopsgate, London, E.C.2. 
Price 5s. 193pp. 

The new edition of this comprehensive 
book of information on building boards has 
been completely revised and lists all such 
products as hardboards, insulation and 
asbestos boards, acoustic tiles, plastic 
sheets, plywoods and expanded polystyrene 
sheets. 

The 11 sections contain details of 35 
new products, and the guide to importers 
and distributors has been expanded. More 
than 50 brand names have been added to 
the plywood register, and the reference 
section includes metric, price and stock 
conversion tables as well as statistical 
information. 
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TRAINING IN THE CIVIL ENGINEERING 
CONTRACTING INDUSTRY 


Opportunities Discussed at Cardiff Conference 


JOLLOWING a conference organised 
k by the Industrial Training Council 
in Cardiff last April, at which all sec- 
tions of industry considered the problem 
of Training and “the Bulge’, the 
South Wales and Monmouthshire Sec- 
tion of the Federation of Civil Engineer- 
ing Contractors recently held a meeting 
to discuss training opportunities in that 
industry. 

Mr. D. V. Gaulter, general secretary of 
the Federation, outlining the various train- 
ing schemes within the industry, said that 
great opportunities existed in civil engi- 
neering for young men at all levels of 
academic attainment. 

In 1955, the Federation had devised a 
scheme for the training of contractors plant 
mechanics. The main scheme covered a 
five year service agreement for boys 
between 15 and 17 years. The syllabus 
included training in major repair and 
periodic overhaul on a wide variety of 
plant; day release was arranged for young 
men up to the age of 18 years to attend 
courses at technical colleges. 

A supplementary training scheme for 
maintenance mechanics had recently been 
introduced. This covered a_ three-year 
training period on minor repair work and 
detailed periodic servicing and mainten- 
ance on site of normal types of mechanical 
plant used in the industry. Mr. Gaulter 
emphasised the fact that plant was one 
of the most important elements in contract 
work and the Federation was therefore 
particularly keen that the schemes outlined 
should be widely utilised. 

Training in Concrete 


Last year pilot courses in concrete work 
had been organised at Wexham Springs, 
near Slough, jointly by the Federation and 
the National Federation of Building Trades 
Employers. These courses had proved 
most successful and a further two had 
already taken place during 1961. Three 
more courses would be held in the autumn, 
for which all places had been taken. Plans 
were already far advanced for similar 
courses to be held during 1962. The 
courses constituted two separate weeks’ 


instruction at the Centre and consisted of 
lectures, practical demonstrations and site 
Visits. 

Apart from those who entered the 
industry with the definite object of obtain- 
ing a professional qualification, Mr. 
Gaulter said there was a great need for 
young men of the right calibre to under- 
take a course of training which would 
enable them to supervise the more routine 
types of contract. The Federation’s Train- 
ing Committee had devised a scheme for 
such men which included both practical 
and academic training. Discussions on 
the proposal were being held with the 
Ministry of Education and the professional 
bodies. 

The scheme for the practical training of 
young engineers, set up in 1944 by a Joint 
Committee of the Federation and the 
Institution of Civil Engineers, had proved 
most successful. Firms wishing to partici- 
pate had to make application to be in- 
cluded on the index; a decision on this 
matter depended on the nature of the 
work being undertaken and the number 
of qualified civil engineers on the staff. 
At the present time there were 142 
members on the index with a total training 
capacity of 780 pupils; 400 were studying 
under this scheme at the present time. 

Scholarship Trust 

The Civil Engineering Scholarship Trust 
had been established in 1958, said Mr. 
Gaulter. The total amount receivable by 
the Trust over a seven-year period was 
around £120,000, the greatest part of which 
came from contractors. The South Wales 
and Monmouthshire Section of the Federa- 
tion was the only one which had so far 
provided a named scholarship. The number 
of scholarships given were: 1958—10; 
1959—17; 1960—18. It was likely that 
over 20 scholarships would be granted this 
year. 


Management Training 


Mr. Gaulter stated that the Federation’s 
Training Committee had given careful con- 
sideration to the question of management 
training, and arrangements had been made 
for an initial training course to be held at 
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the Urwick Orr Management Centre, 
Slough, Bucks., from September 18 to 22. 

He concluded by saying that the civil 
engineering contracting industry offered a 
challenging, interesting and _ satisfying 
career for young men who were keen to 
play their part in an industry which was 
vital to the economic life of the country. 
The Federation’s Training Committee 
would continue to work out comprehensive 
schemes of training which would enable 
young men to know they would have every 
opportunity of attaining the highest 
rewards commensurate with their abilities. 


MANCHESTER T.V. BLOCK 
COMPLETED 


A 10-storey administration block— 
phase IV of the Granada T.V. Centre 
development plant at Manchester — has 
been completed at a cost of £465,000 and 
will shortly be opened. 

Rectangular in shape, the block 
measures 243ft. by 46ft. 7in. and has in- 
situ concrete columns, with in-situ con- 
crete floors and roof slabs. The walls are 
brick, hollow block and specialist finished, 
the two main areas being clad in anodised 
aluminium curtain walling carrying win- 
dows and vitreous-enamelled spandrel 
panels below sill level. The two end walls 
are of Staffordshire blue brick. The build- 
ing is sound-proofed throughout and has 
acoustic ceilings. 

A residential penthouse over the new 
offices is surmounted by a plant room for 
an £80,000 heating, ventilating and hot 
water system, and switchgear for the three 
high-speed lifts that serve the block. 

The main contractors are J. Gerrard and 
Sons, Ltd., of Swinton, the main sub- 
contractors are Truscon of London, and 
the architect is Ralph Tubbs, F.R.I.B.A. 





R.L.C.S. OFFICERS, 1961-62 


The following have been elected officers 


of the Royal Institution of Chartered 
Surveyors for 1961-62.—President: Mr. 
E. C. Strathon (London); senior vice- 
president: Mr. G. H. Heywood (Man- 
chester). 


Vice-presidents: Mr. C. D. Pilcher 
(Brighton), Mr. G. D. Walford (Liverpool), 
Mr. Henry W. Wells (London); honorary 
secretary, Mr. E. Harold Palmer (London). 





MUNICIPAL ENGINEERS VISIT DERBYSHIRE 
STONE QUARRY 


From a Correspondent 


EARLY 60 members of the East 
+‘ Midland District of the Institution 
of Municipal Engineers recently met at 
the Cauldon Low Quarry and Works of 
the Derbyshire Stone, Ltd., and after an 
initial discussion proceeded in parties 
on a tour of the works. 

The quarry workings are amongst the 
most modern in the country and have been 
highly mechanised in recent years. Whilst 
the main interest was in connection with 
the needs for road works, it was also 
interesting to note the arrangements for 
supplying high grade limestone to the sugar 
beet industry, for railway ballast, and to 
some extent block stone for the Manchester 
Ship Canal. 

The plant is of the latest type of auto- 
matic control and the panel room, operated 
by one member of the staff, was a model of 
automation. By press button control, mixes 
of all grades of coated macadam can be 
Produced to any appropriate B.S.S. The 
modern loading and transport system to 
the crushing plant ensures continuous 
working and production, and the crushers 
produce all required grades for both dry 
and coated stone. 

The parties re-assembled at the main 
works offices to adjourn for lunch where 


they were welcomed by Mr. John Hadfield, 
chairman of the Group of Companies, with 
Mr. Harold Fletcher and other senior 
members. A general discussion ensued, 
and an interesting highlight was Mr. Had- 
field’s enlightening speech of welcome in 
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which he recalled that the history of the 
quarry went back nearly 200 years, being 
originally used in connection with the early 
Staffordshire Canal System. 

Mr. Hadfield was thanked by the district 
chairman, Mr. M. L. Francis, borough 
engineer and surveyor, Derby. 

General arrangements for the meeting 
were made by Mr. G. Henderson, assistant 
managing director, in conjunction with the 
district hon. secretary, Mr. N. Chamberlain 
(Matlock). 
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Members seen during their visit to Derbyshire Stone quarry 
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THE WORK OF THE BUILDING ADVISORY 
SERVICE 


Assignments Continue 


‘INCE the end of 1955 the Building 
Advisory Service has carried out 
assignments of various kinds for over 
300 building firms. In many cases 
B.A.S. has been offered second and 
third assignments for the same firm. 
The greater number of assignments have 
been received from firms in the 100/500 
employee group. The smallest firm as- 
sisted had 26 employees and the largest 
3,000 plus. 

These are some of the facts given in a 
report on the work of the Building 
Advisory Service up to May, 1961, recently 
submitted to the Council of the National 
Federation of Building Trades Employers. 

The Building Advisory Service was 
started in April, 1954, and its success is 
evident from the continual increase in the 
number of consultants necesssary to carry 
out assignments. Starting with one senior 
consultant and three trainee consultants, 
the staff has grown to one senior con- 
sultant, 10 consultants and three clerical 
assistants. The consultancy staff now in- 
cludes most building and civil engineering 
professions in addition to three consultants 
who are qualified in accountancy and com- 
pany secretarial practice. 

Assignments 


The report continues: In addition to the 
normal building problems of planning, site 
organisation, costing, etc., B.A.S. has car- 
ried out assignments in connection with 
joinery shops, plant depots, builders’ 
merchants, precast concrete works, rock 
drilling, the organisation of a drawing office 
and a large architects’ department. 

An increasing number of assignments are 
connected with the introduction of sound 
incentive schemes. As a general principle 
B.A.S. insist on efficient planning of work 
before incentives are introduced. 

A considerable amount of research has 
been carried out in connection with finan- 
cial and cost accounting. As a result of 
this research it is now possible for B.A.S. 
to install a system of integrated financial / 
cost accounts which enables a building 
firm to produce cost/value comparisons 
within 24 hours of the interim measure- 


To meet 
Forster, Ltd., are adding another 70,000 sa. 
Stratford works. . 
construction 
and Forster. 


The structural steel 


increasing demand for their ran 


is being designed, 
The office block has been designed by A. J. 
Walton, Ltd., are the general contractors, and 


to Increase 


ments and quarterly profit/loss accounts 

broken down to types of work or to 

departments. In most instances this can 

be carried out without additional staff. 
Courses 

Appreciation courses in work study were 
commenced in the winter of 1956/57. 
From these a work study/planning course 
was developed and ran successfully for two 
years. In response to a wide demand the 
subjects were made the object of separate 
courses and are still the most popular 
courses run. In 1959 a six-week training 
course for work study officers was in- 
cluded in the programme and two such 
courses have been run each year. The 
uumber of these courses is limited because 
three of the six weeks are spent on site 
and reasonably fine weather is desirable. 

In 1960 a four-week course for the train- 
ing of planning officers was instituted. 
Again, two such courses are run each year. 
A few appreciation courses (two for 
“Director level’? only) on “Management” 
have been run for the benefit of the senior 
staff of building firms. Four of these 
courses are to be run during the 1961/62 
session (September to April) and will 
become a regular feature of the course 
programme. 

Beginning with five weeks of courses in 
1956/57, B.A.S. has progressed to 33 weeks 
of courses at N.F.B.T.E. headquarters in 
New Cavendish Street during the 1961/62 
session. Over 100 places have been booked 
on these courses, which commence on 
October 9. One course in November is 
already fully booked. 

In addition to the courses at head- 
quarters, a number are held in the pro- 
vinces at the request of Regional Federa- 
tions, local associations and_ individual 
firms. In respect of both individual assign- 
ments to building firms and courses the 
fees B.A.S. charge are approximately only 
two-thirds of those of other consultancy 
organisations. 


Lectures 
The staff continue to lecture on various 
management techniques at meetings spon- 


sored by the Ministry of Works, Regional 
Federations and institutions connected 





ge of standard steel buildings, Sanders and 
ft. of manufacturing and office space to their 
Above can be seen the heavy crane building and its tied-portal type 


fabricated and erected by Sanders 
d Fowles, P.R.L.B.A., Ford and 
W. G. Cannon and Sons, Ltd., are the 


heating and ventilating engineers 
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with the building industry and articles are 
contributed to the technical press. 

As a matter of interest, it may be men- 
tioned that the Australian Institute of 
Builders, the Master Builders Federation 
of Australia and the Federation of Ciyjj 
Engineering Contractors have combined to 
form the Construction Management 
Advisory Service on the lines of B.AS. 
Mr. G. J. Hunt, one of the first consultants 
recruited by the Service, has been selected 
to head this organisation and leaves for 
Australia at the end of June. 


CHESTER BOTTLENECK TO GO 
£119,811 Improvement Scheme 


Mr. Ernest Marples, Minister of Trans- 
port, has made a grant of £76,824 to the 
City of Chester towards the cost, estimated 
at £119,811, of widening Pepper Street, 
which forms part of the proposed southern 
section of the Inner Ring Road of Chester, 

The scheme provides for a new carriage- 
way 30ft. wide and an improvement at the 
junction of Pepper Street with Grosvenor 
Street and Bridge Street. 

The widening of Pepper Street will in- 
volve the demolition of some old resi- 
dential property and the area is to be 
redeveloped generally for business pur- 
poses. 

The scheme has been designed by the 
Chester city engineer (Mr. A. H. F. Jiggens, 
M.I.Mun.E., A.M.I.C.E.), and the work will 
be carried out by contract. 


VICTORIA EXPANDS BUILDING 
PROGRAMME 


Commission in Victoria, 
Australia, has announced an_ expanded 
building programme as a result of the 
bigger allocation of housing funds made by 
the recent Premiers’ Conference in 
Canberra. 

In Victoria, the new Housing Commis- 
sion programme means an expenditure of 
£Al10m. Tenders are already approved for 
building 672 housing units at a cost of 
£A2,250,000. Most of these will be in 
country areas. Tenders for between 300 
and 400 more housing units will be called 
within the next eight weeks. 


The Housing 


BRITISH STANDARDS 


Class II metal-arc welding of steel 
pipelines and pipe assemblies 


Lack of uniformity in welds employed 
for joints in pipelines and pipe assemblies 
carrying fluids and for securing flanges and 
attachments such as anchor plates, to pipes 
can result from variations in practice as 
regards weld preparation, welding and heat 
treatment procedures, the training and test- 
ing of welders and the inspection and test- 
ing of production welds. 

Good practice in all these respects having 
now been established, a series of British 
Standards is being issued to cover the pro- 
duction of welds in pipelines and pipe 
assemblies of any material used sufficiently 
widely to warrant its inclusion. 

B.S.2971: 1961 is the fourth standard in 
this series. It covers shop and site metal- 
arc welding of joints in carbon steel pipe- 
lines and pipe assemblies up to and includ- 
ing 24in. (610mm) diameter carrying fluids 
suitable for Class II conditions and also 
the standards of workmanship of which the 
welders shall be capable and the standards 
to which the welds shall conform. It deals 
with butt welding, with or without a back- 
ing ring, where the welding is done from 
the outside only, and the welding of 
gusseted bends, sleeve joints, branches and 
flanges. Price 12s. 6d. net. 

Copies of these British Standards may be 
obtained from the British Standards Insti- 
tution, Sales Branch, 2 Park Street, 
London, W.1I. 


A film on Christopher Wren by John 
Reid, with a commentary by Sir Basil 
Spence, will be shown on B.B.C. Television 
at 8.55 p.m. on Tuesday, July 4. 
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THERMO-NUCLEAR RESEARCH LABORATORY 
UNDER CONSTRUCTION 


Progress at U.K.A.E.A Establishment 


HE steel framework of a giant 
T thermo-nuclear research laboratory 
is rising above standing corn and air- 
craft runways on the site of the former 
naval airfield at Culham, near Oxford. 

This building, which consists of one 
main experimental hall 50ft. high and with 
a floor space of 40,000 sq. ft., will be the 
largest of a number of buildings on the 
site housing initially a continuation of 
some of the research now being carried 
out at Harwell. ‘ ; 

The establishment, which is about half 
completed, should be finished next year. 

The contractors, M. J. Gleeson (Con- 
tractors), Ltd., who also built the original 
U.K.A.E.A. Industrial Group Headquarters 
buildings at Risley in 1955, state that the 
contracts awarded to date at Culham 
amount to over £14m. and that the second 
phase is due to be completed by the 
middle of next year. 

The first part of the contract consists 
of the main experimental hall with asso- 


Teer 
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ciated laboratories and design accommoda- 
tion and service buildings. There is a 
boilerhouse, a 500,000-gallon reservoir, a 
general services building and fire station 
and various electricity sub-stations. It has 
been necessary to install gas mains, drains, 
trade waste drains and a trade waste treat- 
ment plant. 

Both large and small experiments can 
be accommodated in the main experimental 
hall which is 180ft. by 230ft. by 50ft. high. 
It is linked by a 17,000 sq. ft., three-storey 
office block, housing design and administra- 
tion staff, to an L-shaped laboratory wing 
occupying a further 14,500 sq. ft. 

The site will be extended under phases 
II and III. Phase II is now being designed 
and a start is about to be made on con- 
struction. This phase comprises further 
experimental accommodation and_ two 
small experimental halls. Also associated 
with this is further office and design 
accommodation, together with a restaurant, 
library and lecture hall. Design work on 
Phase III will be starting in the near future. 





Framework of thermo-nuclear laboratory 


FOUR-INCH CEDAR UMBRELLA FOR LANCASHIRE 
ASSEMBLY HALL 


[HE Architects’ Department of Lan- 

cashire County Council has pio- 
neered the way for four-inch Western 
red cedar decking manufactured in 
British Columbia, choosing it for the 
roof of a large multi-purpose assembly 
hall which forms part of a phased build- 
ing plan for Lancaster and Morecambe 
College of Further Education. 

Designed by Mr. C. H. Simmons, county 
architect, as a domed hexagonal structure, 
with seating accommodation for 500, the 
newly completed hall is a good example of 
timber engineering principles applied to 
modern architecture. It consists essentially 
of 12 glued laminated portal frames 
arranged spoke-wise and joined at a 
common apex by a special steel ring. These 
are covered above with a light-weight cedar 
canopy combining roof and ceiling and, at 
the side, are curtained by joinery panels. 
_In plan the roof is a hexagon formed by 
SIX equilateral triangles of 42ft. side. Each 
of three pairs of portals carried out to the 
Projecting angles of the roof has a clear 
Span of 82ft., while the six intermediate 
Portals provide arches of slightly shorter 


span. The portals are of B.C. Douglas fir 
bonded with resorcinol adhesive and suit- 
ably finished to constitute a decorative 
internal feature of the building. 

The glu-lam members, tapering towards 
foot and apex, were fabricated, erected and 
clad with cedar decking by William Kay 
(Bolton), Ltd., in conformity with the over- 
all building programme entrusted to the 
main contractors, William Eaves and Co., 
Ltd., of Blackpool. The decking was 
shipped to this country through the agency 
of Wm. Brandts (Timber), Ltd., London. 


Erection 


In this, the first reported application of 
4in. double T. and G. cedar decking in 
the United Kingdom, the fully manu- 
factured 4in. x 6in. nominal planks were 
laid at right angles to the line of the 
intermediate portals, each of which repre- 
sents the perpendicular divider of a 
triangle. A random length specification of 
4in. x 6in. cedar decking was utilised and 
the cladding operation began at eaves level. 
As each successive course of planks was 
placed in position, length requirements 
diminished and the whole roof area (a little 
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INSTITUTION OF STRUCTURAL 
ENGINEERS 


President and Council for 1961-62 


T the recent annual general meeting of 
the Institution of Structural Engi- 

neers, the following honorary officers and 
members of Council were elected for the 
Session 1961-62 and will take office in 
October. 
President 

Mr. F. R. Bullen, B.Sc.(Eng.), M.I.C.E. 
Vice-presidents 

Messrs. E. N. Underwood, B.Sc.(Eng.), 
M.I.C.E.; F. M. Bowen, #M.I.C.E. 
Assoc.I.Mech.E.; H. C. Hus¥and, B.Eng. 
M.I.C.E., M.I.Mech.E.; D. A. G. Reid, 
B.Sc.(Eng.), M.I.C.E.; D. D. Matthews, 
M.A., M.Sc.(Eng.}, D.Eng., M.I.C.E.; and 
Brian Scruby. 
Honorary Treasurer 

Mr. K. F. Bird, A.M.I.C.E. 
Honorary Secretary 

Dr. A. R. Collins, M.B.E., D.Sc., M.1.C.E. 
Honorary Librarian 

Dr. F. G. Thomas, Ph.D., B.Sc.(Eng.), 
M.L.C.E. 
Honorary Editor 

Mr. G. C. A. Greetham, O.B.E. 
Honorary Curator 

Mr. Kenneth 
M.I.C.E. 
Members of Council 


Messrs. P. Mason, B.Sc.(Hons.), M.I.C.E.; 
D. W. Cracknell, MICE: R. D. 
McMeekin, M.I.C.E.; and Dr. W. Eastwood, 
B.Eng.(Hons.), Ph.D., A.M.I.C.E. 
Associate-members of Council 

Mr. G. B. Godfrey, A.M.I.C.E., 


A.M.1I.Mun.E., and Mr. E. H. Cooley, M.A., 
A.M.I.C.E. 


, 
’ 


Severn, M.C., M.A., 


A.B.T. CLERK OF WORKS 
DIPLOMA 


The Association of Building Technicians 
announce that the following candidates 
were successful in their recent examina- 
tion for the A.B.T. Clerk of Works 
Diploma:— 

J. Andrews (Salisbury, Southern Rhode- 
sia); A. B. D. Boswell (Salisbury, Southern 
Rhodesia); D. H. Brain (Salisbury, Southern 
Rhodesia); P. R. Stirling (Salisbury, 
Southern Rhodesia); D. I. R. Brown 
(Ruabon, North Wales); A. E. Dow (More- 
ton, Cheshire); J. E. Edwards (Wrexham); 
R. W. Goad (Harrow); J. Gaunt (Bury); 
I. J. Richards (Yiewsley, Middlesex); G. A. 
Weeks (Cheshunt, Herts). 


over 4,500 sq. ft.) was covered with a 
minimum of waste. Each course of planks 
was face-nailed with 6in. nails to the 
portal members and horizontally to the 
preceding course by means of 8in. nails 
driven through holes pre-drilled in British 
Columbia as part of the manufacturing 
process. 

The upper surface of the completed cedar 
decking was covered first with waterproof 
felt and then with an outer sheathing of 
sheet copper. In the estimate of the Copper 
Development Association, whose technical 
staff acted in an advisory capicity while the 
sheathing was being laid, the Lancashire 
hall is the largest hexagonal copper covered 
structure in Europe. The under-side of the 
decking, sealed with a clear lacquer, is 
exposed as a simple V-jointed ceiling. 


NEW POPULATION TARGET FOR 
CWMBRAN 

Mr. Henry Brooke, Minister of Housing 
and Local Government and Minister for 
Welsh Affairs, has agreed that the Cwm- 
bran Development Corporation should con- 
tinue building the New Town until the 
population reaches 45,000. Ultimately the 
town is expected to hold 55,000 people. 

The target when the Development Cor- 
poration was appointed in 1944 was 
35,000. 
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FOR THE DIARY 


July 3 
International Union of Architects Con- 
gress, London, July 3-7. 

fuly 4 
Southern Counties Federation of Building 
Trades Employers’ Summer Conference, 
Oxford. July 4-5. 
Chartered Surveyors Annual Conference, 


University of Leicester, July 4-8. date 
Meeting of the Manchester and District 
branch of the Contractors Mechanical Plant 
Engineers, Woodcourt Hotel, Brooklands 
Road, Sale. 7.30 p.m. 

Meeting of the Mid-Southern branch of the 
Contractors’ Mechanical Plant Engineers, 
Calcot Golf Club, Bath Road, near Reading. 


7.30 p.m. Film show by Saville (Tractors), 
Ltd. 

July 5 
Building and Public Works Exhibition, 
Belle Vue, Manchester. July 5-15, 

July 12 


Half-yearly general meeting of the National 
Federation of Building Trades Employers, 
Blackpool. July 12-14. 

July 14 
Midland branch of the Contractors’ Mechani- 
cal Plant Engineers. Summer flannel dance, 
George Hotel, Solihull. 


July 18 
Meeting of the Southern Counties branch 
of the Contractors’ Mechanical Plant Engi- 


neers, “Queen Victoria,” North Cheam, 
Surrey. 7.30 p.m. 

July 21 
Half-yearly meeting of the Midland Federa- 
tion of Building Trades Employers 
Trentham Gardens, Stoke-on-Trent. 

Aug. I 


Meeting of the Manchester and District 
branch of the Contractors Mechanical Plant 
Engineers, Woodcourt Hotel, Brooklands 
Road, Sale. 7.30 p.m. 


Aug. 20 


Midland branch of the Contractors’ Mechani- 
cal Plant Engineers. Treasure trail. 


Aug. 29 


Meeting of the Mid-Southern branch of the 
Contractors’ Mechanical Plant Engineers, 
Calcot Golf Club, Bath Road, near Reading. 
7.30 p.m. “Plant Insurance,” by T. Kemp. 


Sept. 5 


Meeting of the Manchester and District 


branch of the Contractors Mechanical Plant 
Woodcourt 
7.30 p.m. 


Engineers, Hotel, Brooklands 


Road, Sale. 


Internationa] Packaging Exhibition, Olympia, 


London. Sept. 5-15. 


Sept. 7 
Meeting of the London branch of the Con- 
tractors’ Mechanical Plant Engineers, 


Hendon Way Hotel, Hendon Way, N.W.4. 
7.30 p.m. 


Sept. 18 
International 
Engineering at 
Sept. 18-23. 


Sept. 26 


Western branch of the Contractors’ Mechani- 
cal Plant Engineers. Supper dance at Ashton 
Court County Club. 


Oct. 3 
Conference of the Association of Public 
Lighting Engineers, Scarborough. Oct. 3-6. 
Meeting of the Manchester and District 
branch of the Contractors Mechanical Plant 


Timber 
University. 


Conference on 
Southampton 


Engineers, Woodcourt Hotel, Brooklands 
Road, Sale. 7.30 p.m. 

Oct. 5 
Meeting of the London branch of the Con- 
tractors’ Mechanical Plant Engineers, 


Hendon Way Hotel, Hendon Way, N.W.4. 
7.30 p.m. 

Convention on “Planning for Traffic” 
arranged by the Institution of Municipal 
Engineers, London. 


Meeting of the Institution of Structural 
Engineers, London. Presidential Address. 


Oct. 9 
Annual conference of the_ Institute of 
Quarrying, Palace Hotel, Torquay. Oct. 
Oct. 10 
Annual dinner of the Contractors’ Plant 


Assn., Dorchester Hotel, London. 


Oct. 18 
Forty-sixth International Motor Exhibition, 


Earls Court. London. Oct. 18-28. 

Oct. 19 

Annual dinner of the Institution of 
Mechanical Engineers, Dorchester Hotel, 
London. 

Oct. 20 


Annual] dinner of the Yorkshire Federation 
of Building Trades Employers, Queens 
Hotel, Leeds. 

Autumn general meeting of the Southern 
Counties Federation of Building Trades 
Employers, Connaught Rooms, London. 
10.30 a.m. 
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Oct. 25 


Meeting of the Institution of Mechanical 
Engineers, 1 Birdcage Walk, Westminster, 
London, S.W.1. Presidential Address, 


Oct. 31 


Annual dinner of the British Road Tay 
Assn., Grosvenor House, London, 


Nov. 2 
Meeting of the London branch of the Con. 
tractors’ Mechanical Plant __ Engineers, 


Hendon Way Hotel, Hendon Way, N.W.4 
7.30 p.m. 


Nov. 7 


Meeting of the Manchester and District 
branch of the Contractors Mechanical Plant 


Engineers, Woodcourt Hotel, Brooklands 
Road, Sale. 7.30 p.m. 
Institution of Civil Engineers, London. 
Presidential Address. 

Nov. 10 
Scottish Motor Exhibition, Kelvin Haj 
Glasgow. Nov. 10-18. 

Nov. 13 
Factory Equipment, Heating, Ventilation 
and Thermal Insulation Exhibition, Earls 
Court, London, Nov. 13-18. 

Nov. 15 
Building Exhibition, Olympia, London, 
Nov. 15-29, 

Nov. 21 


Annual banquet of the National Federation 
of Roofing Contractors, Grosvenor House, 
London. 


Nov. 22 
Annual general meeting of the National 
Federation of Roofing Contractors, London 
Nov. 30 


Annual dinner and dance of the Institution 
of Water Engineers, Park Lane Hotel, 
London, 


Dec. 1 


Winter general meeting of the Institution 
of Water Engineers, at Institution of Civil 
Engineers, London. 


Dec. 4 
Royal Smithfield and Agricultural 
Machinery Show, Earls Court, London. 
Dec. 4-8. 

Dec. 7 
Annual dinner and dance of the Midland 


branch of the Contractors’ Mechanical Plant 


Engineers, Town Hall, Sutton Coldfield. 
Dec. 8 
Federation of Master Builders’ London 


Region “Ladies Night.” Grosvenor House, 
London. 6.30 p.m. 


BLAST FURNACE 
FOUNDATIONS REQUIRED 
OVER 3,000 TONS OF 
CONCRETE 


EAVY reinforced concrete founda- 

tions for a new blast furnace and 
cast house have just been completed for 
the Ford Motor Co., Ltd., at Dagenham, 
Essex. 


The foundations required more than 
3,000 tons of concrete which was placed 
in position by a 95ft. high tower crane 
at the rate of up to 200 tons each day. In 
addition foundations were laid for a 
passenger elevator. 


To ensure that work was completed 
exactly according to schedule so that the 
furnace erectors could begin their work on 
an agreed date, the contractors, Holland & 
Hannen and Cubitts (Great Britain) Ltd.. 
maintained daily liaison on the site with 
the client and consulting engineer, John 
Mason, A.M.I.C.E., M.I.Struct.E. 
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SOLARTRON FACTORY DEVELOPMENT 


Further Stage in Large-scale Expansion 


FIVE-STOREY office block and 

single-storey factory extension for 
the Solartron Electronic Group, Ltd., at 
Farnborough, Hants., has been com- 
pleted by Taylor Woodrow Construction, 
Ltd. 

This is the second stage of a planned 
four-stage, £14m. expansion being carried 
out on a I15-acre site at Tower Hill, 
Farnborough, for the Solartron Group on 
which Taylor Woodrow began work in 
1957. Architects, engineers and surveyors 
for the whole project are Raglan Squire and 
Partners of London. 

When it is completed in four or five years’ 
time, one of the most up-to-date factories 
in Europe, with an area of approximately 
350,000 sq. ft., will house comprehensive 
manufacturing facilities in the electronics 
and associated fields. 

The five-storey office block, 213ft. long, 


| 
{ 
‘ 
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33ft. wide and 52ft. high is of reinforced 
concrete frame construcion and the factory 
extension, 330ft. long by 160ft. wide, con- 
sists of Arcon Monitor Roof industrial 
buildings. Taylor Woodrow were respon- 
sible for the design of the structural frame 
to the office block and foundations to the 
factory. 

An interesting feature on the front 
elevation of the office block is the archi- 
tects’ impression of an electronic wave 
form, It consists of a white rendered con- 
crete panel, about 25ft. long and 8ft. high, 
the design of which is made up of coloured 
mosaic tiling. 

The site was waterlogged marshland, 
and in order to excavate the factory and 
office foundations, a dewatering system was 
installed to reduce the water table by 6ft. 
during the excavation period. (Sub- 
contractor, Dridig, Ltd.) 





Main entrance to the office block 


MITCHELL’S £1.2M. POWER 
STATION CONTRACT 


The Mitchell Construction Co., Ltd., 
Peterborough, have been awarded a con- 
tract by the Midlands Project Group of the 
C.E.G.B. for the construction of the super- 
structure to the principal buildings of 
Drakelow “C” Power Station at Burton-on- 
Trent. 

The contract, which is valued in the 
region of £1,200,000, covers the complete 
cladding of the turbine and boiler houses 
and their annexes, the demineralisation 
plant house and the control block. It also 
covers the construction of the precipitator 
switch houses, turbo-alternator blocks and 
the transformer compounds above ground 
level, the surfacing of all access roads and 
a number of ancillary works. 

Consulting Engineers to the C.E.G.B. are 
L.G. Mouchel and Partners. 


R.LB.A, PRESENTATION TO I.U.A. 


The R.I.B.A. is to entertain the Assembly 
of the 1.U.A. to a dinner, to be held at 66 
Portland Place on Friday, June 30. At the 
dinner the President, on behalf of the 
R.I.B.A., will present to the President of 
the I.U.A., Senor Hector Mardones Restat 
(Chile), a gavel and block as a memento of 
the Vith Congress of the I.U.A. 





QUICKER INFORMATION ON 
STOCK CHANGES 


Following discussions with the Associa- 
tion of British Chambers of Commerce, the 
Federation of British Industries and the 
National Union of Manufacturers, the 
Board of Trade is making an appeal to 
industrial firms to do what they can to 
send the statistics they provide to the 
Government, and particularly statistics of 
stocks, as quickly as possible. 


Under Constant Review 


One of the main purposes of collecting 
and publishing current economic statistics 
is to allow the course of the economy to 
be kept under constant review by govern- 
ment, industry and commentators. If 
Government action is to be timely and 
well-informed, if business is to get the 
maximum value from the cost it incurs in 
providing statistics, and if comments are 
to be perinent, statistics must appear 
promptly. Both the Government and in- 
dustry, therefore, attach much importance 
to prompt returns and timely information. 


Sir Richard Powell, Permanent Secretary 
to the Board, has written personally to the 
chairman of some 800 companies con- 
tributing to the Boards inquiries into 
manufacturers’ stocks. 
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NEW WATER BOARD PROPOSED 


EPRESENTATIVES of seven local 
authorities meeting recently decided 
to set up the Eden Water Board to serve 
North Westmorland and East Cumberland. 
The authorities represented were the 
Cumberland and Westmorland County 
Councils, Appleby Borough Council, 
Alston Rural Council, North Westmorland 
Rural Council, Penrith Rural Council, and 
Penrith Urban Council. 

They agreed to draft an order constitut- 
ing the new board and appointed a working 
party composed of one representative and 
the clerk of each of the councils. They 
also decided to object to the draft order 
to form the Lakes and Lune Water Board 
which covers Kendal, South Westmorland, 
Lakes Urban, Windermere, Sedbergh, and 
part of Lunesdale—because of the inclusion 
of Patterdale which is in the Lakes urban 
area. 

A spokesman of the seven authorities 
said Patterdale is in their water shed on- 
their side of the mountains and they felt it 
could be better administered by them. 


R.LC.S. GOLD MEDAL ADDRESS 


This year’s Gold Medal of the Royal 
Institution of Chartered Surveyors will be 
presented to Professor Philip H. White, 
M.Sc. (Est.Man.) (Lond.), at the Chartered 
Surveyors Annual Conference at Leicester 
next month (July 4-8). The title of his 
address to the conference will be “Urban 
Redevelopment Policies.” An award of 
100 guineas goes with the medal. 

Professor White holds the Chair of 
Estate Management at the University of 
British Columbia, Vancouver, Canada. He 
is the only university professor in the 
British Commonwealth who holds such a 
Chair. Previously he was Head of the 
Valuation Department of the College of 
Estate Management in London, and a 
member of the Board of Governors of that 
college. 


THERMAL INSULATION 
CONTRACTORS ASSOCIATION 


At the recent annual general meeting of 
the Thermal Insulation Contractors Associ- 
ation Mr. W. S. Isherwood of Dick’s 
Asbestos and Insulating Co., Ltd., was 
elected chairman and Mr. A. G. Grant of 
Cape Insulating and Asbestos Products, 
Ltd., deputy chairman. 

Prior to the meeting, a luncheon was 
held which was attended by some 70 
members and guests who were welcomed 
by Mr. G. H. Kenyon, immediate past chair- 
man. 


L.C.C. DIRECT LABOUR 
PROGRAMME 


A programme providing for a start to be 
made on a further 721 dwellings by their 
direct labour department during 1961, has 
been authorised by the L.C.C. The 
dwellings will be built at the following 
estates: Brandon, Southwark, 63; Brown- 
field, Poplar, 87; John Pound Mission, 
Stepney, 26; Melfield Gardens, Lewisham, 
32; Mottingham, Lewisham, 70; St. 
Crispin’s, Bermondsey, 4; St. George’s 
Road, Southwark, 127; St. Martin’s, Lam- 
beth, 312. 


B.I.M. CONFERENCE ON COST OF 
LABOUR TURNOVER 


The cost of labour turnover will be the 
subject of a one-day conference of the 
British Institute of Management to be held 
in London on July 4. 

Speakers will include Dr. A..F. Badger, 
industrial relations officer of the Gas 
Council, Mr. F. M. Baker, chief accountant 
of the Marley Group, and Mr. R. K. 
Bremner, internal consultant, Richard 
Costain, Ltd. 
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June 29 1961 


THE CONTRACT JOURNAL 


PLANT AND MACHINEKY WANTED—FOR SALE—FOR HIRE 


AANES FOR HER SG. 
1Scwt. GM Neals Fully Mobile Diese! Cranes 


1eft. Straight and 20/40ft. Telescopic {ibs 
iSewt. Jones L15S Self-propeiied Olese! Cranes 
1§/20ft. Straight Channel! Jibs. 
zton Neals Diesel Mobile Cranes, on oneumatics 
28/30ft. Straight Lattice Jibs 


ston Neals NMS Diesel Mobile Cranes on pnew 


matics, 30/35ft. Straight Lattice Jibs 

s-ton Jones Dlesel Crawler-mounted Cranes, 30/40ft 
Straight Lattice Jibs. 

a-ton Jones KL44 Diese! Crawier Cranes. 30/45% 
Straight Lattice Jibs. 

ston Jones KL44 Diese! Mobile Cranes on pnev 
matics, 30/4Sft. Straight Lattice Jibs. 

smith 21 approx. 10-ton capacity Crawler-mountee 
Cranes, 7Oft. Box Lattice, with 10ft. Flv jibe 
also avaliable. 

ston Coles Mk. VII Diese! Lorry-mounted Cranes 
various length Jibs 

10-ton Coles Diese! Lorry-mounted Cranes. various 
length Jibs. 


Hire your Cranes at most competitive rates from the 
Crane Specialists: 
MOORE'S PLANT, LIMITED 
105-129 Markfield Road, Tottenham, N 18 
Tel.: TOTtenham 0401 (19 Iines) 


oR SALE OR HIRE. 
3/2 Parker MINI-GIANT, overhauled 
43 Benford Model J}, overhauled 


§ 3'2 Benford, Parker, Winget, Stothert and Pitt 
Maximixam Wall-Ace and Goodwin Petro! 
Diese! or Electric driven. 

75 Stothert and Pitt, Winget, Benford and Parker, 
hopper loaded 

107 Stothert and Pitt, Winget, Parker and Rex 
Tilting and Closed Drum types 


Rex, and Stothert 
some with Weighers’ and Draglines 


14:10 Ransomes and Rapier 
Pitt, 

18 12 Rex 

21.14 Stothert and Pitt 

New 43 and S 3'2 Barford MIXERS from stock. 
w. V. DAVIES, Concrete Mixer Service, 


and 


Shipston-on-Stour ‘Phones: 125 and 3212. 

OK EN FOR PLANT. 

HIRE your EXCAVATORS. DOZERS and 
SCRAPERS, Dinkum Major DIGGERS and _ ODrott 
SHOVELS. TRENCHERS, DUMPERS. ROLLERS, 
CONCRETE MIXERS. PUMPS COMPRESSORS. 
RAMMERS, VIBRATORS. HOISTS, 


GENERATORS 
etc, from TOKEN CONSTRUCTION CO., . 
Plant Depots: 


LTO 


Station Rd., Thatcham, Berks. Tel.: THA. 3243-3370. 
Vaimar Rd., Camberwell, S.E.5. Tel. BRixton 5103. 
“JARSHALL ANGLEDOZING EQUIPMENT, com- 

plete, second-hand, REQUIRED for Five-roller 
Track-Marshall. —- POWER AGRICULTURE, LTD., 
Witchampton 363 (Dorset) . ae 
“AARINE PLANT FOR HIRE.—Al!! types of craft 

for constructional work, boring operations, 


diving, etc.—-THOMAS BROS., 
Ham, E.6. Telephone Grangewood 6697 or 3151. 


TOTHERT AND PITT 28W Vibrol! ROLLERS, for 
immediate delivery, £345 each.—ABELSON AND 


62 Sussex Road, East 





CO. (ENGINEERS), LTD. Tel.: SHEldon 2424. 
FOR HIRE 
LIMA 1201 EXCAVATOR fitted with Dragline 
Equipment, tying in North Derbyshire 
Contact 
ROBERT M. DOUGLAS (CONTRACTORS), LToD., 
209 Walsall Road, Perry Barr, Birmingham, 228. 


Telephone: Birchhelds 6021. 


Bell 


Liner Machines delivered ex stock 


HARROGATE 84800 


AX CONCRETE SKIPS SKIPS 


0 


BOTTOM DISCHARGE and TIPPING TYPED 


M. E. ENGINEERING LTD. 


457 PINCHLEY &D.. LONDON. N.W.3 
HAMPSTEAD 7481-2-3 












HIRE PLANT 














Le RAILWAY MATERIAL FOR SALE. 
3,000yd. 25ib. B.S.S. TRACK, 24in. gauge. 
1,000yd. 20!b. B.S.S. TRACK. 

New Lister Diesel LOCOS., from £455. 
One Montania Diesel LOCO., 234-ton, 
Twenty tyd. TIPPING WAGONS. 

2yd. 24in. gauge TIPPING WAGONS. 
Maco Pressed Steel Lay-on SWITCHES. 
Maco Pressed Steel Lay-on TURNTABLES. 
POINTS and CROSSINGS and TURNTABLES. 
WHEELS and AXLES, all gauges. 
Maco AXLEBOXES. 
PLATELAYERS' BOGIES, 4ft. 8'2in. 
ENGINEERING, 


24in. gauge. 


gauge. 
LTD., 

N.W.3. 
HAMpstead 7481-2-3. 


M.E. 


457 Finchley Road, London, 
_Mengilim, London. ‘Phone: 


OR HIRE. 
New 6/8-ton Greens Diesel ROLLER, fitted with 


Scarifier. 
FOR SALE: 
Greens 6/8-ton Petrol/Paraffin ROLLER, in 
condition, £550 or near offer. 
SPARES for TD18 Bulldozers. 
Two TO18 SCRAPER WINCHES. 
Two Fiat 5SL SCRAPER WINCHES. 
JACK BRANCH, Waterbeach, 
Tel.: Waterbeach 571. 
ANTE D. 
CRAWLER TRACTORS and_ Bulldozers, 
condition; also Parcels of SPARES for same. 
Prompt _ cash and collect. 
SPARE PARTS available for TO6, 9, 14, 18, Caterpillar 
D2, D4, Fowler VF, FD3, Allis M and County. 
ROBIN BOSWORTH, 
Stoke Saint Milbro 237. Nr. Ludiow, Shropshire. 


ANTED, 24RB and 32RB or 33RB EXCAVATORS. 
Forward Shovel or Dragline Equipments or both 


good 


Cambridge. 


any 


Tel.: 


required. —- AXWORTHY AND COMPANY, LTD., 
(Drotts for Hire), Straight Road, Old Windsor, Berks. 
Tel.: Windsor 3434 or 3384. 
ITCHELL'S PLANT SERVICES, LTD., 
can always offer an excellent range of used 
Weatherill Hydraulic or Chaseside MECHANICAL 
SHOVELS. Price to suit all users.—Write or ‘phone 


Palmers Lane, Enfield, Middlesex. HOWard 3493. 


FOR, SALE—We have a few DRAGLINE BUCKETS 
for Lima or similar machines, 3'ayd., 2'2yd. and 


2yd. complete with Dressings. 
PLANT SALES, LTD., 
25 Castlereagh Street, London, W.1. PAD. 2663/5. 


ULLDOZERS, MECHANICAL 
SHOVELS and TRAXCAVATORS, 
LORRIES, S/7-ton, 


LOADING 
etc. TIPPING 
for HIRE.—HENRY FROUD, LTD., 


Harrow Manor Way, Abbey Wood, S.E.2._ Tel.: 

WOOIwich 9558-9. 

FoR, SALE. 1960 (Oct.)  Massey-Ferguson 702 
TRACTOR/DIGGER/SHOVEL with cabs. Demon- 


stration model, price £1,750.—BROWN’S INDUSTRIAL 


EQUIPMENT, LTD., Leighton Buzzard, Beds. Tel. 2062 
VV Ante. PORTABLE STONE CRUSHER, long 
HIRE. — WARWICKSHIRE QUARRIES, LTD., 


Bedworth Road, Nuneaton. Telephone: Coventry 67821. 


THE LEADING ESSEX PLANT HIRERS 


DUMPERS . MIXERS - PUMPS 
ROLLERS - DROTTS . CRANES 
WELDING SETS * COMPRESSORS 


E. H. ROBERTS & CO. (SOUTHEND) LTD. 


251/5 CHURCH ROAD, THUNDERSLEY, ESSEX. 
SOUTH BENFLEET 2364/2365 


RR REIN EMR MR 
TRACTOR SHOVELS & DOZERS 


New and Used Machines 


SALE & HIRE 


Keen rates—Special contract hire 


DIESEL POWER EQUIPMENT 


(Lancashire), LTD., 


782-818 QUEENS DRIVE 
LIVERPOOL 13 





STOneycroft 6424/6. 
A member of the Diesel Power Group. 





(Continued from page 1624) 





ITCHAM CAN OFFER EX STOCK. 
Caterpillar D8, 22A Caterpillar 29 C.C.U. and 
8A Cable Dozer, new Sept., 1959. Excellent 
condition, £8,750. 

Caterpillar D8 2U, ball-change Caterpillar 25 C.C.U. 
Completely overhauled, £2,950 


Caterpillar D7 37, 17576, Caterpillar 25 C.C.U., 
Birtley Hydrautic Angledozer. In good working 
order, £3,500. 

International TD14A, 26000, Ruston Dozer. Over- 
hauled, £1,750. 

International BTD6, Ruston Hydraulic Dozer. Good 
working order, £750. 

we ae 5096, running order, base machine, 
450. 

Ruston 10RB, 13100, Skimmer, Backacter. Good 
working order, £1,250. 

Priestman Wolf, AS638, Skimmer, Backacter. Good 
working order, £825. 

SCRAPERS, DOZERS, WINCHES and SPARES. 

Send your requirements to: 

MITCHAM, Burwell, Cambs. Tel.: Burwell 226. 

IR COMPRESSORS for SALE.—Two Bellis and 


Morcom 2,450 c.f.m., 100 p.s.i., 550-h.p. motors; 
1,110 c.f.m. Holland Rotary; 525 c.f.m. Holman Type 


1605; Broomwade 400 c.f.m. EH245; 300 c.f.m. 
EH240; 200 c.f.m. D023; 80 c.f.m. D021, new 1950; 
also numerous others of all makes, and AIR 


RECEIVERS from tft. to 9ft. dia., 100Ib. to 1,000Ib., 


Pp. 
FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Glos. ‘Phone: Coleford 2271/5. 


ELMAG Diesel PILE HAMMERS for HIRE 

Models DS, 012, O22, available with rope 

suspended leaders and leg guides, suitable for driving 

any section of piles. Also G17T Delmag PILE FRAME 
with Turntable and Diesel Winch. 

DUDLEY VALE. LTD., 

3 Buckingham Place, London, S.W.1. 


OR SALE. 

D4 Hydraulic DOZER and L.T. WINCH, 2T Model. 

D4 Hydraulic DOZER, 7) Model. Reconditioned. 

Onions 4yd. SCRAPER. Very good condition. 

3-ton Aveling-Barford ROLLER, 1950, Petrol 
STATION GARAGE, 

Morpeth, Northumbertand. Uigham 232. 


Widdrington, 
RGENTLY WANTED, 19RBs, 22RBs, 33RBs and 
N.C.K. 304 EXCAVATORS, fitted with Dragline 
or Face Shovel Equipments. Machines must be in 
good condition. Immediate inspection and settlement. 
Write GRAYSTON PLANT AND ENGINEERING CO., 
LTD., 32 Stewarts Road, S.W.8. Macaulay 6688. 


PECIAL ANNOUNCEMENT.—We have sold our 
two Lima 2400s and have one spare FORWARD 
SHOVEL EQUIPMENT for SALE. This has only done 
six weeks’ work and, except for a little weathering. 
is mechanically as new.—PLANT SALES, LTD., 25 
Castlereagh Street, London, W.1. PADdington 2663 S. 


VAILABLE FOR HIRE: EXCAVATORS, BULL- 

DOZERS, DUMPERS, MIXERS, Coles CRANES, 

All classes of LORRIES, including Low-loaders. 
AMEY'S AGGREGATES, LTD., 

Lower Wootton, Boars Hill, Oxford. Oxford 3542. 


WANTED 


to purchase urgently for export, Lima 





Victoria 02582. 


Engine. 





etc. 





1201 excavators. Best possible price 
offered. Condition immaterial. 
Write, giving fullest details to ; 


Box No. V.V.520, “ The Contract Journal” 














FOR HIRE 
All Contractors’ Plant 
SLOGGETTS St" 


HAMPTON HILL, MIDDX. 


Teddington Lock 1138/9 





Ready Mixed Concrete 


TRUCK MIXERS and AGITATORS 
FOR SALE 
STANDARDISATION OF FLEET 


We have a number of various types and 
capacities for immediate sale — all clean 
and in working condition. Prices of complete 
units from £1,200. 


Please write: 


General Transport Manager, 
Ready Mixed Concrete Limited, 
2-3 The Sanctuary, London, S.W.|! 


















CAMBRIDGE 


Modern Diesel 


COMPRESSORS 


EXCAVATORS 
TRENCHERS 
BULLDOZERS 


HIRE—SALES—SERVICE 


CAMBRIDGE 





Modern Diesel 


ROLLERS 


DUMPERS 
MIXERS 


146 HILLS ROAD, CAMBRIDGE. Phone: 87519 PUMPS, ETC. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


J J. JOHNSTON AND co., LTo. 

. OFFER FOR SALE 

Rapier 3%. cu. yd. Diesel EXCAVATORS, 1955S and 
1953, Four-purpose Equipments, in excellent 
condition From £750. 

Several Ruston 10RB EXCAVATORS, 12000 to 
17600 Series, with Choice of Equipments. From 
£1,100. 

Ruston 33RB EXCAVATOR, 19000_ Series, with 
Forward Shovel Equipment. £4,700. 


Pingon P25B8 Rail-mounted TOWER CRANE, 1959, 2'2 
tons maximum, 16cwt. at 99ft £3,700. 


Chaseside 700 LOADING SHOVEL, with Ford Diesel 
Engine, 1958. £1,050. 

Chaseside 800 TC LOADING SHOVEL. with Ford Diese! 
Engine, 1960. £1,475. 

Weatherill Model 2HCRA LOADING SHOVEL, with 
Ford Diesel Engine, 1957. £675. 

Bray Model BL440 TRACTOR SHOVEL, Ford Diesel 
Engine and 15s cu. yd. Bucket, 1958. £1,650. 

Portasilo P15, 1957, Electric Aeration, good order. 
£380 

Several Dumbo 20-ton SILOS, 1958, very good 
condition. £425 each. 

Portasilo P20, with 2S50!b. Hopper, in need of atten- 
tion £315. 

Acrow 25-ton CEMENT SILO, 1959, clean and in good 
order. £440. 

Several Portasilo P30 CEMENT SILOS, with 20Ib. 
Dispensing Hopper, in good order. £335 each. 

Several Atlas NTS Two-tool Electric-start Diesel 
COMPRESSORS, 1954-55, excellent condition. 
From £315. 


Blaw Knox 4yd. High-discharge Diesel TRUCK MIXER, 
new 1958, without chassis, good order. £550. 

Benford 18/12 Diesel Reversing Drum MIXER, Weigh- 
gear and Drag Feeder, new 1958, overhauled and 
painted. £825. 

Rex 7S MIXERS, Ruston Diesel 
and repainted. £260 each. 
Rex 12S MIXER, Ruston Diesel Engine, Weighbatcher, 
Scraper and Loading Ramp, overhauled and re- 

painted. £365. 


Engines, overhauled 


Road Machines Two-bin AGGREGATE HOPPERS, 8/12 
cu. yd., 1956-59. From £175. 
Blaw Knox junior WEIGHBATCHERS, Two-compart- 


ment type, with Flare Plates. £150 each. 

Sykes 4in. Centrifugal S/P PUMPS, Ruston VSH Diesel 
ag mounted on four steel wheels. £125 
each. 

Sykes 6in. Centrifugal S/P PUMPS, Ruston 2VSH 
Diese! Engines, mounted on four steel wheels. 
£235 each. 

Also sn Johnson POKER VIBRATORS, 1'2in. to 

2in. 
271 Uxbridge Road, London, W.12. 
Telephone: Shepherds Bush 6941. 
ANTED. WANTED WANTED 
Heavy EARTHMOVING MACHINES and EQUIP 

MENT of all types. Modern machines preferred, others 

considered. Immediate inspection: spot cash settlement 

Write, giving full details and location, to A.R.C 

MOTOR CO., LTD, Redhill Works, Arnold, Nettingham 

Telephone: Nottingham 263331/5. 

ELDING PLANT for HIRE. Diesel - driven 

Welding Plants, single and twin. Any part of 


country. Operators, if necessary.—UNDER WATER 
ee AND REPAIRERS, LTD., Roath Basin, 
ardiff. 








ROAD ROLLERS 


FOR HIRE OR SALE 
10 CWTS. to 10 TONS 


with or without drivers 
HALTRAC LIMITED 


Bourne Works, Weimar Street, $.W.15 
PUTney 4185 








Rapid expansion has decreed us Greater 
London's Largest Fleet Owners of 


1961 1 yd. “DROTT” SKID SHOVELS 





Always available for Hire 


Your personal contact: MR. RONALD GENT 
Tel: THOrnton Heath 3402 (5 lines) 


POWER PLANT HIRE (Geddington) | 7D. 


Beddington Lane, Croydon, Surrey 





| 


THE CONTRACT JOURNAL 


pant REPAIRS (BRISTOL) 
Plant for SALE 

Whitlock Dinkum Major, on Fordson, £975. 
).C.B., with Major Loader, £495. 
ARPS Trench Devil, £295. 
Thwaites Nimbus DUMPER, £150. 
Benford DUMPER, £150. 
G.F. DUMPERS (choice of six), £30-£100 each. 
Winget 10/7 Hydraulic MIXER, £225. 
Drayton WEIGHBATCHER, £75. 
Chaseside SHOVEL, P6 Diesel, 1 cu. yd. Bucket, £175. 
3 2 and 5 3'2 MIXERS, from £20 each. 
Blaw Knox 6 cu. yd. SCRAPER. Offers. 

PLANT REPAIRS (BRISTOL), 


offer the following 


Fox Road, Bristol, 2. Tel. 56009 
ANTED FOR OVERSEAS CONTRACT: 
One Lima 1201 EXCAVATOR 


One Lima 2400 EXCAVATOR. 

One Lima 802 EXCAVATOR. 

Four 22RB or 19RB EXCAVATORS. 

Two 43RB EXCAVATORS. 

Six Caterpillar D8s. 

Four N.C.K. Type 304 EXCAVATORS. 

Three Caterpillar DW21s. 

Two 15-ton MOBILE CRANES. 

Three 6/12-ton Diesel ROAD ROLLERS. 
Send fullest details to: 

Box K.K.387, ‘* The Contract Journal.” 


OR SALE OR HIRE. 
15cwt. Thwaites, G.F. and Benford Diesel-driven 
DUMPERS. 


1-ton Barford Diesel-driven DUMPERS. 
30cwt. Benford and Thwaites Diesel-driven DUMPERS. 
2in. and 3in. Centrifugal and Lift and Force PUMPS. 
20-ton PORTASILO, Aveling-Barford Calfdozer. 
Broomwade_ and C.P.T. 2-tool Diesel-driven COM- 

PRESSORS. 
Wickham Junior Diesel-driven HOIST. 

SOUTH MIDLANDS ENGINEERS, 


Shipston-on-Stour. ‘Phone 125 and 3212. 
ECOND-HAND PLANT WANTED. 
955 TRAXCAVATOR. 
Two 5-ton Diesel ROLLERS. 


One 4-ton Diesel ROLLER. 
One 6/8-ton Diesel ROLLER. 
50 K.V.A. GENERATORS. 
Steam JENNIES. 
NEW WANSTEAD AGENCY, 
96 Cranbrook Road, Ilford, Essex. 
Telephone: Valentine 9596/7. 


LLIS-CHALMERS HD21 for SALE, in almost new 


condition, complete with Onions Winch, £4,500 
or near offer.—CHALLIS TURTON AND CO., LTD., 
Southview Ave., Dudden Hill Lane, Neasden, London, 


N.W.10. Tel.: Dollis Hill 6535/6/7/8. 


FOR SALE, 33RB 14500 Series DRAGLINE 
EXCAVATOR. Shovel Equipment available. 


PLANT SALES, LTD., 25 Castlereagh Street, London, 
W.1. Telephone: Paddington 2663/5. os ac) 
LOGGETTS PLANT HIRE.— Fieet of DIGGER- 


LOADERS for Immediate HIRE.—2 Burtons Road, 
Hampton Hill, Middx. Tel.: Teddington Lock 1138/9. 


1ESEL DUMPER, 3 cu. yd., WANTED, also Drott 
BTDO6 SHOVEL suitable for rebuilding. 
Write Box P.4297, “The Contract Journal." 


FOR ALL PLANT HIRE 


Crescent Plant 


BARnet 2309 


WELDERS 


300 amp. LINCOLN PORTABLE 
DIESEL SETS 








Very Keen Rates—For Long Term Hires 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, N.I5 
Phone: TOTtenham 0401/8 
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OR SALE OR HIRE. 
1950 12/21 Allen TRENCHER, with 18in. Buckets, 
Dorman Diesel Engine, £809. 

1954 Fordson Major Diese:, completely overhauled 
and fitted 1960 Atias-Copco One Ten Compressor 
Unit, complete, £750. 


Howard Rotary Hoe Super TRENCH DIGGER and 
PIPELAYER, Fordson Major Diesel. Little used 
since complete overhaul, £950. 

Aveling-Barford CALFDOZER, Model CD4, £250, 

1960 Congreve 15cwt. Diesel DUMPER, £300. 

Replies to: 


CRAWSHAW, ROBBINS AND CO., LTD., 


Scaldwell, Northampton. Telephone: Brixworth 385. 
OR SALE. sie 
3ft. Nordberg-Symons CONE CRUSHER. Shop 


No. BS.38630. Although new in 1949, has not 
been used for last five years. Well maintained 
and in very good condition. 

Ransomes-Rapier Model 440 Crawler-mounted 
EXCAVATOR, No. X2541, powered by McLaren 
MR4 Mk. I! Diesel Engine, fitted with 1 cu. yd. 
Forward Shovel Equipment. New in 1952, but 
had very little work—kept as standby. 


1OHN WILLIAMS ANG GD (CRWBIN QUARRIES), 


4 Queen Street, Carmarthen. Tel. 7781. 
or SAL &. 

1955 Whitlock Dinkum DIGGER, Ford Major 
Tractor, Skyhi Shovel, 18in.-24in. Buckets, Dozer 
Blade. New rear tyres fitted. Serial No. 654, 
Sound order, £645. : 

1958 }.C.B. HYDRA-DIGGA with Shovel, 18in.-24in. 
Buckets, Dozer Blade. Complete with spare 
hydraulic hoses, £745. 

Dec., 1958, Whitlock Dinkum Major Hydraulic 
EXCAVATOR and Power Shovel, power steering, 
24in. Bucket. Rebushed. New rear tyre fitted. 
Serial No. 2186. In really sound order, £1,385 

HOLDSWORTH (YORKSHIRE), LTD., Leeds 32861 


OR HIRE, 43RB EXCAVATOR, complete with Face 
Shovel and Dragline Equipment. Machine is at 
present in South East Scotland and is available fo; 
immediate hire.—For hire rate and conditions of hire, 
please write or telephone: FARRANS, LTD., 17 
Rothesay Place, Edinburgh, 3. Tel.: CAL 1144, 


OR HIRE in Worcestershire and adjacent counties, 
modern PORTABLE AIR COMPRESSORS, 
VIBRATING ROLLERS, CENTRIFUGAL and DIA. 
PHRAGM PUMPS, POWER RAMMERS, Motor driven 
CONCRETE BREAKERS and DRILLS. — FREEMANS 
OF BEWDLEY, Pony Paddock, Bewdley. Tel. 2233. 


OR SALE. — New and used &8risto! Diese! 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 
LTD., 14-20 The Butts, Worcester. Telephone 26651. 


TEEL SHEET PILES, TRENCH SHEETS and PROPS 
URGENTLY WANTED. All sections bought; large 
and small quantities. Immediate payment. 
DUDLEY VALE, LTDO., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


PoRTAaste CONVEYOR REQUIRED, with discharge 
about 12in., preferably adjustable. 
Write Box P.4394, 





“*The Contract Journal.” 





A. R. C. 


Are best CASH BUYERS of EXCAVATURS, TRACTORS, 
PLANT and MACHINERY. You will do a good 
deal better at: 


A.R.C. MOTOR CO., LTD., 
Redhill Works, Arnold, Nottingham. 
Telephone 26-3331/5. 


MECHANICAL ENTERPRISES LTD., 


PLANT FOR HIRE 


LAND ROVERS - DUMPERS 4 cu. yd. 
4x 4 POLE CARRYING TRUCKS 

4 x 4 TOWER WAGONS ~~ TIPPERS 

4x 4 GS TRUCKS * VANS, 5 cwt.-2 ton 

SHAWNEE DIGGERS, etc. SMALL PLANT 


PORTSMOUTH (A3) ROAD, 
SEND SURREY 


Phone: RIPLEY 3122-4 















Members of the 
Lorry Mounted 









Crane 


Association 


Country-wide Service 
* All capacities to 25 tons 
* Jib lengths to 120ft. 


Fly jibs to 30ft. 
Fleet entirely Lorry Mounted 


Ui Mo 


® CRANE HIRE & TRANSPORT DIVISION. 


PHONE CEN RMS3IO64 










S & SON: LIMITED 


| - MARYBONE - LIVERPOOL - 3 
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PLAN? 


— 


ELECTED STOCK ITEMS. 
§ toRB EXCAVATOR, No. 11419, fitted Trencher, 
Ruston Diesel, £800. : 
prott B6K3 an ee’ 4-in-1, December, 1959, 
-class, ’ b 
ree Holman 2-tool Trailer COMPRESSORS, Dorman 
2DL Engine, complete with Hammers and Hoses, 


£275 each. s 
cet. 3-tool COMPRESSOR, on four pneumatics, 
“Ruston Electric-start Diesel, £450. 
CPT. 1-tool Trailer COMPRESSOR, Diesel, £200. 
‘ner 4ft. 6in. Roller PAN MIXER, Diesel, £225. 
SINKUM DIGGER, on_ Fordson Diesel Tractor, 
Driver's Cab, 18in. Bucket, £450. 
Muir-Hill 2yd. en. with Perkins L4 Diesel 
ine, £175. 
Greens Bewt. Vibrating ROLLER, 1959, £275. 


and Pitt 4'4cwt. Vibrating ROLLER, £85. 
Stotaide Petrol 't2yd. ROPE SHOVEL, £165. 


eside '2yd. Diesel ROPE SHOVEL, Electric-start 
Chaseerkins, £275. 
groomwade 8.9 c.f.m. Portable Diesel-driven COM- 


PRESSOR SET, £90. . 
MOBILE CRANES, 2'2/8'2-ton capacity. 
sykes. Sin. Portable Pump, Ruston 4-cyl. 
Engine, 45,000 g.p.h., £325. 
Many other items of plant available from our large 
stocks. Inquiries welcomed. 
WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. "Phone 2981. 


TOR SALE, LOW-LOADING TRAILERS, from 3 tons 
F to 12 tons: Lister-Air Pumps COMPRESSORS, 
equal to new, from £425; TANKERS, from 100 galls. 


Diesel 


to 950 galls.; GENERATING SETS, from 1'2-kVA 
upwards, Diesel and Petro! driven; large stocks of 
ex M.0.S. Equipment. Send for lists.—S. T. BELTON 
(TRACTORS), LTD., Tower Road, Boston, Lincs. 


‘phone 2590/2690. 


ARROW TRENCH BUCKETS to fit all 
N ma nines. SALE or HIRE. The Norton Backacter 
sucket designed by user digs harder material and 
empties more efficiently. Sizes ft. 6in./2ft. 4in. 
IMMEDIATE DELIVERY. Other sizes within 10 days. 
Contac NORTON PLANT HIRE, LTD., Ramsden, 
Billericay, Essex. Tel.: Ramsden Heath 365/6. 
<X7JANTED, FORWARD SHOVEL EXCAVATORS, 

American or British. Machines dual-equipped 
considered. — AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), Straight Road, Old Windsor, Berks. 
Tel.: Windsor 3434 or 3384. 


OR HIRE IN THE MIDLANDS: 10-ton Lorry- 
F mounted CRANES, Jibs to 75ft.—L. NELSON 
AND CO., | TD., Lugtrout Lane, Solihull, Warwickshire. 
Telephone: Sheldon 4005S. 


DLANT HIRE: Earthmoving, Site 
P Excavations for Roads, etc. 
DOUGLAS HAMILTON, LTD., 


Tunbridge Wells. — Telephone: Southborough 1538. 


Clearance, 


OBILE CRANES for SALE, HIRE and SPARES: 

Coles, Ransomes, Morris, etc.—ROBERT DIXON, 
LTD., Authorised Coles Repairers, Hunsdon, Herts. 
Tel: Stanstead Abbots 301/3. 


TANTE OD: CATERPILLAR TRACTORS, 
W TRAXCAVATORS and EQUIPMENTS, not more 
than nve years old.——'Phone Rothwell 3258, or write 
JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


600 


e RUSHER or SLEDGING BREAKER, by 

RIM ened, 54in. x 36in., all-steel construction, in 
four bolted sections, double toggle; crushing 
jaws, cheek plates, etc., in manganese steel, main 
frame bearings water cooled, pitman cap water- 
jacketed, automatic lubrication of bearings. 
Capacity at 6in. 150/200 t.p.h. at 150 r.p.m. 
Approximately 225-h.p. required to drive. 

DOUBLE-TOGGLE JAW CRUSHER, by _ Broadbent, 
2iin. x 10in., plain bearing type with flywheels, 
54in. diameter and F and L pulleys. 





DOUBLE-TOGGLE CRUSHER, by Broadbent, 16in. x 
9in., fitted granulator Jaws. Cast-lron body, plain 
bearings, fiywheels 48in. diameter, fitted flat 


pulley. . 

SWING BEATER PULVERISER, by Christy and Norris, 
24in. x 16in., screen grids with ‘'2in. aperture. 
Shaft running in enclosed heavy-duty roller 
bearings with ball location. 30/60-h.p. required 
to drive. 

SET of 20in. x 14In. BALANCED CRUSHING ROLLS, 
by Sturtevant, each roll tensioned by four springs 
in sectional sideframe, feed opening 14in. x 6'2Iin. 
Drive by 12'a-h.p. 440/3/50 cycles motor with 
starter and ammeter. 

COMPLETE BALL MILL GRINDING PLANT, by 
International Combustion, comprising 8ft. x 48In. 
chrome steel-lined Hardinge Ball Mill, driven by 
220-h.p. motor with vertical 10ft. diameter feed 
hopper, constant weight belt feeder, 7ft. diameter 
steel cyclone, 6ft. Gin. diameter double-cone 
separator, motor-driven fan, etc. 

TWO-COMPARTMENT COMPOUND TUBE MILL, by 
Johnson, Type 3A, tube of welded Sgin. plate 
construction, 12ft. long x 3ft. diameter, first 
compartment fitted stepped liners, second com- 
partment plain tiners. Drive by 35-h.p. 
400/3/SO cycles motor with starter. 

SINGLE-DECK G.E.C. ROBINS GYREX SCREEN, 
Fraser and Chalmers, 10ft. x 3ft. 6in., 
3/16in. sq. wire mesh screen, 
drive, speed 1,000 r.p.m., operating 20 deg. 
inclination, with feed and discharge chutes. 
Three available. 

SYMONS JW SCREEN, 6ft. x 42in. Rubber-covered 
screen support bars spaced at 6in. bolted through 
sideplates. Drive by 5-h.p. 400/3/50 cycles 
motor with starter. Water spray attachments 
Included. Two available. 

6ft. DIFFERENTIALLY GEARED SINGLE-ROLL EDGE 
RUNNER MILL, by Cox. Pan 14in. deep, roll 
42in. diameter x 10in. face. 

VERTICAL STEEL ENCLOSED BELT AND BUCKET 
ELEVATOR, by Barry Henry and Cook, with Bin. 
wide rubber belt carrying Gin. x 45gin. x 33.,in. 
Pressed steel buckets at approximately 24in. 
pitch. Elevator casing of 8ft. bolted pressed 
steel sections with inspection covers, bottom side 
inlet chutes and discharge chute. Drive through 
reduction gear from 2-h.p. 400/440/3/50 cycles 

20-7grtor. Centres 27ft., 28ft. and 29ft. 

“TON WAGON TIPPLER, by Fraser and Chalmers, 
complete with all electrics, control panel, tippler 
emergency and emergency stop switches. Pooley 
Weigher for 34 tons in icwt. divisions, standard 
gauge rall platform, main tippler motor 20-h.p. 
driven through reduction gear. 


GEORGE COHEN 


Sons & Company Limited 


WOOD LANE, LONDON, W.12. 
(Shepherds Sush 2070) 


And Stanningley, nr. Leeds. Tel.: Pudsey 2241. 


by 
with 
arranged belt 
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ONTRACTORS' PLANT FOR HIRE. 


New Motorised PAYSCRAPERS Immediate 
HIRE (22 cu. ya 


+). 
BTD6, TO14 and TD18 TRACTORS, fitted with Drott 


tor 


Skid_ Shovels. 
BTD6, BTD20, TDS, TD14, TD18 and TD24 
TRACTORS, with Buligraders and/or Scrapers. 


TO18 TRACTORS with Pipe-laying Equipment. 


1ORB, 19RB and 22RB EXCAVATORS, with al! 
Equipments. 
First-class machines and operators, backed 


by finest field service in Great Britain. 
Genereus transport terms to all parts of England 
LUMLEY (PLANT), LTD., 
Stratford-on-Avon 4242, Ashford (Middx.) 4191, 
Cardiff 33572. 


OR SAL &. 
BTD18, new September, 1958, with P24 and 
Hydraulic Angledozer, £3,750. 

O07 3T Caterpillar Hydraulic BULLDOZER, Onions 


Winch, £2,400. 
l3yd. EH Onions SCRAPER, £900. 
l3yd. Vickers 180 SCRAPER, £900. 
4'2yd. Aveling-Barford Shuttle DUMPER, Rock Body, 
new September, 1958, £1,500. 
D8 1H LT WINCH and Cable Blade, £1,000. 
D8 1H LT WINCH, £750. 
Priestman Wolf Fitted COAL GRAB, £1,100. 
G. C. MUNTON, 
Westcliffe Road, Ruskington, Lincs. Ruskington 273. 


ORKING In the Lancs. and Cheshire area? 
Woolfenden's are your MOBILE CRANE peop 





Light or heavy Lorain, Michigan, Quick-Way, Neals 
Lifts up to 30 tons. Boom lengths to 150ft. 
WOOLFENDEN'S., 

Anfield, Liverpool, 4. Tel: Stoneycroft 3755/9087. 


ARSSEN PILES FOR HIRE, 100 tons brand new 
Larssen 2 Sections, 30ft. long. Various lengths 
and sections of other piles available immediately 


ex depot. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


[OR COMPRESSOR HIRE SERVICE.— 

From 1-tool to 12-too!l (70 «tm to 625 c.f.m 
f.a.d.). Lorry-mounted and Portable. Full range of 
Pneumatic Tools —-HUBERT C LEACH LID. High 
Street, Cheshunt. Herts. Tel.: Waltham Cross 25161 
(5 tines) 


UY OR SELL THROUGH UNICORN.—Ali Mining, 
Quarrying, Contractors’ Plant, Anciilaries, etc. 
Our Register will produce what you want.—Send your 
inquiries or details of equipment for disposal to 
UNICORN PLANT REGISTER, Box, Wiits. Tel.: Bath 
88053 


OR HIRE, }.C.B. DIGGERS. — F. PUDDEPHATT 
AND CO., Russell View, London Road, Wendover 
Dene, Wendover, near Aylesbury, Bucks. Tel.: 


Wendover 3164 and Aylesbury ee 


V ANTED, Parmanco VERTICAL FOUR BORING 

RIG and SPARES, also 4'4in. CHURN RIG and 
4in. Double Stage Diesel-engined PUMP.—Write Box 
K.S.729, ** The Contract Journal." 


VAILABLE FCR HIRE, N.C.K. 304, fully rigged 

as a Crane with Wiley Indicator and 45ft. Boom. 
PLANT SALES, LTD., 25 Castlereagh Street, W.1. 
Telephone: Paddington 2663/4/5. 





USED CHASESIDE 
LOADMASTERS 


BEFORE PURCHASING 
a loading shovel 
IT WILL PAY YOU 


to inspect our guaranteed used LOAD- 
MASTERS which have passed through 
our own workshops, have been brought 
up to this standard, and are offered at 
very keen prices. 

In addition to Loadmasters we have 
all makes of Loading Shovels at prices 
to suit all requirements. 


Please write, phone or better still call 


CHASESIDE ENGINEERING COLTD. 
USED EQUIPMENT DIVISION, 
STATION WORKS, HERTFORD, HERTS. 

Tel: Hertford 3113 


TAS/UED.85 @ 











1707 
Or SALE. 
Caterpillar O4, wide gauge, L.P.C. Hydraulle 
Bulldozer, £950 
or D4, standard gauge, L.P.C. Angledozc.. 
Caterpillar D2, fitted L.P.C. Dozer, £400. 


International TD9, Ruston Angledozer, £650. 
International BTD6, fitted R.B. Angledozer, £575 
Allis-Chaimers HD14, fitted Bulldozer, £725. 
Allis-Chalmers HO7, Hydraulic Angledozer, £625 
Allis-Chalmers HO7, Hydraulic Angledozer, £350. 
TRACKS for HD7, new and unused, £175. 
Fordson County, fitted late-type Angledozer, £475. 
HYDRAULIC ANGLEDOZING EQUIPMENTS to ht 
International BTD6 and TD9, Fordson County, 
Caterpillar D2 and D4, Allis-Chalmers HD7. 
Buffalo 6-ton Self-start Diesel ROLLER, £350. 
Holman 2-tool Self-start Diesel COMPRESSOR, £250. 
Atlas 2-tool Diesel COMPRESSOR, £150. 
DINKUM DIGGER, on Fordson Major 
Skyhi Front Shovel, £550. 
Jones SLEWING CRANE, 12cwt., £75. 
LAND-ROVER, 1959 registration, £155. 
Scammell TRACTOR and 12-ton Semi-iow Trailer 


£295. 
ROBIN BOSWORTH, 
Tel.: Stoke Saint Milborough 237—near Ludiow 
Shropshire. 


OR SALE OR HIRE. 
5/3'2 Diesel and Petro! MIXERS. Various makes 
second-hand and new Wingets. 
Winget 10HTH MIXERS, as they are or overhauled. 
A.C.E. Dalli HAND SCRAPERS, electric and petrol. 
Broads BRICK-HANDLING EQUIPMENT. 
PIPES for PC4 Concrete Pump. 
Benford 30cwt. DUMPER, £175. 
Stothert and Pitt 63,cwt. Vibrating ROLLERS, £180, 
£215 and £265. 
KINGSBURY PLANT CO., LTD., 
Barnsley Road, Doncaster. Tel. 65242 (7 lines). 


OR SALE. 


BULLDOZERS, Caterpillar D2, late type, U Series. 
Bray ANGLEDOZER, good condition, £545. 


and fitted 


Caterpillar D4, ex M.O.S., L.P.C. Angledozer, as 
new, under 800 hours, £1,250. 
ee LOW-LOADER, K/O_ Back-end, 
-ton, 


very good condition, £385. 
R. H. BO 


Biddisham, Axbridge, Som. ‘Edingworth 242. 


ANSOMES AND RAPIER 410 EXCAVATOR, fitted 
with Perkins P4 Diesel Engine, Skimmer and 
Backacter Equipment. in good working order, £550. 
Spas. VASS, LTD., Ampthill, Bedford. Tel.: Ampthill 
3 . 


OR SALE, John Deere-Lanz TRACTOR, fitted wth 
Perkins P3 Engine, new July, 1960, recently 
fitted with driver's cab.—WILLIAM G. SEARCH, LTD., 
Whitehall Road, Leeds, 12. Tel. 639081 (10 lines). 


OR SALE, CPOAC CONCRETE PLACER, Type 
G350F, with Discharge Box, 120ft. 6in. dia. Piping, 
Bends, and 105 cu. ft. Air Receiver, 18 months old, 
little used.—Tel.: Derby 47081. 
OR SALE, BTDG6 ODrott SKID SHOVEL (1958), 
Standard, £2,000 o0.n.o.— Write or ‘phone: 
CLARKE (PLANT HIRE) CONTRACTORS, LTD., 
1A Tower Road, Epping. Telephone: Epping 2161. 








THE CHEAPEST EXCAVATORS 


In the country are available from AXWORTHY. 
Priestman Wolf, new 1944, 3syd. Grab, Petrol/Paraffin 


(Scotiand), £250. 
Perea Panther, new 1943, Ssyd. Grab (S. Wales), 
Backacter (Midlands), £375. 


10RB, 4000 Series, 
a ase. Dragline and F/S, 3VQBN_ (North), 
19RB, 5900 Series, Backacter, 3VQBN (Midlands), 


£1,500. 
19RB, 10000 Series, Backacter, Paxman (Midlands), 


£1,700. 
19RB, 11000 Series, Skimmer/Backacter, Paxman 
(Midlands), £1,750. 
19RB, 11000 Series, Dragline or Skimmer/Backacter 
(London), £2,200. 
19RB, 11000 Series, F/S or Dragline (London), £2,150. 
19RB, 11000 Series, Backacter (Lancs.), £1,850. 
19RB, 11000 Series, Dragline (S. Wales), £1,650. 
TONS, {eee Series, Dragline and Crane (Midlands), 
19RB, 14000 Series, F/S (Midlands), £2,600. 
19RB, 17000 Series, Dragline or Skimmer/Backacter 
(South Wales), £3,750. 
19RB, 18500 Series, Dragline (S. Wales), £3,750. 
1, Series, any one equipment (Scotland), 
22RB, 15000 Series, Dragline and Grab (Midlands), 
22RB, 18000 Series, Dragline (Midlands), £4,500. 
ug tw Series, F/S and Dragline (Midlands), 
24RB, ‘11000 Series, Dragline and Grab (Lancs.), 


£2, 3 
24RB, 16000 Series, 


Dragline (London), £2,850. 
24RB, 17000 Series, F/S Fairlead (North), £2,250. 
24RB, 18000 Series, F/S and Dragline (Scotland), 


£3,450. 
33RB, 9000 Series, 
33RB, 11000 Series, 
£3,950. 
15000 Series, 


Crane (W. Country), £3,950. 
F/S and Dragline (S. Wales), 


Dragline (S. Wales), £4,750. 
19000 Series, F/S (Midlands), £4,950. 
4000 Series, Dragline and F/S (Midlands), 


£3,750. 
37RB, 9000 Series, F/S and Dragline (Midlands), 
£4,250 


37BE, 11000 Series, Dragline (London), £2,950. 
38RB, 17000 Series, Dragline, L. and W. (Midlands), 


£7,950. 
08, _ Series, Dragline and F/S (S. Wales), 
S4RB, 10000 Series, base, Electric (S. Wales), £7,750. 
S4RB, 14000 Series, base (S. Wales), £5,750. 


54RB, 21000 Series, Dragline (North), £16,500. 
Ane ave Series, F/S (Midlands or S. Wales), 
Lima 802, 5000 Series, F/S (Midlands), £4,950. 
Lima 2400, new 1953, Dragline (London), £27,500. 
Ring Windsor 3434 or 3384, 
AXWORTHY AND COMPANY, LTD. 


(Drotts for Hire), 
Straight Road, Old Windsor, Berks. 


Telegrams: Axworthy, Windsor. 
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ALES PLANT REGISTER, tTto. 
OFFER FOR IMMEDIATE SALE: 
MISCELLANEOUS 
BENFORD '2-ton DIESEL DUMPERS, 1955/56, good 


working order, £140 each. 

Three 4'2yd. AVELING-BARFORD DUMPERS, 1954/ 
55, Dorman Diesels, fair condition, £850 the 
three. 

LOW-LOADING TRAILERS, 3-ton, 8/10-ton, 10/12- 
ton, ex Ministry. Also TRAILER-MOUNTED 
TANKS, 250, 500, 750 and 900 gallons. 

C.P.T. 4-tool PORTABLE COMPRESSORS, 1955, 
pneumatic tyres, Ruston Diesel, good working 
order, £575. 

ATLAS 2-tool DIESEL PORTABLE COMPRESSORS, 
Dorman Diesels, on pneumatics, good condition, 
£225 each. 

AIR PUMPS 2/3-tool COMPRESSORS, Lister Diesel 
Engine, on 2- or 4-wheel trailer or lorry chassis. 
Ex Ministry. Unused. £490 to £560 each. 

AVELING-BARFORD-  2'2/3-ton DIESEL ROLLER, 
oon Diesel, Sprinklers, 1952, good condition, 

MARSHALL 8/10-ton TSP ROLLER, Sprinklers and 
Canopy, Ford 4D Diesel, £1,150. 

GREENS 7/8-ton ROLLERS, new 
Sprinklers, Canopies, ex Ministry, 

PARKER 20 x 14 DIESEL CRUSHER, 
12-wheel trailer, very good order, 

PARKER No. 3 KUBIT BREAKER, 
machine, no motor, £795. 

MARSDEN 30in. x 7in. Type “‘H" DOUBLE TOGGLE 
ROLLER-BEARING GRANULATOR, £1,750. 

PEGSON 3ft. CONE CRUSHER, with motor and starter, 
two years old, £3,400. Lying Ireland. 

NORDBERG 3ft. SYMONS CONE CRUSHER, 
Price on application. 

CATERPILLAR D8 TRACTORS, 2U Hydraulic Dozers, 
good working order. Price on application 
CATERPILLAR D6 9U TRACTORS, Birtley Hydraulic 

Dozers, reconditioned, £3,150 each. 

CATERPILLAR D6 SR TRACTORS, with LT Bulldozers 

and Double Drum Winches, overhauled, £2,950. 


Ford Diesel, 
£1,300 each. 
Portable, on 
£900. 
Six-hammer 


1949. 


INTERNATIONAL BTD6 DROTT 4-in-1, 1959, good 
working order, £2,650. 
EUCLID $18 TRACTOR SCRAPERS, 1955 57, 18/25 


cu. yd., G.M. Engines, good condition. Price on 
application. 

LE TOURNEAU 12 cu. yd. L.P. SCRAPERS, very good 
order, £925 each. 

CATERPILLAR D4 6U TRACTOR, La Plant Choate 
Hydraulic Angledozer, overhauled, £1,500. 
ROAD MACHINES BATCHERMATIC, 30yd. Hopper 

and 16-ton Cement Hopper, new 1958, £2,000. 
DELMAG DS DIESEL HAMMER, 1959, £1,150. 
INTERNATIONAL TD24 CABLE ANGLEDOZER and 
Double Drum C.C.U., good order, £2,500. 
20-ton PORTASILO, 1957, very good condition, £325. 
977 CATERPILLAR TRAXCAVATOR, 1957/58, good 
condition, £5,500. 
ALLIS-CHALMERS HD10 TRACTOR, Cabledozer and 
Winch, good working order, £900. 
BARBER-GREENE 804 MIXALL, on _ pneumatics, 
Armstrong Diesel, November, 1955, good condi- 
tion, £950. 
APPLEBY-FRODINGHAM PILING No. 3, 35/S0ft. 


lengths, 150 tons. Price on application. 
APPLEBY-FRODINGHAM PILING No. 4, 75ft. 
lengths, SO tons. Price on application. 


4WL MUIR-HILL LOADING SHOVEL, 3-4 years old, 
Diesel, new 1 cu. yd. Bucket, good condition, 
£950. 


FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 
AND HIRE — SEND FOR VALES FREE PLANT 
REGISTER. 
peer details: 14 Lower Grosvenor Place, London, 

.W.1. 


S.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


OR SAL E. 
Fordson Super Major, 
Cooks Winch and Jib, 
Price £1,100. 
Also Coles E.M.A. CRANE, 3-ton, 
three motors, reconditioned engine. Price £425. 
PERCY ALLMAN (WRINEHILL), LTD., 
Wrinehill Saw Mills, Betley, near Crewe, Cheshire. 


OR SALE, S4RB Ruston Dragline EXCAVATOR, 
14000 Series, on standard tracks. — PLANT 
SALES, LTD., 25 Castlereagh Street, W.1. Telephone: 
Paddington 2663/5. 


ANTED, 

TRUCK with a capacity of up 
1. S. NATHAN, 1 Western Street, Lower 
Leeds, 12. Telephone: Leeds 630141. 


ABELSON 


fh 


December, 
only worked 


1960, fitted 
150 hours. 


Petrol / Electric, 








Foden (A.E.C.) or any other DUMP 
to 22 tons. 
Wortley, 









BRICK 
CAGES 


For loose or 
strapped bricks 
100 to 200 brick 
capacity. 


ee . 
me €- CO.,(ENGINEERS) LTO. Bee 
I 


SHELDON - BIRMINGHAM 26 


1 
Phone: SHEldon 2424 (10 lines) ; 

Grams: ABELSON, BIRMINGHAM 1 
ALSO AT LONDON & MANCHESTER \ 











PLANT 
SALES 





HOLDSWORTH (Yorks) LTD. 





Ryesesos (CONSTRUCTION), LTD. 
OFFER FOR SALE: 

CATERPILLAR Model 955C Ttgyd. TRACTOR 
SHOVEL, 12A Series, new tracks fitted, new 
1957, Machine No. 12A543, £3,750. 

JONES KL44 3 °4-ton MOBILE CRANE, 30/SOft. 


Lattice Jib, Ruston 2VSH Diesel Engine, new 
1953, Machine No. $C45133, £1,850. : 
BLAW KNOX Universal BATCHING PLANT, with 
18yd. 3-bin Aggregate Hopper, 20-ton Cement 
Silo, 26ft. Weigh Hopper and 60yd. Slewing 
Elevator, 12 months’ work only, new 1957. 
ANDERSON-GRICE 10-ton 2-motor Electric DERRICK 
CRANE, 120ft. Jib, Dumb Bogies and Rail, new 
1959. 
MORGAN 10-ton 3-drum Steam DERRICK CRANE, 
120ft. Jib and oil-firing equipment, new 1946. 
COLES 11210 10-ton Lorry-mounted CRANE, 60ft. 
Strut Jib, Perkins P4 Diesel Engine, mounted on 
Coles Crane Carrier Chassis, Leyland Diesel 


powered, with all equipment, new 1954. 
PINGON P13 3-ton Rail-mounted TOWER CRANE, 
66ft. Saddie Jib, 6Oft. under hook, with rail 
and cable, new 1958. 
LIEBHERR F40A = 234-ton  Rail-mounted TOWER 
CRANE, 96ft. Luffing Jib, 118ft. Mast, new 
1956. 


LIEBHERR SOHB 4-ton Climbing TOWER CRANE, 
98ft. Luffing Jib, full Climbing Gear, extra Mast 
Sections and Cable, new 1959. 

J.C.B. Hydra-Digga Hydraulic TRENCHER, with Front 
Loader and Dozer Blades, Fordson Diesel 
powered, overhauled, new 1958 

JOHNSON 1!2yd. Detachable Skip type DUMPERS, 
Petter AVA2 Diesel Engines, new 1960 

SHAWNEE-POOLE 7yd. DUMP TRUCKS, new 1960 


19RB Sgyd. EXCAVATOR, Dragline, Face Shovel or 
Backacter Equipment, Ruston 4VRON Diesel 
Engine, reconditioned, new 1949. 

22RB %4yd. EXCAVATOR, 40ft. Dragline Equipment, 
Ruston 4YCN Diesel Engine, new 1957 

A.C.E. Mk. If PASSENGER HOIST, with all Equip- 
ment and 145ft Tower Rails, electrically 


operated, as new, new 1960. 

BLAW KNOX 10 7 Model 7S Cleanline MIXER, with 
Weighgear and Shovel, reconditioned, new late 
1958. 

BENFORD 18 12 Reversing Drum CONCRETE MIXER, 
with Weighgear and Shovel, Petter AVA2 Diese! 
Engine, new 1960 

STOTHERT AND PITT 6%acwt. Model 28W Vibrating 
ROLLER, Villiers Petro! Engine, new 1960 

STOTHERT AND PITT 16%4cwt. Tandem Vibrating 
ROLLER, Villiers Petro! Engine, new 1960. 

HOWARD SOIL STABILISATION TRAIN, with Platypus 
Low-speed Tractor, Cement Spreader and Com 
pactor, fully overhauled. 

PRIESTMAN 27 22 Single-chain Self-dumping GRAB 

New KINGSLAND 1'!2in. Diesel and Electric BAR 
CROPPERS available ex stock, Dagenham Depot. 

New NEAGRON TRENCH SHEETS, 13in. wide, 6 16ft. 
long, St2lb. per ft. run. Available ex stock. 
4s. 2d. per sq. ft. delivered. 

Further details. 
Abbey House, Victoria Street, London, S.W.1. 

Telephone: ABBey 5152, Sullivan 7626 (10 lines) 


7 PLANT HIRE co., LTo. 
OFFER FOR SALE 
One Priestman Wolf I11A, new 1953, Serial No. 
A6496, Skimmer Backacter, good condition, 
£1,300. 
One Priestman Wolf IIIB, new 1955, Serial No 
A726S, Skimmer Backacter, good condition, 


£1,800. 
One Smith Super 10 EXCAVATOR, new 1954, Serial 
No. A18022, Skimmer /Backacter, good condition, 


£1,400. ; 
Two Le Tourneau Mod«! X SCRAPERS, good condition, 
at £275. 
One 13in. Stothert and Pitt TRENCHROLL, only 


worked six weeks, at £115. 
One Onions Empire WINCH, at £85. 
One G.F. '2-ton DUMPER, £85. 
Construction House, Runwell Road, Wickford, Essex 
Tel. No.: Wickford 2441. 


OR SALE, Parker No. 5006 Rockranger 30in. x 

18in. CRUSHING UNIT, in perfect condition. 

Purchased August, 1960.—jJACK BRANCH, Water- 
beach, Cambridge. ‘Phone: Waterbeach 571. 


EE 977 TRAXCAVATOR, good second- 
hand machine. Full details, with age and lowest 


price.—Write Box P.4395, ‘‘ The Contract Journal.” 


the load 
off your mind 
when you choose 
MERTON 
loaders 


Frontloaders 
2-way loaders 
Overloaders 
MERTON 


make the lot 


MERTON ENGINEERINGCOLTD 
Feltham. Middlesex Phone 3045 


Holdsworth ceeps 


10 PARK SQUARE, LEEDS 1. 


OBLE PLANT AND’ ENGINEERING Co. 
143 Hersham Road, Walton-on-Thames, Surrey, 
Telephone: Walton-on-Thames 23693/7, ; 
EXCAVATORS: 
10RB, 17096, any equipment, 1954, £1,250. 
19RB, 11536, any equipment, 1948, £1,750, 
Ransomes-Rapier 462, 1'2 cu. yd. Dragline, 1952 
£2,750. ; 
Coraunron are peckecter. 1952, £750. 
° em, J.A.P. etrol Engine, 
order, £100. ’ — Se 
Wate fo egg to pauvesegn. £450. 
estwoo ook-on Self-dumpin 
Ministry, £135. a 
weeees 32/27 Single Chain Ring Discharge GRAgs 
FAIRLEAD for 43RB, good order, £50. 
mn 423 DRAGLINE JIB and FAIRLEAD 
19RB DRAGLINE EQUIPMENT, £395. 
22RB DRAGLINE EQUIPMENT, £475. 
19RB BACKACTER EQUIPMENT, £350. 
1ORB FACE SHOVEL EQUIPMENT, complete, £275 


Caterpillar HT4, 1956, 1'4yd. Bucket an i 
£2,250. . 
Chasen? SHOVEL, 1944, Fordson Petrol, good order 
Priestman Otter, Side Ditching Attachment, 1943 
good order, £150. ; 
COMPRESSORS: 

Air Pumps 150 c.f.m., 1950, Dorman Diesel, £165 
Atlas-Copco 110 c.f.m., 1951, Dorman Diesel fast 
towing, £165. 2 
7Sib. BREAKERS, good order, £17 each. 

ROLLERS: 
Greens 6'2-ton, petrol, 1944, £475. 
Pullen 10-ton Wobbly Wheel, 1952, £250. 


CONCRETE MACHINERY: 
Rex S 3'2, Lister petrol, 1950, £30. 
Stothert and Pitt 10/7, Petter Diesel, 1955, £95. 


Stothert and Pitt 14 10, Petter Diesel, 1957, £200 
Millars MORTAR PAN, Diesel, 1953, £75. 
Benford '2yd. DUMPERS, 1956, £140. 

Johnson tyd. DUMPERS, 1957, £200. 

Ace ee MOBILE HOIST, Petter Diesel, 1956, 
Ace ane MOBILE HOIST, Petter Diesel, 1956, 


MONORAIL—wWagons, Rails, Stands. Half new Price. 
30 TRENCH STRUTS Low price. P 
6-ton INDEPENDENT TRAILER, as new, £150. 
NOBLE PLANT AND ENGINEERING CO., 
143 Hersham Road, Walton-on-Thames, Surrey. 
Tel.: Walton-on-Thames 23693 /7. 


oR SAL &. 
3ft. Nordberg Standard CONE CRUSHER, with 
motor and starter. 
No. 19 Kennedy CRUSHER, with motor. 
20in. Nordberg CONE CRUSHER. 
20-ton ROAD WEIGHBRIDGE. 
10ft. x Sft. Niagara Triple Deck SCREEN. 
8ft. x 4ft. Niagara Single Deck SCREEN. 
120-ton STORAGE BUNKER, with Rotary 
and Elevator. 
Apply D. DAVIES AND SONS (DINAS), LTD., 
Liansawel, Llandeilo, Carms. 


OR SALE. 
Drott TRACTOR, No. 3687, fitted Cab, Hydraulic 
Angleblade and 6 cu. yd. Sterling Scraper, new 
1956, overhauled, painted, and in excellent 
condition. 
TOWER CRANE FOR IMMEDIATE HIRE: 
D2S Linden Climbing Crane, capacity 1 ton at 82ft., 
1'2 tons 65ft., electric 400,440 3-phase. 
CIVIL ENGINEERING PLANT, LTD., 
52 S54 High Holborn, W.C.1. Tel.; Holborn 0131 


QAD ROLLERS. — Aveling-Barford GCS 8-ton, 


Screen 


1955, Hydraulic Scarifier, Cab, etc.; GC6, late 
1948, Price Scarifier, etc.; Marshall RD1 8/10-ton 
1947, with Allen Scarifier; Aveling-Barford Footpath 
Rollers AO SO 60cwt., with Ruston Diesel Engines. 


A. M. COLE, Eastgate, Sleaford, Lincs. Tel. 463. 


TOOR SALE, Massey-Ferguson 702/710 TRACTOR, 
DIGGER /SHOVEL, in excellent order throughout. 
Ex demonstration model. Can be seen working. Choice 


of Buckets, £1,800.— COLLEGE MOTORS, Ashton 
Gate, Bristol, 3. Telegrams: ‘* Colmotrac.’’ Telephone 
662266 (3 lines). 
OR SALE, 1958 Broomwade  2-tool Rotary 
COMPRESSORS. — KINGS NORTON EXCAVA- 


TORS, LTD., Dormston Trading Estate, Upper Gornal, 
near Dudley. Tel.: Sedgley 2513. 


ALL TYPES OF BUILDERS’ 
& CONTRACTORS’ PLANT 


FOR HIRE 


SYMES 


(PLANT) LTD. 


ONGAR ROAD, 
BRENTWOOD, ESSEX. 


TEL. BRENTWOOD 2116 (5 lines) 








PLANT 
HIRE 





’Phone: 32861 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


ToT LRN 


LLIOTT BROS. (WORTLEY), LTD. 
Enck. 304, Backacter, Thornycroft NR6 Engine, 
former property of Corporation, £2,600. 
puston 21, %ayd. Dragline or Face Shovel. 
of three, from £1,200. - 
10RB, any equipment, VRON 3-cylinder, hand start, 
600 


Choice 


10RB, ‘any equipment, VRON 3-cylinder, electric start, 
£650 


pansomes and Rapier 423, rigged as crane, 45ft. Jib 
(Crowd Shovel available), £750. 

Ransomes and Rapier 410, Dragline, F/S, Backacter 
and Skimmer, Ford 4D engine (electric start), 

50. 

cant 5 20 Crane, Gardner Engine. This is not a 
converted excavator. £1,100. 

Jones Super 40, 3-ton Crane, £650. 

smith 2/10's, any equipment. Choice of six, £200- 
500. 

caterpillar D6, 3-cylinder Cable Angledozer, £600. 

Fiat 55L, Angledozer and Winch, £600. ; 

Muledozer, Fordson 4D, Hydraulic, Cab, Lights, etc., 


20in. x 12in. Baxter Crusher, needs bearings, £150. 

"Reconditioned at £250. 

Heavy-duty Screen to suit above, 8ft. x 4ft., with 
motor, £450. 

1.C.B., Mk. 1, £500. 

Bedford-Perkins 10-ton Low Loader, £450. 

Two lyd. and 1'2yd. Self-dumping Grabs, £200 each. 

Meadows Diesel Engine, 6-cylinder Seen running, 
£150. 

A.E.C. Diesel Engine, 6-cylinder. Seen running, £100. 

Leyland Diesel Engine, 6-cylinder. Seen running, £100 

14/10 Blaw Knox Diesel High-discharge Mixer, £100. 

12in. x 8in. Girders, 15 tons, at £26. 

Fowler Challenger D/D Winch, £90. 

Suizer 4-stage Gin. Pump, Electric, £120 

Motor Rail, 2ft. gauge Diesel Locos, £75 each. 

All Smith 2/10 Spares and Equipments. 

Drott Teeth, 30s. each. 

33, 32 and 16RB Face Shovel Equipments. 

N.C.K. Tracks, good plates, poor pins; also sprocket 
and dogs and truck frame. 

Fowler Challenger tif and VF Spares. 

Caterpillar D6, 3-cylinder Spares. 

All machines in full working order and can be tried 

at these works. 
Gien_ Works, Deepcar, near Sheffield. 
Telephone: Stocksbridge 3276. 
Deepcar is six miles west of Sheffield, on A.616 
(Woodhead Road). 


1 enemas CORNEILL AND CO., LTD., offer for SALE 

the Following Plant: 

19RB, 12000 Series, fitted long and wide tracks, in 
excellent condition, price £1,600, with any 
one equipment. 

17RB, 4100 Series, fitted ‘Sg Dragline Equipment, 
in excellent working order, price £825. 

1949 20-ton LOW-LOADER, Maudsley Tractor Unit, 
fitted 6LW Gardner Engine, in excellent condition, 
price £900. 

Telephone: Stockport 7214. 


OR IMMEDIATE SALE, a complete $S.G.M.E. 

CONCRETE PLANT, comprising one Spreader 
Model DBU, two Finishers Model VRK11, suitable for 
bays 12ft. Gin. to 22ft., also 4 off 7-ton BMC Diesel 
Tippers to work with above plant. The whole new 
late 1959.—Write for details and price to Box 
P.4340, ‘‘ The Contract Journal." 


TEEL SHEET PILES, TRENCH SHEETS and PROPS 
URGENTLY WANTED. All sections bought; large 
and small quantities. Immediate payment. 
DUDLEY VALE. LTD.. 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


Henry Boor Pant 


OFFER FOR’ SALE: 


BRAY LOADING SHOVEL, 1's cu. yd., 4-wheel 
drive, torque converter, 1958 ....£1,950 


WEATHERILL 12H LOADER, 1960 ...£1,150 
AVELING-BARFORD 4'2 cu. yd. 


1958 ... ; ‘ ain 
1.C.B. HYDRA-DIGGA/DOZER BLADE, 


HOLMAN MOBILE COMPRESSOR 


Further details from: 
HENRY BOOT AND SONS (PLANT), LTD., 
Dronfield, Sheffield. Tel.: Dronfeld 3206. 
Also at Atlantic St., Broadheath, Altrincham. 
Tel.; Altrincham 1701 





OUTSTANDING OFFERS 


}.C.B. DIGGER, with Major Loader £625 


1.C.B. HYDRA -DIGGA /MAJOR LOADER 
£1,050 


J.C.B. HYDRA-DIGGA /LOADALL 


10RB, 1500 Series, with Face Shovel £1,375 
Choice of Three G.F. Diesel DUMPERS £120 
BRAY HYDRA LOADER, well maintained £675 


$/3'2, 7/5, 10/7 CONCRETE MIXERS, Petrol, 
Diesel and Electric, from £25 


Sole West Midland Distributors for J.C.B. 
Excavators, Joy-Sullivan Compressors, and 
Blaw Knox and Allam Concrete Equipment 


| 10RB, 5000 Series, Skimmer Backacter £465 


£1,650 | 
| 


MODERN PLANT 
SALES LTD 


WOLVERHAMPTON ROAD 
OLDBURY BIRMINGHAM 


Tel: Broadwe 25 








or SALE. 


One Hanomag Crawler TRACTOR, complete with 
Menck Hydraulic Angledozer and Meiller Rear 
Mounted Ripper, Serial No. 252443, Engine 
No. 1350/456. This machine is only two years 
old. In excellent condition. £3,250. 

One Hanomag K60 LOADING SHOVEL, Serial 
No. 2326351, fitted with 112 cu. yd. Bucket 
and Dozer Blade, £3,500. 

One Track-Marshall Crawler TRACTOR, Serial No. 
6840215, fitted complete with Marshall Hydraulic 
Angledozer and electric lights, £1,350. 

One Caterpillar D4 Crawler TRACTOR, 2T Series, 
fitted with Le Tourneau Double Drum Winch and 
L.P.C. Cable-operated Dozer, £725. 

One Allis-Chalmers HD7 Crawler TRACTOR, fitted 
with Bray Angledozer, Serial No. 8891, £500. 

One Internationai TD14 Crawler TRACTOR, base 
machine only, fair order, £325. 

One Aveling-Barford 4'2 cu. yd. DUMPER, fitted 
Rock Body and reversible seat, powered by a 
Dorman 4DS Engine, £325 

One A.R.P.S. Trench Hog TRENCHING MACHINE, 
new May, 1960, complete with Cab and fitted 
with Sft. Gin. Digging Boom, complete with 
Crumber Attachment and various size Cutters. 
Ex demonstration machine. £1,975. 

One H+ ee 1 cu. yd. DUMPER, excellent condition, 

One ex Ministry 9000 Series 10RB, top-class condi- 
tion, £1,375. 

One Fiat 5S Crawler TRACTOR, fitted with Hydraulic 
Dozer, £550. 

One Caterpillar Model 2T D4 Crawler TRACTOR, 
pa with Hydraulic Angledozer, fair condition, 

One Caterpillar D8 Model 1H Crawler TRACTOR, 
cone with Double Drum Winch, fair machine, 


A. J. SAUNDERS (PLANT), LTD., 
Stilton, near Peterborough. Tel.: Yaxley 521-522. 


ONTRACTORS' PLANT FOR HIRE. 

EXCAVATORS, TRAXCAVATORS, BULLDOZERS, 
7-ton Diesel ROLLER, MONORAIL TRANSPORTER 
EQUIPMENT, VIBRATORY ROLLERS, COMPRESSORS, 
MIXERS, PUMPS, etc.—Plant Dept.. WM. TOWNSON 
AND SONS, LTD., Higher Swan Lane, Bolton. Tel 
Bolton 62121. 


AVE CASH—WILL TRAVEL.—if you have 

SURPLUS PLANT but prefer surplus cash—if 
you wish to sell quickly and without fuss—if you 
would be satished with a reasonable price for an 
immediate sale—contact with date, condition and 
price.—-NORMAN E. FIELDS, Forest Edge, Ringwood 
Road, Ferndown (837), Dorset. 





LANT FOR SALE.—Amman SPREADER FINISHER 

for Asphalt and Bituminous Paving, excellent 
condition, recently overhauled and in good order. 
Year of manufacture 1955. — Offers to JOHN 
GARDINER (CONTRACTORS), LTD., Muir Street, 
Hamilton. Tel.: HAM 667-8. 


ANTED, Three New, or as new, D6s or D Series 

D7s, with matching Scrapers.—G. C. Munton, 

Westcliffe Road, Ruskington, Lincs. Tel.: Ruskington 
273. 


WVANTED, 19RBs, any equipment; also Shawnee- 
Poole, in good condition .—GABRIEL 
MACHINERY CO., LTD., Tel.: Howard 4351/4. 


ANTED to PURCHASE, Two Second-hand Ace 
Comet HOISTS. 


Write Box P.4368, ‘* The Contract Journal."’ 








WORKING IN WEST SUSSEX??? 


Your INQUIRIES for the HIRE of all TYPES of 
PLANT are invited and will be specially and 
Promptly dealt with on application to: 


NEALS (PLANT HIRE), LTD., 
Stockbridge Road, Chichester, Sussex. 


Telephone: Chichester 3777/8/9. 


EQUIPMENT 
SALES & HIRE CO. LTD. 


FOR HIRE 


TRAXCAVATORS 955 


FITTED SIDE TIP & RIPPER 


CAT. D.7.’s Dozer or Scraper] 
19 R.B.’s— Any Equipment 


HOUNSLOW 8831 























LANT FOR SALE. 
One J.C.B. 65 LOADALL, 1958, ‘syd. Bucket, 
two Backacter Buckets, two Dozer Blades, first- 
Class condition, 3,000 running hours. 

MONORAIL EQUIPMENT, including Straights, Bends, 
Points and Rails, and Power Units. 

One ES Thames Trader TIPPER, 1959, taxed to end 
of year. 

One 10/7 Stothert and Pitt MIXER, Diesel driven, 
two-wheel trailer type, on pneumatics. 

One Stothert and Pitt 5/3'2 Petro! MIXER. 

One Road Mac DUMPER, 15cwt. 

One Johnson DUMPER, 1tyd. 

Two Model 3 Stothert and Pitt Vibrating ROLLERS, 
434cwt., fitted with new engines. 

Stockists for the Essex area for Road Mac Dumpers 

and Loadadumps. 
PLANT HIRE SERVICE (LONDON), LTD., 
1 Chatheld Road, Battersea, S.W.11. 
Tel.: BATtersea 9218 (3 lines). 


S tess SHEET PILES FUR 
150 Larssen 2, lengths 20ft. /30ft. 
SO Larssen 3, lengths 12ft./2Sft. 
150 Larssen 3, lengths 35ft./37ft. 
S00 Larssen 4B, lengths 45ft./SOft. 
350 Frodingham 1A, lengths 7'oft. /14ft. 
150 Frodingham 1A, lengths 30ft./35ft. 
100 Frodingham 18, lengths 12ft./13ft. 
36 Frodingham 2, lengths 10ft./18ft. 
100 Frodingham 3, lengths 30ft./40ft. 
SO Frodingham 4, lengths 37ft./40ft. 
300 STEEL TRENCH SHEETS, lengths 12ft. 
Also various Larssen and Frodingham CORNER and 
JUNCTION PILES. 
DUDLEY VALE, LTD., 
3 Buckingham Place, London, S.W.1. ViCtoria 0252. 


OR SALE. 
25-ton Scammell and 20ft. well Carrimore LOW- 
LOADING TRAILER, £2,250. 

Large. selection of SEMi- and LOW-LOADING 
TRAILERS, 10/40 tons capacity. 

Carco E—, F and G TIMBER WINCHES. 

One Caterpillar 8H GRADER, £225. 

One TODO BULLDOZER EQUIPMENT. 

Two HD14 Baker ANGLEDOZERS. 

One HD14 ROOT GRUBBING EQUIPMENT, £295. 

TD14 DOZER CORNER SHOES, £5 each. 

Two Gar Wood CU2 WINCHES. 


MERTON ENGINEERING CO., LTD., 
Faggs Road, Feltham, Middlesex. Tel.: Feltham 3045 


ECOND-HAND PLANT FOR SALE. 
1959 Drott 4-in-1. 
Several MOBILE CRANES. 
TOWER CRANES, Thwaites DUMPERS and MIXERS. 
For price and location ring: 
NEW WANSTEAD AGENCY, 


96 Cranbrook Road, Ilford, Essex. 
Telephone: Valentine 9596/7. 


OR SALE, Liebherr TOWER CRANE, Model F40A, 

3 tons at 36ft. radius to 1 ton Scwt. at 98ft. 
radius. Whole machine in good condition.—Apply 
Plant Manager, WM. TOWNSON AND SONS, LTD., 
Higher Swan Lane, Bolton, Lancs. Bolton 62121. 


ANTED, 43RB and S4BE or 54RB EXCAVATORS, 
with either Forward Shovel or ODragline. 
AXWORTHY AND COMPANY, LTD. (Drotts for Hire), 
Straight Road, Old Windsor, Berks. Tel.: Windsor 
3434 or 3384. 


OR SALE, 1958 Dinkum Major DIGGER, with 

72in. Front Shovel, power steering, overhauled, 

£1,450.—PLANT REPAIRS (BRISTOL), Fox Road, 
Bristol. Tel.: Bristol 5-6009. 


SALE. 











We ALWAYS have for SALE at least one Coventry 
Climax or similar DIESEL FORK LIFT TRUCK, 
9Oft. or 12ft. lift, which has been completely over- 
hauled through our organisation—repainted manu- 
facturer’s colours—test certificate—and 


covered 
by three months’ written guarantee. Prices from 
£1.250 ex works. 


MATHEW BROTHERS 
(Manufacturers of the well-known ‘“MATBRO" 
Fork Lift Truck), 

Matbro House, 87 Beddington Lane, Croydon, 
Surrey. Tel.: THO. 3402 (5 lines) 


ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices and 
terms arranged 


M. SANDERS LTD. 
18/20 Mediar St., London, $.£.5. ROD 5143 





PLANT HAULAGE OF EVERY DESCRIPTION 





LOW LOADING & 
UTILITY VEHICLES 


CATTERMOLES (Transport) LTD. 


79-89 PENTONVILLE ROAD, LONDON, N.! 





TERMINUS !CO! 
(7 lines) 


4 
ESTABLISHED 
OVER 
100 
YEARS 
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ODERN CONTRACTORS’ PLANT now available 
for Short- or Long-term HIRE. Also Non 
mechanical Plant. All inquiries promptly attended 


to. 
PLANT FOR SALE, SURPLUS TO OUR 
REQUIREMENTS: 

Double Drum WINCH for D6 Tractor. 
Priestman GRAB, 10/12 cu. ft. 
1ORB SKIMMER BUCKET. 
10RB CHANNEL DRAGLINE, JIB and YOKE 
Several Drayton 1Scwt. DUMPERS. 
One Stothert and Pitt 10/7 MIXER. 
One Winget 10/7 MIXER. 
Two Winget S/3'2 MIXERS. 
One Winget 7/5 MIXER. 
One Mobile Twin SWING WEIGHBATCHER 
Several 10RB_ EXCAVATORS, with any Equipment 
Several 4in. Diaphragm PUMPS. 

RONALD LYON (PLANT HIRE), LTD., 
Laundry Road, Fulham, London, W.6. Fulham 0712 


OR SALE. 
Caterpillar D4 2T Series, overhauled and c/w 
L.P.C. Hydraulic Angledozer and LT Winch. 


Caterpillar D2 3) Series, complete with Hydraulic 
Angiedozer, overhauled and in good order 
throughout. 

SPARE PARTS for Caterpillar and_ International 
machines. 

G. F. SOUTHGATE, 
High Ridge, Aldridge, Staffs. Tel.: Aldridge 52059. 
OR SALE, A.C.E. Skymaster Personnel Carrying 
HOIST, Mk. II, 130ft. Tower, 1-ton capacity or 


12 persons, complete with two sets of landing gates. 
Can be seen on site at new Meteorological Office, 
Bracknell, Berks.—W. E. CHIVERS AND SONS, LTD., 
Devizes, Wilts. 


NGERSOLL-RAND Canadian Mobile AIR COM- 

PRESSOR PLANT, 105 cu. ft., No. 11565, speed 
860 r.p.m., on 2-wheel fast-towing trailer on pneu- 
matic tyres, ex Ministry. This plant been little used, 
£15S.—NORMAN WALKER (MACHINERY), LTD., 
Anlaby, Hull. ‘Phones 57967 and 57968. 


VAILABLE for HIRE with = skilled operators, 
50-ton Heavy Duty CRAWLER CRANES, fully 
rigged with 120ft. Booms complete with Juries, fully 
insured.—PLANT SALES, LTD., 25 Castlereagh Street, 
London, W.1. Telephone: Paddington 2663/5. 


LOGGETTS PLANT HIRE.—For DINKUM DIGGERS, 
modern machines.—2 Burtons Road, Hampton 
Middx. Tel.: Teddington Lock 1138/9. 


Hill, 





DIESEL: PETROL & STEAM — 
ROLLERS 






BOMFORD & EVERSHED LTD. 
SALFORD PRIORS, EVESHAM 





8/DFORD- 
ON-AVOW 
3202 





EALing 4754 


CRANE HIRE 
EALing 4754 








TRACTOR _ 
SHOVEL HIRE 





EALing 4754 


-@) 
ARUP & ARUP LTD. 
54/58 UXBRIDGE RD., LONDON, WS 





MOORES CRA 


15 cwt, 2 ton, 4 ton mobile. 5 ton,!0 ton,I5 ton Lorry Mounted. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OR SAt E. 

19RB, 13000 Series, Dragline, Crane or 

Equipment. Can be fitted power lowering. 
10RB, 12500 Series, Dragshovel and Skimmer if 

required. Very good condition. 


Shovel 


Holman Tractair 13T Mobile COMPRESSOR, 1958 
machine, with two Breakers and Hoses. 

TORB, 15Sin., 18in., 24in. and 30in. TRENCHING 
BUCKETS, Clearpath Hoe type, new. 

10RB DRAGSHOVEL, dipper handles. 

10RB 30in. TRENCHING BUCKETS, with door, 


overhauled. 
1O0RB SKIMMER BUCKET, power dipper trip. Unused. 
10RB Reconditioned TRUCK FRAME. Service exchange. 
9 7 cu. ft. Westwood Double Rope GRAB, Bucket 
Overhauled. 
3VRON CYLINDER HEADS and 12 Over 


hauled. 
19RB and 22RB 10ft. CENTRE SECTIONS for Dragline 
19RB. 


Boom. 

3VQBN SERVICE ENGINE for 
CHARLES LIMB AND CO., LTD., 

Clayiand Works, Saxilby, Lincoln. Saxilby 347/8. 

9. 08, TO18 and TD14 BULLDOZERS anc 

Scrapers, Motor Graders, Excavators and new 
Tippers for HIRE or SUB-CONTRACT WORK. 
Particular attention given to finish and compaction 
New and modern machines in first-class condition 
Good operators. Technical staff available to analyse 
programme and price complex projects 

DICK HAMPTON, 
Broadview Farm, Blacknest, Alton, Hants 
Telephone: Bentley 3241. 


OIrLerRs. 
Cochran No. 23 
Boiler. 
Morris Vertical Crosstube Boiler. 
Ruston No. 16 Thermax Vertical Multitubular 
Full details from: 
ABELSON AND CO. (ENGINEERS), LTD., Birmingham. 


OR SALE, Pingon P18 TOWER CRANE, 119ft. 
under hook, static mounting, new June, 1960. 
Available Birmingham area. —— Further particulars 
from THOMAS LOWE AND SONS, LTD., Curzon 
Street, Burton-on-Trent 
ANTED TO BUY, GRADERS in working condition, 
minimum 100-h.p.—METAL UNION (PLANT), 
LTD., 75 Victoria Street, London, S.W.1. Telephone: 
ViCtoria 4868 9. 


ae 
HYDRAULIC 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 


We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartlepool 
and Bothwell. 


1959 WEATHERILL Hydraulic Loader, front-wheel 
drive, Type 14H, with 34 cu. yd. 6ft. Gin. 
wide Scoop with digger teeth, powered by 
Fordson Diesel Engine. 10.50 x_16 steering 
and 1400 x 24 driving wheels. Towing hitch 
and lighting equipment, and fitted with 

(Brockhouse Torque 


Injectors. 


19ft. x 19ft. Multitubular 


Boiler 












automatic transmission 
Converter) and power - assisted steer- 
ing £1,450 


1959 WEATHERILL Hydraulic Loader, Type 12H, 
powered by Fordson Diesel Engine, with 
34 cu. yd. Scoop, Sft. 4in. wide, with pointed 
toeplate. Complete with lighting equipment 
and towing hitch ween £1,250 

CHASESIDE Loadmaster, Model 500, 
powered by Fordson Diese! Engine, with 
34 cu. yd. Scoop, lighting equipment and 
towing hitch. 900 x 16 tyres at front and 
1400 x. 24 at rear. Fully enclosed 
cab £850 
1956 WEATHERILL Hydraulic Loader, Type 

2HCRA, with Fordson Diesel Engine and 

34 cu. yd. Scoop. 1400 x 24 rear tyres, 

lighting equipment and towing hitch £850 


1958 MUIR-HILL Loader Type LH1, powered by 


1956 


Perkins P3 Diese! Engine, with 's cu. yd 
Scoop ° * £750 
1955 WEATHERILL Hydraulic Loader, Type 
2HCRA, with Fordson Diesel Engine and 
fitted with 34 cu. yd. Scoop. 1200 x 24 
tyres at rear £650 
1956 WEATHERILL Hydraulic Loader, Type 2H 
with Fordson Diesel Engine and %4 cu. yd 
Scoop and towing hitch £600 
1955 WEATHERILL Hydraulic Loader, Type 2H, 


powered by Fordson Diesel Engine and fitted 
with 34 cu. yd. Scoop. 1200 x 24 tyres at 
rear £575 


1954 BRAY Hydraloader, powered by Fordson 
Diesel Engine, with 34 cu. yd. Scoop and 
towing hitch. 7.50 x 20 front and 1200 x 24 
tyres at rear xe £375 


Ask for fuller details of these and other machines 
from our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 
Tewin Road, 
WELWYN GARDEN CITY, Herts. 
Tel: Welwyn Garden 24221-5 
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LANT FOR SALE. 
Seven Stothert and Pitt 7/S MIXERS, with 5/1 
Lister Diesel Engines. Extremely clean machines 
from £50 each. Various other machines. . 

Sykes 4in. WATER PUMPS, with Ruston 2VSH Engine. 
complete with Hoses, £175. r 

25 30cwt. FOOTPATH ROLLER, by Dixon Hawks. 

worth, Ltd., powered by Ford 10 Engine, 1957 

machine, Sprinklers, etc., £225. 

C.P.T. MOBILE COMPRESSORS, with Ruston 

4VRHC and 3VSH Engines, 105 c.f.m. and 210 

c.f.m, £150 and £265. 

One 6-ton Diesel ROAD ROLLER, £325. 

Ruston 6yd. SCRAPER, good tyres, £185. 

Chaseside '2yd. Rope SHOVEL, P6 Diesel, 1200 x 24 
twin rears, 1951 machine, in 100 per cent. work. 
ing order, £225 o.n.o. 

Platypus CRAWLER DOZER, Perkins P4 Diesel Engine 
complete with cab, good working order, £295 

1Scwt. MOBILE HOISTS, by British Hoist ang 

Crane Co., Petter AVA1 Diesel Engine. Recon. 

ditioned. £75 each. 

Two Weaver STEAM CLEANERS, one on pneumatics 
both in good working order, £75 and £95, 

Three ve. LP SCRAPERS, first-class condition, £725, 
each. 

Aveling-Barford 4-ton Diesel L4 ROAD ROLLER, ex 
Ministry, very good condition, £525. 

One D6 Caterpillar ANGLEDOZER, 3-cyl. engine, ex 


Two 


Two 


Ministry. Cheap to clear. 
Six ‘2yd. G.F. Diesel Side and Front Tipping 
DUMPERS. From £75. 
20-ton Scammell 6LW ENGINE, k/o axle, clean 
smart, £950. : 
G H. DUNNING, 


Ballards Yard, High Street, Edgware. Edgware 2572, 
Open week-ends. 


ANTED, International BTD6 
SHOVELS, standard or 
AXWORTHY AND CO., LTD. 
Straight Road, Old Windsor, 
3434 or 3384 


OR SALE, 1959 (late) Scammell Highwayman 
TRACTOR UNIT, fitted with Power Winch, heavy 
duty rear axle and E22 tyres. Coupled to 30-ton 
22ft. well Scammell Trailer, four months old.—Apply: 
HAIGH, Station Works, Thaxted, Essex. Telephone 294. 


IMITED number of CONCRETE MIXERS, mounted 
on suitable chassis and in good condition, for 
SALE due to reorganisation. 
Write Box P.4230, ‘' The Contract Journal.” 


NEALE, WRIGHT 


& COMPANY LTD. 
for 


CONTRACTORS’ 


Thwaites Dumpers 

Parker Mixers 

Pegson Pumps 

A.C.E. Vibrators & Hoists 
Stothert & Pitt Rollers 
Pegson Rammers & Rippers 
Post Hole Borer 


NEW & SECONDHAND 
PLEASE SEND YOUR ENQUIRIES 


H.0.: Coventry Road, Cubbington, 
Leamington Spa. Tel.: Spa 924 & 925 
London: Tel.: FiNchley 4322 


FOR 
HIRE 


A.E.FARR (Plant Hire) LTD 


Drott SKID. 
4-in-1 Buckets. 
(Drotts for Hire), 
Berks. Tel.: Windsor 





PLANT 


CONTRACTORS 
PLANT 
AND§LOW 

LO ADING| 
VEHICLES 
OFQALL TYPES 
AND SIZES 








SESTRURT » WILTS + Tel: 856 (Siinss) 


Tel: 
TOTtenham 


0401 
(10 lines) 
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ALES PLANT REGISTER, 

V OFFER FOR IMMEDIATE SALE: 
EXCAVATORS: 

“ 7, 12800 Series, Backacter, 
SMITH «7 cod condition, £700. 


tito. 


Skimmer and/or 


pRIESTMAN Wolf, Skimmer and Backacter, 1955, 
00. 
mitt SUPER 10, Dragline, 1950, £1,000. 


i0RB, 17000 Series, F/S, very good condition, £1,650. 
pRIESTMAN Wolf Mk. IIIB, Skimmer or Backacter 
1955, good working order, £1,400. 
RANSOMES 424, 1955, Dragline or F/S, £2,250. 
gRB EXCAVATOR, 18700 Series, Dragline or F/S, 
, ood condition, £3,800. ; 
22RB EXCAVATOR, 20000 Series, 
ment, good condition, £4,850. 
N.C.K. 304, Dragline Equipment, 1300 Series, 
good order, £3,900. 
LINKBELT LS9O EXCAVATOR/CRANE, 45/60ft. Jib, 
Caterpillar Diesel, very good condition, £3,150. 
33RB, 14500 Series, Dragline and F/S, overhauled, 
sem very good condition, £6,000. 
36RB. 17000 Series, 7Oft. Dragline, 
condition, £8,500. 
78€, 11000 Series, Dragline. Price on application. 
sTRB, Early Series, Dragline, good condition, £4,000 


Dragline Equip- 


very 


very good 


sans. 21000 Series, Dragline, good condition. Price 

‘ on application. ; 

LMA 1201, 4500 Series, 80ft. Dragline, good 
condition, £7,000. 

LIMA 2400, 1953, 100ft. Dragline, very good 
condition, £28,000. 

FOR A COMPREHENSIVE LIST OF PLANT FOR SALE 

aND HIRE — SEND FOR  VALES FREE PLANT 

REGISTER. 
further details: 14 Lower Grosvenor Place, London, 


s.w.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


cripPS AND CO., LTD., have the following 
R. Used Contractors’ Plant and Machinery for SALE: 
john Deere Crawler TRACTOR, Model 831, with 
Frontloading Shovel and Scarifier, in very good 
condition, only done 1,195 hours, £1,500. 
Onions 4 cu. yd. SCRAPER, in good all-round condi- 
tion, excellent tyres, £350. d 
Chaseside Model 700 LOADING SHOVEL, repainted 
and in excellent working condition, £1,150. 
fiat SSL TRACTOR, complete with Hydraulic Angle- 
dozer Equipment, choice of two machines, both 
in excellent order, £800. 
Caterpillar O4 TRACTOR, with Hydraulic Angledozer, 
in very good condition, £650. 
priestman Panther EXCAVATOR, new 1950, 
Face Shovel, Skimmer and Backacter, £500. 

Full specifications or a machine demonstration can 
be arranged through any of our depots listed below. 
Nottingham (Tel. No. 71161); Manchester (Tel. No.: 
Traford Park 1658); Shildon (County Durham) 

(Tel. No. 261). 


IRE and SALE: ARMSTRONG-WHITWORTH 
FN EUMATIC POKER-TYPE CONCRETE 
VIBRATORS. 

re distributors for all types of Armstrong- 
Weieworth Pneumatic CONTRACTORS’ TOOLS, Includ- 
ing Concrete Breakers, Light Picks, Clay Diggers, Rock 
Drills, Pumps, Backfill Rammers and Tampers, Hoses 
and Accessories. We hold a large stock of Spares and 
can give a 48-hour repair service. New and Second- 
hand Air Pumps COMPRESSORS for SALE. Send for 


MBERT C. LEACH, LTD., 131 High Street, Cheshunt, 


with 


Herts. Tel.: Waltham Cross 25161 (5 lines). 
TOR SALE, Ruston 10RB. base machine, Diesel 
Engine. Seen running, £275 to clear.—HAROLD 


POTTER AND CO.. LTD., Daleside Road, Nottingham. 


Telephone 82171. oa ee area 

JANTED, 43RB FACE SHOVEL BUCKET and 

19RB FACE SHOVEL BUCKET. Genuine user. 
Write Box P.4384, “The Contract Journal. 





FOR HIRE IN SOUTHEND AND AREA 


S-ton MOBILE CRANE, 40ft. jib 
LONG and SHORT HIRE and REHIRE 
CHURCH ROAD MOTORS (Southend-on-Sea). 
(Plant Department). 
Church Road, Hadleigh, Essex. 
Telephone 57271 (10 lines). 


ito 


















DROTT SHOVELS 4-IN-! 
DINKUM DIGGER MAJORS 
| BRISTOL DIGLOADERS 
MUIRHILL 3 YD. DUMPERS 
EARTH BORING MACHINES 
PRIESTMAN EXCAVATORS 
VIBRATING ROLLERS 


HIRE FROM 


ACWORTH 
(PLANT HIRE) LTD. 


207 HIGH STREET, WALTHAM CROSS 
HERTS. | WALTHAM CROSS 26211 



















MOORES 


Winget 3/2 cu. ft. to 14/10 cu. ft. 











GFRAYston PLANT AND ENGINEERING CO., LTD. 
From our own stock we offer for SALE the 


following: 

E.1316.—19RB EXCAVATOR, 17000 Series, Dragline 
Equipment, £2,750. 

OP.234.—-22RB EXCAVATOR, 22000 Series, Dragline 
Equipment, £4,950. 

E.1322.—22RB EXCAVATOR, 15000 Series, with 
Dragline and Grab, £3,500. 

E.1321.—24RB EXCAVATOR, 18500 Series, with 


Dragline Equipment, £3,250. 

E.1277.—33RB EXCAVATOR, 4800 Series, Dragline 
Equipment, £2,700. 

OP.240.—43RB EXCAVATOR, 4000 Series, Dragline 
Equipment, late type engine, very good condition, 


£3,500. 

E.1286.—S4RB_ EXCAVATOR, 22300 Series, with 
Dragline, £16,750. 

OP.239.—N.C.K. 304 EXCAVATOR, 1500 Series, 


Dragline Equipment, £2,650. 

E.1325.—-N.C.K. 605 EXCAVATOR, 
and F/S Equipment, new 1957. Price on applica- 
tion. 

E.1237.—Ransomes-Rapier 440 EXCAVATOR, 1 cu. 
yd. Dragline Equipment, 1954 machine, £2,300. 

E.1312.—-1201 Lima EXCAVATOR, 80ft. Dragline 
Equipment, late machine, £9,500. 

OP.225.—BTD6 TRACTOR, c/w Hydraulic Bulldozer, 
new 1958, £975. 

T.1067.—D8 Caterpillar TRACTOR 2U, 1600 Series, 
Winch and Birtley Blade, bali change, £3,750. 

7.1077.—Four Caterpillar DW10 Motorised 
SCRAPERS, £2,850 each. 

TS.25.—Caterpillar 955 Tractor SHOVEL, 12A Series. 
new 1956, £3,850. 

eee Model 80 SCRAPER, good condition, 

TS.34.—-Michigan Models 175A and 75A_ Tractor 
SHOVELS, spare wheels and Cab. Price on 
application. 


C.1041.—Neals NMS 3-ton MOBILE CRANE, with 
25ft. Jib, £2,200. 

OP.227.—Neals QM MOBILE CRANE, 4-ton capacity, 
30/35ft. Jib, overhauled, £2,600. 

C.1027.—Neals QM MOBILE CRANE, 
Cantilever Jib, £2,250. 

C.867.—Pingon P15 Rail-mounted TOWER CRANE, 
new 1959, £2,375. 

C.1031.—Pingon P18 Rail-mounted TOWER CRANE, 


new 1960, £3,000. 
C.997.—7'2-ton Booth STEAM CRANE, 


with Dragline 


with 40ft. 


oil-fired, 


30ft. jib, new 1949, £1,800. 

C.1002.—10-ton STEAM LOCO. CRANE, with 40ft 
Jib, £2,200. 

C.1033.—12'2-ton Browning L/Mounted CRANE, 
with 38ft. Jib, £5,650. 

R.182.—Aveling-Barford 6-ton Tandem ROLLER, 


Model TR, as new, £1,675. 
R.183.—Aveling-Barford 8-ton 
ROLLER, as new, £2,450. 
R.174.—8/10-ton Aveling-Barford Tandem ROLLER, 
new 1956, very good condition, £1,500. 
R.175.—25-ton Vickers-Onions Compaction ROLLER, 
late 1959, £1,950. 
D.166.—Six 9.7 cu. yd. Euclid REAR DUMP TRUCKS, 
with Rolls-Royce Engines, new late 1957, £3,900 


each. 
OP.226.—FAIRLEAD and BUCKET for 802 Lima, 


Three-wheel Diesel 


£350. 
OP.S96.—Blaw Knox WEIGHBATCHER, c/w two 
21/14 Mixers, Elevator, Silo, etc., overhauled, 


£1,700. 

Number of Tower and Derrick Cranes available, 
from 30cwt. to 15-ton capacity. Various models 
and makes to cover a comprehensive range. 
GRAYSTON PLANT AND ENGINEERING CO., LTD., 
32 Stewarts Road, London, S.W.8. 

Tel.: Macaulay 6688 (10 lines). 


Wérteo. MECHANICAL DIGGER with Shovel. 
2 Inkerman Street, Preston. 


for 


MASSEY - FERGUSON 
Tractor-Digger-Shoveli 


























with a BIG WORK output. 
With its rugged construction, 


great manoeuvrability and 
LOW PRICE it’s the BEST 
BUY in its class. 


For Details and Demonstrations Contact : 


Browns Industrial Equipment Ltd. 


LEIGHTON BUZZARD, BEDS. 
Phone 2062 (4 lines) 


| 
| 
| 
| 
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ONTRACTORS' PLANT FOR HIRE. 
HIRE PURCHASE OR SALE: 


Selection from our comprehensive fleet of Modern 
Plant. 
CRANES (standard gauge): 


12/15-ton Brownhoist, SOft. Jib. 

10-ton Grafton, Diesel, 34ft. Jib. 

8-ton Wilson, Steam, 35ft. Jib. 

S-ton Grafton, new Diesel conversion, 35ft. Jib. 

S-ton Smith, SOft. Jib (two). 

CRANES (MOBILE ROAD): 

Lorain 10-ton, Lorry-mounted, 
30/70ft. 

Ruston 10-ton, track-mounted, 40ft. Jib. 

Ransomes 8'2-ton, Diesel, 21ft. Jib, 1942. 

Coles 6-ton, Petrol/Electric, 17ft. Jib, 1949. 

Coles 5S-ton Mark 7, on Thornycroft Diese 
Chassis. 

Jones 4-ton KL44, Diesel, pneumatics, 24ft. Jib. 

Coles 4-ton, Diesel/Electric, new engine. 

Jones 3-ton, Super 40. Three available. 

Jones 2-ton, Super 20 and 22. 


DERRICKS: 
Wilson, 7Oft. Jib, Electric. 


S-ton 
S-ton Butters, 80ft. Jib, Electric, new 1949. 
Smith, 47ft. Gin. Jib, single motor. 


3-ton 
EXCAVATORS: 
Two each 19RB 2nd 10RB. 
Weatherill %4yd. Loading Shovel, 
J.C.B. Hydra-Digga/Loadall, 7gyd., 
LOCOs.: 
150-h.p. (two). 


Fowler Diesel Locos., 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
Bagnall Steam, 14in. x 22in., oil-fired. 
Peckett Steam, 7in. x 12in. 
a. 
wo » fully reconditioned, with Angledozers. 
PORTABLE BOILERS: . : 
Mobile, Oil-fred Economic, on 
(1,500Ib. evaporation); Four 800ib. Mobile, 
Oil-fired; also Static Coal-fired. 
Cochran Cross Tube and Crane Boilers. 
AIR COMPRESSORS (on pneumatics): 


extendible Jib. 


1959. 
1960. 


pneumatics 


210 c.f.m., 100 p.s.i., Diesel. 

Four 105 c.f.m., 100 p.s.i., Diesel Broomwade. 
ROLLERS: 

12-ton Aveling. 

9'2-ton Marshall. 

6-ton Huber. 

DUMPERS: 

Three Muir-Hill 148, Diesel, 4'2yd. 

Two Muir-Hill 10B, 2'2y¥d. 
CONCRETE MIXERS: 

Millars 14/10, Diesel-d-iven. 

Winget Roller Pan Mixer, Diesel, 4ft. 6in. pan. 
Contractors’ Pumps, Roadforms, Flexible Hoses (4in. 
to 10in.), Steel and Cast-iron Pipes up to 20in., 
Electric Motors, Diesel Engines, Portable Crushing 
Plant, Light Railway Equipment and Locomotives, 
Scaffolding, Fittings, etc. 


FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Glos. Telephone 2271 (5 lines). 


Ato PROPS. 94 off Sft. 9in./10ft. 3in.; 33 off 
10ft. Gin./16ft.; and 4 off 3ft. Sin./6ft. 
HAROLD POTTER, LTD., Daleside Road, Nottingham. 
“Phone 82171. 


OR SALE, 14/11 cu. ft. Westwood GRAB, double 
rope rehandling type, can be fitted with teeth if 
required, £85.—ALAN R. DAVIES, LTD., 20 White- 
ladies Road, Bristol, 8. Tel. 38418. / 


‘OR SALE, 1960 Bristol! DIGLOADER, in excellent 
condition, fitted new tracks. Bargain at £1,150 
delivered. — BROWN’S INDUSTRIAL EQUIPMENT, 
Victoria tronworks, Leighton Buzzard, Beds. Tel. 2062. 
ANTED TO BUY, TURBO CHARGER for 
Caterpillar DW21s Model 69C.—METAL UNION 
(PLANT), LTD., 75 Victoria Street, London, S.W.1. 
Telephone: ViCtoria 4868/9. 


FOR LIMAS 


PLANT SALES LTD., 


25 CASTLEREAGH STREET, LONDON, W.1 
Telephone: PADdington 2663-4 















$DEBOOM TRACTORS 
TRACTORS: 
HD7. HD10. HO14 OCozer of Scrapers. 
04, D6. O08. Doser of Scrapers. 
TRACTO-SHOVELS: 
HDSG, with 1's cu. vd. Bucket. 
HD9G, with 2', cu. vd. Bucket. 
&XCAVATORS: 
1ORB, 19KB. at equipments 
1.C B. Hydra-Oiggs all eauivments 
OuUMPERS 
aveling. 4', cu va 
Rob Rov. tic«wt 
ROLLERS: 
S-ton an@ 8-107, Diese 
CRANES: 
S-ton ane 10-ren, lorrw-meunte@ 


30-60ft. tides 
PUMPS: 
Sin, & and F. Diaphraem 
tin. Centrifugal. 
MIXERS: 
$/3*2. 7/8. 10/7. 
TIP@ING LORRIES: 
wétin 6 x 4. 


14/18. 





All inquiries to 


| G. GARTER « sons, ur. 


TOKESFORD WILL, ROMSEY, HANTS. 
Teleprene: Braishheld 395 /6/7. 





Tel: 
TOTtenham 
0401 


(10 lines) 
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ORMAN WALKER (MACHINERY:, 
Anlaby, Hull. 

Telephones: Kirkella 57967 and 57968. 
OFFER from stock the FOLLOWING MACHINES in 
first-class condition. 

Photograph of any machine on request. 
Four Stothert and Pitt and Road Machines WEI!IGH- 
BATCHERS, £50 each. 
C.P.T. Two-tooi Diesel COMPRESSOR PLANT on four 
pneumatic tyres, overrun brakes, Ruston Engine. 
Excellent plant, £385. 
10cwt. Atomak Diesel TRUCK, on 
pneumatic tyres, Lister Not done two 
months’ work, £550. 
liner 7/S Cloverleaf Diesel CONCRETE MIXER, tilting 
drum, loading hopper, Lister Engine. Machine 
perfect condition. Little used, £285. 
Ten Schols PIPE-BENDING MACHINES, with Formers 


LTD., 


One Fork-lift 


Engine. 


iar ‘gin. to 2in. Pipes on iron stands, £20 
each. 
Winget 12 x 9 Portable Diesel BRICK and STONE 


CRUSHER, V-belt drive, jaws as new, Petter Two- 


cylinder Engine. Excellent outfit, £385. 

Parker 12 x 8 Portable Diesel BRICK and STONE 
CRUSHER, 8-h.p. Lister Engine, V-rope drive. 
Excellent outfit, £365. 


Three B.E.N. One-too!l Diesel COMPRESSOR PLANTS, 


Models PSO, on_ two-wheel fast-towing-type 
Trailers, Lister LD2 Engines, £285 each. New 
condition. 
NORMAN WALKER (MACHINERY), LTD., 
Anlaby, Hull. 
For First-class Contractors’ Plant. 
OR SALE. 


Caterpillar D7, Model 4T, Cable-operated Blade, 
recently reconditioned, with Le Tourneau Scraper. 

Caterpillar D7, Model 7M, excellent condition. 

‘9RB, Serial No. 11471, with Ruston Engine, alli 
recently reconditioned. Any equipment supplied. 

19RB, Serial No. 10561, Paxman Engine, very good 
condition. 

Benford 18 12 MIXER, Reversing Drum, Water Tank, 
Weigher, Scraper Shovei, Loading Hopper, 6ft. 
raised discharge. 

Winget 10/7 MIXER, Model 7THH, in perfect order. 

i oe Diesel ROAD ROLLER, recently over- 
auled. 

Apply BEATON CONSTRUCTION, LTD., 
131 Hale Lane, Edgware. 
Telephone: Mill Hill 1201 or 7495. 


OR SALE, jubilee TRACK, TIPPING WAGONS, 
FLAT BOGIES, 24in. gauge; SPARE WHEELS, 
AXLES, 36in. gauge; 2,000 CROWBARS; ROAD- 
FORMS; TUBE BENDERS, CATERPILLAR ADJUSTING 
JACKS.—JAMES_H. WILLIAMS, 4 Dock Chambers, 
Cardiff. Tel. 31752. 


OR SALE, Rapier 410 (33 cu. yd.) EXCAVATOR, 
with Forward Shovel, Skimmer and Backacter; 
well maintained. — WILLIAM G. SEARCH, LTD., 
Whitehall Road, Leeds, 12. Tel. 639081 (10 lines). 


OR SALE, 19RB EXCAVATOR, with Dragline 
Equipment. Recently reconditioned, now in excel- 

lent order throughout. Lying London. £2,000. 
Write Box P.4379, ‘‘The Contract Journal." 


ARSSEN PILING in 1GB, 2 and 2B Section, 
1Sft. to 30ft. lengths, for HIRE.—MABEY HIRE 
co., LTD., S4 Victoria Street, London, $.W.1 
Tel.: VIC. 8025 and Manchester-Broughton 3959. 


ROTT BGK3 No. 9083, new September, 1959, 


4-in-1, Operator's Cab, £2,400 o.n.o.—TENET 
CONSTRUCTION CO., 14 Longsight Lane, Cheadle 
Hulme, Ches. Tel.: Hulme Hall 1906. 


ANTED, Good Second-hand 10-ton STEAM LOCO. 
SHUNTING CRANE. Must be in good order. 
Write Box P.4396, ** The Contract Journal." 


“OR SALE. 9yd Le Tourneau Single-wheeled 
SCRAPER. — CAUDLE, LTD., Coventry Road, 
Birmingham. Tel.: Sheldon 5171. 


4/3 MIXERS ‘Half-Bag’ 


FOR HIRE 


30/- PER WEEK 


PETROL OR ELECTRIC—1! PHASE 


OHN MACNAMARA & CO. LTD., 
Rd.,Deptford London, S.E.8, Bermondsey 3275-1435 


FOR SALE 


Peine 28/35 Tower Crane. New 


1956. 68 ft. to jib foot. Luffing 


Jib length 66 ft. | Ton at 70 ft. 
Travelling bogie with curve travel- 
ling. 
JAMES MILLER & PARTNERS LIMITED 
Pump Lane, Hayes, Middlesex 
Telephone: HAYes 3981 





OR SALE. 
One Ford ET6 4yd. TIPPER LORRY, 1953, good 
condition, £175. 

One Bedford 6yd. TIPPER LORRY, 1956, overhauled 


and repainted, £400. 


One Matbro-Mantis EXCAVATOR, 1958, with Bull- 


dozer Blade, Winch, sprag legs, good condition, 
£900. 

One Platypus BULLDOZER, with Winch, 800 hours 
only, £575. 

Two Muir-Hill 3'2yd. DUMPERS, first-class order. 
Offers. 

One Thwaites 30cwt. DUMPER, with Petter AVA2 
Diesel Engine, good order, £165. 

Two Wallace 7/5 Diesel Engine MIXERS, not hopper 


fed. From £80. 
Two Wallace 5/3'2 Diesel Engine MIXERS, £70 each. 


One Liner Trailex SAWBENCH, Diesel Engine, £175. 

One Pegson RAMMER, c/w Trolley, £60. 

Quantity Pegson Rammer Wood Metal FEET and 
SPRINGS, new, £2 per set. 

Forty 4in. x 10ft. ROADFORMS, 26s. each. 


One 3in. Ransomes-Rapier Centrifugal PUMP, petrol 
engine, on trolley, £25. 
OXFORD PLANT, LTD., 


Botley, Oxford 49911 (10 lines). 


OR SALE, Pingon Electric Travelling TOWER 
CRANE, Type P15, and all equipment, 66ft. Jib, 
date of make 1958, in excellent condition. May be 
seen and inspected under working conditions on one 
of our current building contracts in Manchester area. 
Full details available from Plant Manager, JOHN 
DICKINSON AND CO. (BOLTON), LTD., Fairclough 
Street, Bolton, or Tel.: Bolton 21892 5S. 


OR SALE, Parker LOADASCREEN, 24in. Belt 
Loader, with 42in. x 84in. Double Deck Vibrating 
Screen, complete with Feed Hopper fitted with 6in 
Grid and reciprocating feed, and Loading Trap Com- 
bination, powered by Lister air-cooled engine. The 
whole machine as new, only four months old, £2,100. 
Cc. F. WILLIAMS, LTD., Turncroft Lane Sand Quarry, 
Bishop Street, Stockport. Tel.: Stockport 7096. 


h West 80D 14 Euclid REAR 


6-ton. Immediate delivery. 
P.4397, ‘‘ The Contract 


OR SALE, Four North 

DUMP TRUCKS, 13-, 

Write for details to Box 
Journal." 





EXCAVATORS: 
Diesel-driven Excavators, any equipment. 


1 
gan ¢ 10 Diesel-driven Excavators, any equip- 


Smith Super 

allen 13/21 Diesel-driven Crawler Trencher. 

Weatherill Model 12H, Diesel Hydraulic 
Shovel. 

Muir-Hill 2WL Diesel-driven Hydraulic Loading Shovel, 
1'2 cu. yd. capacity. 

Merton Model 59 Hydraulic Frontioader. 

CRANES: 

Two 15-ton Coles Diesel/Electric Rail Shunting Cranes, 
30ft. Jibs. s 

6-ton capacity Neal Mobile Crane, QMW, new 1957, 

ft. jib. 

3-ten capeenty Staffa Mobile Crane, pneumatics, petrol, 

new late 1955. 
capacity Jones KL22 Mobile 

Crane. 

3-ton capacity Darlington Lorry-mounted Crane. 

1S5cwt. capacity Jones KL15 Mobile Crane, 21ft. Jib, 
petrol engine. 


Loading 


2-ton Diesel-driven 


7-ton Anderson Grice Electric Derrick Crane, 100ft 
Jib, new 1954. 

7-ton Butters Steam Grabbing Derrick Crane, 100ft 
Jib, Grabbing Drum. 

30cwt. Butters Hand-operated Derrick Crane, 45ft. 


Steel Latticed Jib. 
Number of good second-hand 
Steam Loco Cranes. 

DIESEL LOCOMOTIVES 
150-h.p. 
FORKLIFT TRUCKS: 
6,000Ib. capacity Ross Heavy-duty Machine, 10ft. Lift, 
Fork and Crane Attachment. 


S-ton capacity Smith 


0-4-0 Barclay, 


15,000Ib. capacity Steelmaster Straddie Carrier, 
diesel, pneumatics. 7 

1,500Ib. capacity Big Joe Battery/Electric Stacking 
Machine. 

4,400 capacity Jimmy Battery/Electric Pallet Truck, 
44in. forks. 

500 good Ailjll-steel Pallets, 4ft. sq., two-way entry, 
Gin. deep. 

HANDLING 

3,000 unused 8&ft. lengths Gravity Roller Conveyor, 
14in. wide, Gin. pitch. 

Also 90 degree Bends, Junctions, Stands, Odd Rollers, 


etc. 
16-ton Tangye Vertical Hydraulic Jacks, head and foot 
lift 


12-ton Low-loader Ratchet Jacks, head and foot lift. 
Reliance Three-wheel Factory Truck, petrol driven. 
B.S.A. Railway Wagon Truck Shunter. 
CRUSHING PLANT: 
16in. x Qin. Parker Portable Crushing and Screening 
Plant. 
Sturtevant Swing-hammer Swarf Crusher. 
DUMP TRUCKS: 
10-ton and 22-ton capacity Douglas Four-wheel-drive 
Dump Trucks, diesel. 
Barford 1/2-ton capacity Diesel—Sale and Hire. 


THOs. W. WARD LTD., 


ALBION WORKS - - - - ~- SHEFFIELD 
*Phone: 26311, Extension 225. 


ne, 


| OR IMMEDIATE HIRE. 
Delmag Diesel PILE HAMMERS, DS, D12 ang 
22. 

G17T Delmag PILE FRAME, with Turntable. 


Zenith PILE EXTRACTORS, Nos. 20 and 80. 
ene verre PILING HAMMERS, 5S, 6, 7 ang 
S. 
Sykes No. 754 and No. 8 Double Drum Diesel PILING 
wee 
STEEL SHEE PILES, Sections 1, 2 and 3, 
lengths. Varlous 


Spencer-Hopwood BOILERS, all sizes. 

22RB, with Dragline and 7O0ft. Crane Equipment, 

KL44 MOBILE CRANES, Jibs up to SOft., pneumatics 

or tracks. 

Neals NM 2-ton MOBILE CRANES, 30/35ft. Jibs. 

3'2-ton Vibro-Verken Vibratory ROLLERS. 

Stothert and Pitt S4T Vibratory ROLLERS. 

C.P.T. Rotary 2-tool COMPRESSORS, portable. 

Johnson 1 cu. yd. and 1'2 cu. yd. Diesel DUMPERs. 

20-ton PORTASILOS. : 

Ruston Diesel LOCOMOTIVES, 2ft. gauge, 25 30-h.p 

Acrow No. 3 PROPS, 8ft. Gin. extending to 13¢t, 

S-ton Electric DERRICK, with 120ft. Jib and Bogies. 

3-ton Hand DERRICK, with 60it. Jib. * 
DUDLEY VALE, LTD., 

3 Buckingham Piace, London, S.W.1. ViCtoria 0252, 


LANT FOR SALE. 
Caterpillar D4, with Angledozer 
Dium Winch 

Caterpillar D7, Models 1T and 3T, with Dozer ang 
P.C.U 

Caterpillar D9, Model 18A, with Cable Angledozer and 


P.C.U. 
Caterpillar TRAXCAVATORS, Models Nos. 6, 
Caterpillar D8, Models 1H, 2U and 22A. with P.c.y, 


933 and 977. 
E.R.F., with Gardner Diesel Engine and Articulated 
Low-loader. 


and Double 


HT4, 


Three Se: gape TS360 Motor SCRAPERS, 15/18 
cu. y 
Tournapull 9 cu. yd. Motor SCRAPER 


10RB EXCAVATORS, SOOO to 18000 Series. 
Furtner details from: 
ROBERTSON PLANT, LTD., 


Barkway (Tel. 277), Herts. 





Caterpillar D4 Series 6U 12000, fitted Caterpitiay 


Hyd: aulic Angledozing Equipment, excellent, 
£3,000 

BTD6, D:ott 4-in-1, new 1959, £2,250. 

TD14A, Hydraulic Angledozer and Onions 6yd. 
Scraper, £1,750. 

B:ay Model BL460 Hydraulic LOADING SHOVEL, as 


| new, £4,000. 
Caterpillar 955 Series H TRAXCAVATOR, Side-dump 
Bucket, little used, £7,500. 
Caterpillar 955 Series C TRAXCAVATOR, Side-dump 
Bucket, 20 months old, £3,250. 
WINDER PLANT AND ENGINEERING CO., 
58 Exeter Gardens, Stamford, Lincs. Tel. 2680, 


Or SALE. 
Two Priestman Cub DRAGLINES and One Wolf 
DRAGLINE. From £450 each. 
International TO9 Wide Gauge ANGLEDOZERS, 
£350 each. 
Sucheye Detery Wheel LAND DRAINAGE MACHINE, 
£700. 
Two Reconditioned D7 CYLINDER HEADS, £45 each. 
30 1125 x 20 Tyres, Wheels and Tubes, 90 per cent. 
tread, £14 each. 
HARFORD ENGINEERING CO., LTD., 
Whiting Road, Norwich. 


‘VNR MIRE in Leicestersnire ana adjacent cuuttics, 

Coles and Hydrocon MOBILE CRANES ana }j.C.6. 

EXCAVATORS.—CREESE PLANT HIRE, [hurmaston, 
Leicester. Syston 2932/3. 


ANTED to PURCHASE, Blaw Knox PF9O and 

PF4S PAVERS.—wWrite, stating price, condition 
and location, to HIWAYS (COVENTRY), LTD., 14/26 
Henrietta Street, Coventry. 


ANTED urgently, SCARIFIER (three teeth) for 
| John Deere 440 Crawler with 831 Loader. 
Price and particulars: WM. LEWIS (AGRICULTURAL 
HOUSE), LTD., Newport Road, Cardiff. Tel. 35651. 


QW-LOADERS for HIRE, up to 14-ton capacity, 
18ft. well bed.—DOUGLAS-HAMILTON, LTD., 
Tunbridge Wells. Telephone: Southborough 1538/9. 


ANTED, S/3'2 MIXER, mus: be cheap. 
PLANT SALES, LTD., 25 Castle: eagh Street, 
London, W.1. Telephone: Paddington 663/4/5. 





Two 





WHY HIRE WHEN 
YOU CAN BUY CHEAPER!! 


New and S/H_ Scaffolding, Mixers, Boards, 
on DEFERRED TERMS 
all types of Plant 
18, 24 months. 


Repayments over 12, 


THE HILL GROUP 


68/70 PENGE ROAD - LONDON, S.E.25 
Telephone: SYDenham 3131/5. 


RAILWAY MATERIAL 


RAILS OF ALL SECTIONS AND ALL 
ACCESSORIES—CONTRACTORS’ PLANT, 
TOOLS, ETC, 


INSTALLATION OF SIDINGS UNDERTAKEN 


ARMYTAGE & SONS, LTD. 


STATION ROAD, WHITTINGTON MOOR 
CHESTERFIELD 


















Stewarts Road, Battersea, S.W.8 - 


MOBILE & PORTABLE AIR COMPRESSORS 
PNEUMATIC TOOLS 
DERRIOKS DUMPERS ETO. 








Tel: Macaulay 7231 (3 lines) 
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FOR HIRE 


| AE 








Iso 
Gullick Hydraulic 
Mi Portable Concrete Bursters 


2 ST ETE Ta 
s Diesel and Electric 
| tm ee 


CONTACT US FOR SERVICE 


eT Eee 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 408! 
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Always remember 
for your plant 





B.T.D. 6 Drott Skid Shovels 





Smith 21 Crawler Cranes 
BK 50 Crawler Cranes 





J.C.B. Hydraulic Excavators 





CHAMBERLAIN 


(ONE OF THE CHAMBERLAIN GROUP OF COMPANIES) 





Case Loading Shovels 





22 R.B. Lorry Mounted Cranes 
M.E. 11 Truck Cranes 





SMITH 21 Excavators and 
BK 50 Excavators 





KL 44 and 
KL 66 Cranes 


CROWN WORKS, SOUTHBURY 


a RD che: 


mo 
eT acd Bhi a> 
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Chamberlain initially 
hire requirements 








Fork Lift Trucks 






Rollers 


ame 
a 








Vibrating Rollers 


Staffa Super 4 
Mobile Cranes 





Tower Cranes 





THIS ee 


Chamberlain We can now offer an even 
wider range of equipment and 
are always machines from our Plant Hire 
Fleet. Modernisation is our 
ready to keynote for 1961 — whatever 
help your requirements, wherever 
the job, Chamberlain Plant Hire 

you Fleet is at your service. 





i an mrziis IE Sie ree zt r 
PO NNN Le 


an 


| MPU zs at Dart pafisr fee ier a zh 


PHONE HOWARD 4994 





a Ne 
IN 





Mobile Hoists 


ROAD, ENFIELD, MIDDLESEX 
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A full range of concrete 
mixers is available from 3/2 
capacity, diesel or electric 
motor. Illustrated is the 
latest 4/3 side discharge 


type. 





















Hemel-Ward Rover Hois- 
tower, easily transported, 
quickly erected. Hoists 10 
cwt., 100 ft. per min. Write 
for illustrated literature. 





Smith Excavators (Manufactured 
by Thomas Smith & Sons (Rodley) 
Ltd.): 8, 10, 12 and 21 cu. ft. 
capacities. Full specificatiors 
available on request. 





COMPRESSORS and CONVEYORS - CRANES - DUMPERS - HOISTS 
LOADING SHOVELS - LOCOMOTIVES - PUMPS - ROAD ROLLERS 
SCRAPERS » TRACTORS and TRACTOR SHOVELS » TRENCHERS, ETC, 


Catalogues available: ‘LIFTING TACKLE STOCK LIST’, *T.W.W. PLANT LIST’, 
‘ALBION MACHINERY CATALOGUE’, ‘CONTRACTORS TOOLS and EQUIP- 
MENT CATALOGUE’. Ask to be put on the Mailing List. 


Works at 
COAvS Gued Phone : Grays Thurrock 
ALBION WORKS °- = SHEFFIELD GLASGOW Phone: Scotstoun 6355/7 
"Phone: 26311 (22 lines) *Grams: Forward Sheffield BRITON FERRY Phone: 3166 
London Office Srettenham House, Lancaster Place, Strand W.C.2 - "Phone: TEM 1515 COVENTRY Phone: Bedworth 2441/2 


CP -81-8 
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ime OW 


of London traffic in the Hyde Park 
Development Scheme. 
Smoothing the flow of work 

with Weatherill Hydraulic loaders. 


Two Weatherill 2HHCR hydraulic loading shovels 
feeding aggregate into hoppers 
on the Hyde Park Development Scheme. 


“hs ft : rs T J x E. WEATHERILL LIMITED 


Tewin Road Welwyn Garden City Herts 
Tel: Welwyn Garden 4221 Grams: Weatheryd Welwyn Garden City 


and London Bristol Glasgow Manchester Walsall West Hartlepool 
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* Versatile, manoeuvrable, effort- 
less, turns in 22’ 9”. 

* 9cu. yd. flat floor standard rock 
body with 70° tip ensures clean 
discharge. 

* Five-speed gear box gives speeds 

up to 24 m.p.h. 

Climbs 1 in 4 fully laden. 

Wheel compensation, low centre 

of gravity ensures stability and 


move more—move faster with the 
safety. 
* Site tested by many well-known 


Contractors over an extended 


aie DUMP TRUCK 


Sole selling agents in the U.K. of Feltham 





* * 


oe EIMCO (GREAT BRITAIN) LTD 


Team Valley Gateshead 11 England Tel: Low Fell 7-7241 


London Office: Princes House 190 Piccadilly London W1 Tel: REGent 2184 
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Efficiency -in a Big way! 


on 
er 














DUNLOP tyres, with their rugged casing 
and firm-gripping tread, are scientifically 
designed to harness the potential power 

of all types of earth-moving machinery... 
to convert power to efficiency! You can rely 
on the DUNLOP Earthmover range to give you 
the utmost in long, trouble-free service. 
Whatever your machines, wherever you put 
them to work, Dunlop tyres will help them 
give the profit-making performance you want. 


DUNLOP 
TYRES 


@ —built better to last longer! 


crul sol sos 
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ypridd "Rea “marks the spot 
| | “ where 104 miles of 30’, 42” and 60’ dia. = jz 
| ‘ ‘. Prestressed Concrete Pressure Pipes 
Sy y Y and 5 miles of 24” dia. Spun Iron Pipes ‘a 
> pW with Tyton Joints a 
ATL are being supplied to the Cardiff Corporation 
a Waterworks | 
7 % Duras Powi 8 To be used in connection with the Llandegfedd Sy 
| ) Be Water supply scheme which will convey supplies L. 
~~, Say KF Le of water to the Cardiff and Newport areas. T 
ma " Plat. Holm.” Water Engineer and Manager, Cardiff Corporation ® 
, ; Waterworks ; — J. W. Seddon, Esq., B.Sc., « 
Westo! M.1.C.E., A.M.I.Mech.€., A.M.1.W.E., Pa 
Super Mar Consulting Engineer: G. W. Cover, Esq., ee 


eo Pe tT qerertioeng 5 
Larbridge’ . 


THE STANTON IRONWORKS mot SRE 











The Whitlock D.D.70 dumper handles in 
bulk any material and will carry ten-ton 
loads. It is a powerful high-duty machine, 
and like the Whitlock Dinkum 60 
excavator, transmits the power through 


a Borg & Beck heavy-duty clutch. 


In these machines, and in the Whitlock 66 
power shovel, the hydraulic system is 


safeguarded by the Purolator ‘Micronic’ A. cotlnisie. stinedag- cin sutiheteala 


of Borg & Beck clutches, and Rockford 
filter, m ade by one of the Automotive ‘over-centre’ clutches and power take-offs, 

will be sent on request. 
Products Group. The illustration above shows the 13” 


Borg & Beck strap-drive clutch. 


REGD. TRADE MARKS: BORG & BECK, PUROLATOR ‘MICRON 


BORG & BECK CLUTCHES | 


BORG & BECK COMPANY LTD., LEAMINGTON SPA, WARWIGKSHIRE, ENGLAND 











ONE OF THE 


e AUTOMOTIVE PRODUCTS 
. GROUP 





PHE CONTRAC] 


JOURNAI 


JOHN DEERE-LANZ “ Ten-Ten” 


A NEW MORE POWERFUL 
CRAWLER LOADER 


JOHN DEERE “OVERSQUARE” Diesel 

Engine 40 H.P. 4 cylinder. 

pee REVERS-A-MATIC DRIVE. Hy- 
raulic Direction Reverser—finger tip control 

without declutching. 

NEW Heavy Duty Transmission and Final 

Drive. Matched forward and reverse speeds 

range from 0.84 m.p.h. to 6.5 m.p.h. 

NEW faster more powerful hydraulics with 

built-in take-off points. 

NEW 7/8 cu. yd. 66” wide bucket. 


JOHN DEERE 
LANZ 


JOUN DEERE Ev. tev e,b0e tS 


Tractors and Equipment 








> NEW ‘JOYSTICK’ BUCKET CONTROL 
—a single lever controls all bucket operations.® 


> These features reduce operator fatigue and 
cut cycle time.* 


Among the equipments available are:— 
John Deere No. 51 Backhoe. 

John Deere Dozer blade interchangeable with 
Bucket. 

NEW John Deere No. 35 HYDRAULIC 
RIPPER. 


Sole John Deere Lanz concessionaires for England and Wales: 


J. D. TRACTORS LTD., 


Maidenhead Road, Windsor, Berks. Tel: Windsor 1913. 


Scotland: Caledonian Mechanical Handling Co. Ltd., 21 Old Castle Road, 
Glasgow, S.4. Tel: Merrylee 2353/4 
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LAYING AN 
“Al” WATER SUPPLY 






WITH HELP FROM AN Al AIR SUPPLY 


Of all the highways in Britain, the Great North Road — A1 — must 
surely be the most famous. A 2} mile length of 30” diameter water 
main has recently been laid underneath or contiguous with the Great 
North Road, to link Newcastle and Gateshead with the southern 
trunk main of the River Coquet distribution scheme. This will result 
in a greatly increased water supply for these two Tyneside towns. 
Laying the main involved excavating layers of asphalt and concrete 
as well as all the subsoil. The total depth of the trench ranged from 
six to twelve feet. Afterwards, this had to be backfilled and the surface 
restored. All this work had to be done with the minimum of interrup- 
tion to traffic. This meant speed and an efficient air supply was an 
obvious necessity. To power their breakers, the Newcastle and 
Gateshead Water Company employed a battery of Atlas Copco 
VT4 compressors. 

Delivering 140 c.f.m., the VT4 offers a better power weight ratio than 
any other portable on the market. Its simple, reliable design and 
universally-serviceable Ford Diesel engine, makes ittheideal machine 
for hard-working contractors and public utilities. 

For full information send for leaflets on the four types of Atlas Copco 
portable compressors ranging from the VT3 developing 110 c.f.m. to 
the VT6 developing 315 c.f.m. 





VT5 220 c.f.m. Weight 26 cwt. 





Atlas Copco 
ae 


puts compressed air 
to work for the world 





ATLAS COPCO (GREAT BRITAIN) LIMITED 
Maylands Avenue, Hemel Hempstead, Herts. Telephone: Boxmoor 6040 


Sales and service depots at: LONDON - BRISTOL - CARDIFF - LICHFIELD - LEEDS 
MANCHESTER - NEWCASTLE - GLASGOW - BELFAST - DUBLIN 
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JACKET 
FOR A 
TOUGH 
JOB... 


Donkey Jackets for protection, warmth and hard wear. 
Beautifully cut and manufactured from showerproof navy 
Yorkshire Woollen Melton cloth: the Welfit KG 5 Donkey 
Jacket is available with or without the leatherette back 
and shoulders. It is designed with large open patch 
pockets and is ideal for industrial and outdoor workers, 
lorry drivers, etc. 


Style KG 6 Shortiecoat also available. 


Other Welfit garments include the Welfit Moleskin 
Jacket, Waterproof Long Coats, Jackets, Over-trousers, 
Leggings, and Sou'westers. 


Write for fully illustrated catalogue to :- 


WELFIT Means CO. LTD., (Clothing Division) 
Phone 66326 Hanson Lane Mills, Halifax. Telex 512355 





The light 
bucket for the 
HEAVY job... 


@ Made of heavy section rigid polythene 
for great strength but pliable enough 
for easy cleaning and safety. 


@ Light in Weight (just over 3 Ib) 


@ Rustless, corrosion-proof and 
unbreakable. 





Enquiries to: 


JURY HOLLOWARE LTD : BRIERLEY HILL + STAFFS +: TEL: LYE 2126/7 





A TOUGH 








Available from Stock, 
Concrete Breaker Steels 


in 14” or 14” Hexagon, 
also Clay Chisels, 
Asphalt Cutters and 
Spades for all Breaker 
Machines, 


SEND FOR LIST 221059 


Standall 


ENGINEERING LTD. 


MICKLEY WORKS, DRONFIELD WOODHOUSE, SHEFFIELD 


Telephone: SHEFFIELD 362583 Telegrams: ‘‘ UPSET", SHEFFIELD 





ff 
ae 
(Aas Tip 
la 

Mi tN 












@ Extra strong galvanized steel handle 


@ Impervious to most chemicals. 


Colour: BLACK, Capacity 3 gall. 


Ideal for factories, building sites, 
garages, gardens and all 
heavy duty applications. 


FIEAVY DUTY BUCKET 
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_-q0 FASTER 


-more easily- 
 -more economically 


with the 



















it in hdd “a 


The International T.D.9 (92 series) Drott has 
already proved its worth and is now available here 
in quantity. Its smooth constant power is drawn 


from the DT.282 turbocharged, 6 cylinder diesel 





engine which has unmatched economy and all- 
weather direct push button starting. With the 
popular 4 in I, 13 cu. yd. bucket and longer track 


frames, this outfit is extremely stable and easy to 


a 


operate under all conditions, offering unlimited 


a 


scope in its applications and presenting real value 
for money at its current price. 


It is backed by the unrivalled service from Cripps 


a 


who will gladly send you full particulars on request. 





CRIPPS 


For Construction Equipment — the finest on tyres and tracks 


INTERNATIONAL 
R. CRIPPS & COMPANY LIMITED HARVESTER 





NOTTINGHAM Tel: 71161. MANCHESTER Tel: Trafford Park 1658. SHILDON Tel: 261 


ESTABLISHED 1891 — CONTRACTORS TO H.M. GOVERNMENT ° YOU CAN RELY ON OUR SERVICE — PROVED OVER 60 YEARS 
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LOCAL AUTHORITIES & 
JOBBING BUILDERS 
CHOOSE THE FAMOUS 





TRAILEX JUNIOR 


3! T MIXER 





Petrol or diesel engine driven . . . gives a perfect mix 
—with an unmixed batch capacity of five cubic feet, 
and an output of up to twenty batches per hour. 
Never idle, fast towing from site to site. Non-towing 
models in 3} T and 5T sizes on steel or pneumatic 
tyred wheels. Petrol or diesel engine driven. 

HIRE PURCHASE TERMS...ONLY 10%, DEPOSIT 

ee eee ee ee ee ee ae 

Please send full details of items marked ‘ X’ 

© HOPPER FED T.D. MIXERS 


© ROLPANIT MIXERS | 
© PORTASAW 


© CADET MIXER 
O NON-TILT MIXERS 
© ROUGHRIDER 


© JUNIOR MIXERS 
O CUMFLOW MIXERS 
© SLAB BLOCK & BRICK MACHINE 


| 
PII cenit eaetentaenrcian | 
| 
i 


THE LINER CONCRETE 
MACHINERY CO. LTD. 


253 PARK ROAD, GAT'SHEAD, 8. Phone: 72501. Grams: “Liner, Gateshead "’ 
London Office & Showrooms: 
Liner House, Lexden Road, Acton, W.3. Phone: ACOrn 8931 
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see 
how 

much civil 
engineering 
activity 
hangs on 
rope 


ROPE IS MUCH IN EVIDENCE on the busy construction 
sites of today. Winching out timber, excavating foundations, 
hoisting girders, positioning pre-cast concrete... .many 
modern building techniques depend on the strength and 
reliability of rope. 


STRENGTH? RELIABILITY? That’s where Hood Haggie 
come in. Hood Haggie’s steel and fibre ropes embody these 
qualities in good measure. Which is why they are being 
increasingly specified for the tougher civil engineering 
applications at home and overseas, 


HOOD HAGGIE ROPES 


for every branch of industry 


R. HOOD HAGGIE & SON LTD. 
CONDERCUM HOUSE, 171 WEST ROAD, NEWCASTLE UPON TYNE 5 
TELEPHONE: 39111 TELEX: 53114 


LONDON OFFICE: 85 GRACECHURCH STREET, E.C.3. 


TELEPHONE: MANSION HOUSE 7521 cel 
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The Smith M.E.I1 Truck Crane in this photo 
is owned by the Dublin Erection Co. Ltd. 







Ni.E._— 
the all-purpose 


TRUGK GRANE 


which is slicing job costs by 
saving time and money on a wide 
variety of construction duties 


™ 
{ 


a 


egal dna areas 


Ron a 


7 


Can lift up to 10 tons on the short boom 
(25ft. length). 


Additional sections (quickly fitted) vary the 
boom length to 35, 45, 55, 65 or 75ft. 


Extra height and range is achieved by using the 
special l0ft. fly jib extension. 


SMITH PATENT POWER-LOWERING DRL: 
FITTED AS STANDARD. 


Can be adapted for digging duties, using 
shovel, dragline and back-hoe equipment. 


Ideal for pile-driving. 


Aryple road speeds to suit all conditions. 


Lr Le : i ane ae THOMAS SMITH & SONS 


Mee 


“i \ aC eee Crane & Excavator Works, Rodley, Leeds 


Tel. Pudsey 2844 Wires: Smith, Rodley, Telex 
(Telex No. 55105) 











1718 THE CONTRACT JOURNAL tune 29 196] 





COMPLETE PROTECTION 
AGAINST RUST- 


. 1 D 
FORLESSTHAN # PERSQ.YD. 


OF APPLICATION 
(when purchased in 40-gallon drums) 


PRESOMET 





BITUMINOUS BLACK PAINT 





Protects metal surfaces against rust by 
reducing moisture absorption and electroly- 
tic action. 

Resists dilute acids, fumes, and sea water. 
Withstands weathering action onall surfaces. 
Free flowing PRESOMET may be applied 
easily by brush, spray or dipping. 

DIMERS OR RRR TS 
AVAILABLE IN 3 GRADES 


‘A' Light coat for railings, corrugated roofs, 
farm equipment, etc. 

‘B' Medium coat for general ship work, piers, 
wharves, etc. 

‘C' Heavy coat for extra severe conditions. 


| To NCB BY-PRODUCTS, DOCKS, CARDIFF | 
| Please send free sample tin of Presomet and name of nearest stockist l 
5 APTI cicirnnsnseeeesneninsrrvnnietinonn matcicaniittsinitioaniiiiinait | 
eat | 
| ct | 





PRESOMET 'tuminous stack PAINT 


A National Coal Board By-Product of British Coal 


NATIONAL COAL BOARD BY-PRODUCTS 
DOCKS « CARDIFF - Tel: 31011 


*'Presomet' is a Registered Trade Mark 


| 
| 
| 





“down time” 


Under the Dorman Site Exchange 
Plan, engines, crankshafts and 
unit assemblies can be quickly 

and efliciently replaced on 
site — often over a weekend. 













wre’ : 
$ : 
FOR op ERVice 


USERS 


REPL, 


Replacement engines 

are covered by a six 
months guarantee, and 
the replacement is approx- 
imately half the new 
price, while hire purchase 






facilities are available. CE 

This service, which * ENGINES EMENT 
operates throughout * CRANKSHAETS 

the British Isles, can * CYLINDER BLocKs 

give you considerable | Asemaus 





savings in ‘“‘down time” 
and substantially 
reduce your main- 
tenance costs. To 
find out more about 
it, send today for the 
free Booklet No. 1. 











DORMAN 


REGO. TRADE MARK 





B22 Se LS 


W. H. DORMAN & CO. LTD., STAFFORD, ENGLAND 
D.19C 
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OMATION is the outstanding feature of the new processing plant 
can constructed and erected for the Margam Slag Co. Ltd. by Stothert 
& Pitt, Ltd. The accurate production of slag for bituminous and tarmacadam, 
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WRIGHT 


RIGID WELDED MATS 


Patent No. 15375/54 


Compact and flat 
to transport 




























increase concrete post 
strength by 20%. 
Supplied flat in any 


‘VEERITE’ HINGED AND FOLDED 


Reinforcing Mats 


PROVISIONAL PATENT 34826/58 







length or section for easy 






transport and storage. 
Take only 20 SECONDS 
to bendtoshape. Used by 






Unfold flat 
in seconds 






leading manufacturers. 


“SNAPON” cco, 


Split Concrete Snap-on Bar 
Spacers. Regd. Design. Pat- 
ent applied for. Immediate 
delivery. 







No costly handling ! 
No awkward curling ! 


VEERITE mats will 


Used by the leading concrete 
manufacturers throughout the country 









speed up your jobs 


Vv. WRIGHT (LEEDS) LTD. and save you money. 


STILLHOUSE WIREWORKS, : 
WATERLOO ROAD, LEEDS, 10  “!!sizes. Send us your 


Telephone: 74018/9 enquiry. 





Send for full particulars and samples. 


V.WRIGHT (LEEDS) LTD., w#rsstco sono, eos 










Quicker 
on the spot 


WITH POWERFUL 
PNEUMATIC TOOLS! 


Why waste money tackling jobs with out-of-date tools ? 
Or tie down an expensive compressor for days ? 

The 72 LR Hydrovane gives the mobility of the Land-Rover with more power than 
most ‘single-tool’ portable compressors you have ever used. Gets through half a 
dozen jobs in a day—miles apart—or will slog all day on one job without a murmur 
and with plenty of power in hand. Fully approved by the Rover Company Limited, 
the 72 LR Hydrovane is easily fitted to all current Land-Rovers. Leaves plenty of room 
for men and equipment, and can be removed in seconds. 

Low first cost, cheap to run, with Hydrovane efficiency, smoothness and reliability. The 72 LR 
is a wise investment for all authorities and contractors to whom time is money. 


n HYDROVANE COMPRESSOR Type 72LR 
if MEL 4 {[emm FOR LAND-ROVER MOUNTING 


Write for leaflet HY 122 to The Hymatic Engineering Company Limited, Redditch, Worcs 
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The. most economical 
DUMPER on the 
market to-day 


£ 3 3 oO delivered 


James F Low 





& Co.Ltd. 
DUMPER 


MONIFIETH, DUNDEE, SCOTLAND. Phone: Monifieth | 
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site clearing Bulldozing 


Pole erect 


AS 


NSS 
“> 


RASS 


greater power plus 
ultra modern styling 


make the\j®4L the most 


advanced loader built today. 


The features YOU want! 


* Large diameter rams 





* Super comfort “spaceview” cab. 


* Full deluxe lighting, trafficators, 
interior light and external mirrors 


* 30 second quick fit bulldozer blade 
* Quick fit 1 ton crane. 

* Standardised hydraulics. 
* 70 ton front axle 





Loading 
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‘TRAVELAIR’ 


has one engine doing both jobs 


The 


operates the 2 tool compressor 
powers the truck 





One power source to get you there, then get to work... 
that's mobility! One four-cylinder diesel 

to propel the vehicle and run the compressor 

by direct drive... that’s compactness! 

No gearing! No power-loss! No complications! 

One large capacity fuel tank... two large capacity 
toolboxes... the weight of engine and compressor 
evenly distributed ...the all-embracing design brings 
you air power in its most mobile and practical form. 
Full road speed ahead with the ‘TRAVELAIR’! 


Air Pumps Limited 
Raynes Park London SW20 Wimbledon 9441 


cts | 


ae 
a For complete specification 
please write for publication M.20. 
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wy READY MIXED CONCRETE PLANT 
§ SIMON PATEN CIVIL ENGINEERING PLANT 


CONSTANT _— 
WEIGHT FEEDER rr 
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is the 
electro mechanical 
brain which is built into the... 


SL 3 
CONTINUOUS 
CPHL me LY 

MIXING PLANT 








Fully automatic Batching 






& Mixing Plant designed 







to deliver a continuous 


output of mixed concrete 







kmixers or 
OF ANY SIZE at 
therateofupto3CU.YDS § 


into truc 











agitators 






* NO WEIGH LEVERS TO PULL/ 
*NO WEIGH BUTTONS To PUSH! 
* TOTAL ELIMINATION OF 

_ HUMAN ELEMENT IN WEIGHING! 
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INTERNATIONAL 
HARVESTER 
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GEMOUIME a service parts 
that you can rely on { 


Why ‘make do’ with non-standard parts? By just phoning your 















TH dealer, you can get parts that are exactly the same as those used to 
build new IH machines coming off the line. Genuine IH service 

parts are made to strict IH specifications. That’s why they keep your 
IH equipment working at top efficiency. Your IH dealer carries 

1000’s of genuine IH service parts, ready for use at a 

moment’s notice. And his IH training makes him your best adviser 

on all service matters. Take full advantage of it. 


m International -:---~--~--: 
= IN GREAT BRITAIN AND NORTHERN IRELAND 






iCONSTRUCTION EQUIPMENT 
THE FINEST ON TYRES AND TRACKS 


INTERNATIONAL HARVESTER COMPANY OF GREAT BRITAIN LIMITED » HARVESTER HOUSE -« 259 CITY ROAD « LONDON £O4 
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...the Joy-Sullivan Speedline Paving Breaker 
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The scraper’s weight is concentrated over cutting blade: 
loads are dug faster. Heaped capacity, 5.62 cubic yards. 


WEIGHT MADE TO WORK 


THE CONTRACT JOURNAL 


No ordinary scraper dozer combination this, it's the ideal 
unit for the smaller contractor and builder, with staying 
power for big jobs, manoeuvrability for small ones and 
round-the-clock availability. The T.M.2. open bowl 
scraper takes full advantage of the Track - Marshall's 
55 b.h.p. and 14,000Ilb drawbar pull; its centre of gravity is 
directly over the cutting edge for faster digging, yet low 
enough to provide maximum scraper stability however 
rough the going. The Marshall Angledozer too, is built 
for peak performance and quick, simple adjustment but 
that’s only to be expected, for the complete team — 
crawler, scraper and dozer — have been designed to 
work together from the word go! 


xix 


FAST EASY OPERATION 


MARSHALL SONS & COMPANY LIMITED, GAINSBOROUGH, 


C.C.U. controls are handy to driver: operation is positive and 
sensitive with no stiffness or backlash 





LINCOLNSHIRE 
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The injection of minute, but critically accurate, quantities of fuel at 
very high pressures calls for superlatively accurate workmanship 
in the construction of fuel injection equipment. In the C.A.V. works, 
variations in surface finish of one-millionth of an inch are indicated 


clearly and recorded by Talysurf machines. 


QUALITY 
CONTROL - 
TOA 
MILLIONTH 


C.A.V. LIMITED, ACTON, LONDON W.S3 


June 29 196] 
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There can be no expansion in a competitive 
business without the regular addition of the 


latest machinery and equipment. This is where 





Mercantile Credit facilities can prove Such a 
vital factor in your development. They enable 
you to acquire the machinery or plant you 
pl Ul to need out of income and the profits they earn, 
while your essential working capital remains 
undisturbed. If you would like more details, 
Vv please write or telephone to your nearest 
Vv 


Mercantile Credit branch. 





MERCANTILE CREDIT 
& 4! COMPANY LIMITED 


Argyll House, 246-250 Regent Street, London W.1. . 





Telephone: REGent 7222 
Member of the Finance Houses Association 


There are Mercantile Credit branches throughout the United Kingdom, 
lease consult your local telephone directory for your nearest branch, 
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& ; 
Wi} py {l ) | TK Tippers have the advantages of 
short wheelbase and forward control 


manoeuvrability. 7-ton—Gross lade 
weight 23,000lb. 74-ton Gross laden. 
weight 25,000Ib. for a 


better 
BEDFORD 
improves the mix and 


deal 


forms a positive water barrier in 


Portland Cement Concrete and Renderings : 6 
Come and see our range, it’s the 


most comprehensive to be found 


anywhere. We are official Tecalemit 
A.C.L. Lubrication specialists. 
SYD ABRAMS LTD 


Write for the ‘PUDLO’ waterproofing compendium to— Waterloo Road Manchester 8 
KERNER-GREENWOOD & CO., LTD. Broughton 4321 


KING’S LYNN Telephone: King’s Lynn 2293 
SOLE PROPRIETORS AND MANUFACTURERS 


DIAMOND DRILLING 


A method by which any depth or diameter can be drilled 











in any building material including reinforcing steel 
QUICKLY, QUIETLY AND WITHOUT 
VIBRATION 


Our drilling experts will inspect and quote for work in 


any part of the country. 





Phone or write to:— 


COVENTRY COMPRESSORS LTD. 


DIAMOND DRILLING DIVISION 
32 STEWARTS ROAD, BATTERSEA, S.W.8 + Phone: MACaulay 7231 
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contractors GU] DE 10 accrecates 





BEDFORDSHIRE 





ARRIES (ELLIS AND EVERARD) 
BARDON Was Wester. (Tel.: Coalville 1226/7/8; or 
LTD. mevyiGiiant 2530.) (For details, see Leics.) 
oe RFIELD, F. J. & CO., LTD., 261A Finchley 
OANGERF ET. NLW.3. (Tei: HAMpstead 8044/8.) 
Ro. aii road aggregates, kerbs, setts. (See London.) 
AGGREGATES. LTD., Northampton 
HERR ER ries, Rushden (2354/5). (See Northants.) 
E UCTS (HUNTS.), LTD., Little Paxton, 
GRAVEL PROC Kunts. (Tel.: St. Neots 308.) Pits at 
ttle Paxton, St. Neots, Hunts.; and Blunham, 
ARTIGAN. G. fF. X.. LTD. (See Buckinghamshire.) 
} ives SAND AND GRAVEL CO., LTD., 22 The 
ST. roadway. St. Ives, Hunts. (Tel.: St. Ives 2441/2/ 
3/4.) (See Huntingdonshire for details.) 
VERINGHAM GRAVELS, LTD., _ Hoveringham, 
HOWNottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 


., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
wees. 55966. 53969, 50353 (night)). (See Cambs ) 
, HENRY, LTD., Pix Farm Lane, Hemel 

HT oteed, Herts. (Tel.:_ Berkhamsted 1208/9.) 
Pits at: Leighton Buzzard, Bedford. Building sands 


BERKSHIRE 


t UARRIES (ELLIS AND EVERARD). 
sano oa Leleester. (Tel.: Coalville 1226/7/8, or 
London: VIGilant 2530.) (For details. see Leics.) 
S.. S. and t., LTO., 126A High Street, 

ag (Tel. 2264.) (See Hampshire.) 
RRY A., LTD.. Buckhurst Hill, Cheapside, 
core, Berks. (Tel.: Ascot 1026/7.) Sand, all 
grades of washed aggregates, hardcore, clinker. 

ashes and hoggin. 

curTiS, J. AND SONS. LTD., Botley Works, Oxtord. 
(Tel: Oxford 41081/2/3.) Sand and all grades 
of washed aggregates. Pits at Radley, near 
Abingdon. (Tel.: Abingdon 441.) 

ELD, F. J.. & CO., LTO., 261a Finchley 

OE eee ses. N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

IN. S. (EWELME), LTD., Ewelme, Oxon 
ome Ewelme 20 and 37.) London Office (fel. 
Uxbridge 36511/2/3). All grades washed aggre 
gates. Path hoggin, broken stone, building sand 

HAINES, H. (WITNEY), LTD., Oxford Road, Witney. 
(Tel.: Witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

HALL AND CO., LTD., Cardiff Road, Reading 
(Tel. 50458.) Pits at Theale. (Tel.: Theale 373.) 

HOVERINGHAM GRAVELS, tTo., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

JANES AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulldozing 
and bulk excavation. (Tel. Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064), 
155A Porchester Terrace North, Paddington, W.2. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 


BRECKNOCKSHIRE 


NASH ROCKS STONE AND LIME CO., LTD... 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

SALOP SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tel. 961), Salop. 


BUCKINGHAMSHIRE 


ASPHALTE CARPETS. LTD., 38 Buckingham Pa'‘ace 
Road, London, S.W.1. (Tel.: Tate Gallery 4857 or 
Gerrards Cross 3496.) Manufacturers of al! grades 
of gravel bitumen macadam, gravel asphait and 
cold asphalt at Gerrards Cross 

BARDON HILt QUARRIES (ELLIS AND EVERARD). 
LTD., near Leicester. (Tel: Coalville 1226/7/8: or 
London: ViGilant 2530.) (For details, see Leics.) 

BICESTER STCNE CO., LTD., Stratton Audley, 
Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limestone, 
tarmacadam, dry, pitching stone, hardcore, etc. 

COFF, HARRY A., LTD., Buckhurst Hill, Cheapside, 
Ascot, Berks. (Tel.: 1026/7.) (See Berkshire.) 

OANGERFIELD, F. J.. & CO., LTD., 261a Finchiev 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

ORINKWATER, W. W., (WILLESDEN), LTD., Rush 
Green, Denham, Bucks. (Tel.;: Denham 2241/2/3.) 

GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. 
(Tel.: Ewelme 20 and 37.) London Cfhice (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
Gates. Path hoggin, broken stone, building sand. 

HAINES, H. (WITNEY), LTO.. Oxford Road, Witney. 
(Tel; Witney 42.) All grades washed aggregates. 
hardcore, pitching and broken stone, Cotswold 
building and walling stone. 

WALL AND CO., LTD.. Brentford, Middlesex. (Tel.: 
Isleworth 4455). and Coronation Road, High 
Wycombe (Tel. 4360/1). and at Gerrards Cross. 
Pits at Wraysbury (Middx.), and Iver (Bucks.). 

HARTIGAN, G. F. X., LTD., High Street, Newport 
Pagnell. (Tel. 126.) Graded and single-sized 
Gravel aggregates to B.S.S. Pits at Newport Pagnell 
and Broughton, adjoining M.1 flyover. 

HOVERINGHAM GRAVELS, LTo., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15_ lines.) 
(For details, see Nottinghamshire.) 

1ANES ANO CO., LTD., 2C Buckingham Avenue. 
Slough. Sand aggregates, hardcore, ashes, bulldozing 
and bulk excavation. (Tel.: Slough 20361/2/3.) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064). 
1SSA Porchester Terrace North, Paddington, W.2. 

MARLOW SAND AND GRAVEL co., tTo., 
Westhorpe Pit, Little Marlow, Bucks (Tel.: 

.-,.Marlow 379.) 

“TUART MACEY, LTD., Gordon Road, High Wycombe 
(Tel: High Wycombe 2591/2.) 








CAMBRIDGESHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (fel.: Coalville 1226/7/8; or 
pannion: ViGilant 2530.) (For details, see Leics.) 
AGERFIELD. F. J.. & CO., LTD., 261A Finchley 
Ra. London, N.W.3. (Tel.: HAMpstead 8044/8.) 
or all road aggregates. kerbs. setts. (See London.) 


Se 


CAMBRIDGESIIIRE 


OICKERSON, M. (CONTRACTORS). LTD.. Gloucester 
Street, Cambridge. (Tel.; Cambridge 56973/4.) 
All grades washed sand and gravel, reject stone. 
hoggin, clinker crushed granite, crushed and 
@raded concrete hardcore. brick rubble, ready- 
mixed concrete (all grades). 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171-15 lines.) 
(For details, see Nottinghamshire.) 

MACLAREN BROS. (KENNETT), LTD., gravel, tarred 
and bituminous, gravel asphalt, washed sand and 
gravel, al! to B.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.; Kentford 333/4.) 

ST. IVES SAND AND GRAVEL CO., LTO., 22 The 
Broadway, St. ves, Hunts. (Tel.: St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night).) 
Supplier, at keenest rates, of “Finest Quality Only 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and granite chippings. Alt to 8.S. 
Specifications. Delivered to any site In East Anglia 


CARDIGANSHIRE 


NASH ROCKS STONE AND ULUIME CO.. LTC.. 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire tor details.) 

SALOP SAND AND GRAVEL SUPPI.Y co. 
Admaston Wellington (Tel.: 961). Salop. 


CHESHIRE 


BUCKTON WUARRY, broken stone, all grades. (Tel.: 
Mossley 123.) Or write Main Roaa, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD.. 
Pennant End Quarry, Whaley Bridge. (Tel.. Whaley 

Bridge 139.) Washed sand and gravel. 

CAWOOD, WHARTON AND CO., LTD., Pistyil 
Gwyn Quarry, Lianarmon, near Mold. (Tel.: 
Lianarmon-yr-lal 27.) Crushed limestone and 
tarred macadam, all grades. 

CHESHIRE AND NORTH WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Lianarmon-yn-tal 43.) Hard, broken 
limestone, dry and coated, to 8.S.S. inquiries 
to registered office-——Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 
Trent 88094.) 

CROXDEN GRAVEL, LTD., Cheadie, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity, 2,000 tons 
per day. 

DOUNNING AND SON, LTD. (See Shropshire.) 


HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.:; Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LID., Cheadle, Stoke-on- 
Trent. (Tel.: Cheagie 2323/4, 2119 and 2195.) 
tAanchester Office: 464 Wilbraham Road, Chorlton, 
Manchester. 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) All sizes and gradings of crushed granite 
aggregate from our Collingwood Oock (Liverpool) 
Depot. Any quantity per day: immediate delivery 
ex stock. 

TERN HILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Orayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for detalls.) 

TRENTHAM GRAVEL CO., LTOD., Lordsiey Quarries, 
Willuughbridge, mear Market Drayton, Salop 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed = sharp 
concreting sand. Plastering sand. Plant capacity: 
2,000 tors per day 

WARDLOW LIMESTONE, LTO., Cauidon Low, N. Stafts 
(Tel.: Oakamoor 366.) (For detatis, see Stafts.) 

WILLIAMS, C. F., LTD., Bishop Street Sand Quarry, 
Turncroft Lane, Stockport. (Tel.: Stockport 7096.) 
Building sand and concrete sand. Bulk sand and 
Gravel filling a speciality. 





CORNWALL 
PENTEWAN OOCK AND CONCRETE CO.. LTO., 
Pentewan Works, near St. Austell. (Tel.: 


Mevagissey 3335/6.) Gwithlian Works, near Havie. 
Pure silica gravel and grit, concreting building. 
plastering and asphalting sands, elvan and granite 
aggregates. all sizes. 


CUMBERLAND 


BROOMBYS. LTD., Sandside, Milnthorpe (Tel. 3251/2). 
Westmoriand. (See Westmorland.) 

ESK MANUFACTURING CO., LTD., Calsil Brickworks. 
Brisco, Carlisle. (Tel.: Carlisle 2-4941.) Sand 
lime bricks (common and coloured fa.ings). Ex 
Brisco. Concreting aggregates ex Longtowr 
Works (Tel. 365). 


DENBIGHSHIRE 


SALOP SAND AND GRAVEL SUPPLY co.. 
Admaston, Wellington (Tei.: 961), Salop. 


DERBYSHIRE 


BALLIOON QUARRIES. LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes: 
coated limestone to 5.S. 802 and 1621 and wet- 
mix: large output; reliable deliveries 

HILTON GRAVEL, LTD. Hilton, Derby. (Tel.: 
Etwali 422.) Also at Mercaston. (Tel.: Srailstord 
316.) And at Willington. (Tel.: Repton 3215.) 

HOVERINGHAM GRAVELS. tro... Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15S tines.) 
(For details see Nottinghamshire.) 

HULLAND GRAVEL CO., LTD., Cheadle. Stoke-on- 
Trent (Tel.. Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakam~or 385-386.) Clean graded dry limestone. 
all to BS.S. sizes. Outout 1.000 tons per day. 

SALISBURY AND WOOD. LUTOD., Matlock (Tel. 
272/273). Limestone and granite, dry or coated 
gravel and sand. kerbs, siabs, biocks, ovosts. 
reconstructed ano natura! stone: time and ground 
ltimectane 'ightweloht acaregatee ashes red echale 

WARDLOW LIMESTONE, LTD.. Cauidon Low. N. Staffs 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 


BULL BROS., S. and L., LTO., 126A High Street. 
Wincnester (Te'. 2264). (See Hampshire.) 

DANGERFIELD, F. J.. & CO., LID., 261A Finchley 
Ra., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LID., Bumpers Lane, Easton, 
Portiand, Dorset. (Tel.; Portland 2207/8.) Tarred 
and bituminous macadam, toundation materials. 
tmestone for all purposes and to al! gradings 
Portland stone aggregates and Portiand capstone 
aggregates tor reconstructed stone. By road and see. 

HALL AND CO., LTD.. 8 Commercial Road, Parks... 
(Tel.: 5379) 

MOREYS (VERWOOD). LTD., Verwood, Wimborne. 
Dorset. (Tel.: Verwood 234.) Concrete aggregates 
ocuiiding sand, hoggin. path gravel. 


ESSEX 


ALRESFORD SAND AND BALLAST CO., LID., 
Alrestord Creek, near Colchester, Essex. (Tel: 
Wivenhce 341/494.) Pits at Alrestord Creek, 
Brightlingsea, Stoke-by-Nayland, Bures and 
Holland. All grades of washed shingle, concreting 
sand and building sand. Road and water transport. 

BAKER. F AND E., LTD., 73 High Road, Rayleigh, 
Essex. (Tel.: Rayleigh 1031/2.) Pits at Great 
Totham. rieybridge and West Tilbury. All grades 
ot washed material supplied and delivered: also 
hardcore ashes and bricks. 

BARDON HILL QUARRIES (ELLIS AND EVERARD). 
Londons Vidhan tise e reeeee 1226/7/8, o 

: ilan ; or details. see Leics. 

BUCBRICKS COMPANY, LTD., Sand and Ballast Pits, 
Martells, Ardleigh, Colchester. (Tel.: A-dieigh 
310.) All grades of washed aggregates, sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buvers’ reauirements. 

DANGERFIELD, F. j.. & CO., LTD., 2614 Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

FERRIS PITS. LTD.. The Limes Garage. Fenceplece 
Road, Barkingside, Essex. (Tel.: Hainault 5271/2- 
3001/2.) Pits at Orsett, near Stanford-ie-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands surolied and 
delivered, also hardcore. 

HALL AND CO., LTD., Manor Road. Romford. (Tel.: 
Romford 42321.) Pits at Upminster, Boreham and 
Linford, near Grays. Gravel aggregates, concreting, 
olasterina and huilding sand 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details. see Nottinghamshire.) 

HUNNABLE. F. A.. AND SON, LTID.. Rayne Road. 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, ‘ain to relects: washed 
concreting sand and washed soft building sand. 
Clossifed gune tor cy Ready mixed concrete 

grades. its at Braintree, Bor king, 
End Hedingham and Alphamstone —e 

KENRICK, W., LTD., 92 Waterloo Road, Romford, 
Essex. (Tel. 42481/2.) Supply and deliver all 
grades of sands, ballast and shingle, asphalt grits, 
Granite aggregate. Rubbish clearance. Tip available 
at Upminster. 

LEIGH BUILDING SUPPLY CO.. LTD.. Head Office: 
956 London Road. Leigh-on-Sea, Es.ex. (Tel.: 
78264—-5 lines.) All grades washed materials. 
huildina sand hardcore, ashes, hricks granite. 

PETERS AND BARHAM, LTD., 309 South Street, 
Romford. (Tel.: Romford 44141—7 lines.) Washed 
and crushed gravel, all sizes. Sand and gravel pits 
at Asheldham, Chignall St. james, Dagenham, 
Great Waltham, North Ockendon, Roxwell, West 
Thurrock. 

PINCH. L. A. AND A... LTD.. Upper Rainham Road. 
Etm Park. Hornchurch. Essex (Tel.: Hornchurch 
48912/3/4.) Haulage al aggregates and 
excavation 

READ. P. 1T.. LTD.. Fairiop Airfield, Forest Road. 
Iford (Tel.: Hainault 61117/2/3.) High-grade 
sands, hallast and shingles supplied and delivered: 
alsa readv-miver concrete, 

ST. ALBANS SAND AND GRAVEL CO., LTD., 
London Colney, St. Albans, Herts. (Tel.: Bowmans- 
green 2271.) Pits at Meadgate Road, Nazeing: 
Station Road, Waltham Abbey. 

ST. IVES SAND AND GRAVEL CO.. LTD.. 22 The 
Broadway, St. Ives. Hurts (Tel St Ives 
2441'2!3/4 and Halstead 2323.) Pits at St. Ives 
and Gosfield near Halstesd 

STANWAY CONTRACTS LTD.. Uover Edwards Hall 
Fastwond Southend-on-Sea (Tel.: Eastwood $5161 ) 
Sand and gravel pits at Rochford and Woodham 
Walter Graded  xaareaatee qunniled ar delivered 

WIVENHOE SAND, STONE AND GRAVEL CO., LTD., 
Wivenhoe, near Colchester. Essex. (Tel.: Wiven- 
hoe 231.) High quality washed aggregates of all 








grades. 
GLOUCESTERSHIRE 
BSENGRY AND SONS, LITD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 


301/4.) (See details under Herefordshire.) 

COKE T. F., (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.: Cheltenham 4717/4874.) 
Sand, graded grave! aggregates. hardcore, lime- 
stone, chippings, tarred and bituminous limestone, 
concrete blocks fence posts etc 

CROMHALL QUARRIES. LTD... Cromhalil, Wotton- 
under-Edge, Glos (Tel.: Faifieid 346/7.) Concrete 
aggregates, Dre-graded In large quantities 
Tarmacadam, tarpaving, bituminous macadam and 
cold asphalt to 8.$.S for hand or machine laving. 

GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
(Tel.: Churchdown 3135 and 2216.) Pit, quarry 
and dredger owners. All grades and tyves 
aggreaate materials. 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road. Bristol, 3 (Tel.: 63001.) Gravel aggregates, 
concreting. plastering and buliding sand 

HOVERINGHAM GRAVELS. tTo., Hoveringram 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

SHAKEMANTLE QUARRY CC, LTD., Cinderford, 
Glos. (Tel.: Cindertord 3197.) “Ooura™ Facing. 
Engineerino and Common Bricks in terra-cotta. 
red and golden brown. Concrete aggregates, road- 
stones, and Dolemitie me'- 

FAYMAC, LTD., Wootton Bassett, near Swindon, 
Wilts. (Tel.: Wootton Bassett 391—-5_ lines.) 
Cotswold stone, hardcore, washed and graded 
aggregates, building sand 

“HITECLIFF QUARRIES AND BRICKWORKS. LTD.. 
Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aagreaates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rail. 


Ratex for insertion in this GUIDE will be forwarded on application 
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BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: VIGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel. 2264.) Concreting aggregates 
(reconstituted, pit-mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Fawley, Lockerley, 
Ringwood, Romsey, Sway and Totton. 

OANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


HALL AND CO., LTD., Baltic Wharf, Marine Parade, 


Southampton (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Fawley. Gravel aggregate, concreting, plastering 


and buliding sand 
HASKINS, G., AND SONS, Queen Street, Emsworth 
For washed sand and graded aggregates path 


and road gravels, hogging, clinker, ashes. (Tel. 
Emsworth 2271.) 
HOVERINGHAM GRAVELS, LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171——-15S lines.) 


(For details, see Nottinghamshire.) 

MOREYS (VERWOOD), LTD., Verwood, Wimborne 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 


NEW MILTON SAND AND BALLAST CO., Lymington 
(Tel.: 37 and S66.) 


Road, New Milton, Hants. 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 


sharp and fine sands. 

PRIVETT, W. G., AND SONS, LTD., Orayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
aggregates, building sand, hoggin, ashes, washed 
and graded filter media, etc. 

LPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 8S.) Concrete aggregates, 


building sand, path gravel, hoggin, etc. 
TWICKENHAM GRAVEL CO., LTD., Ship_ Lane, 
Farnborough (Tel. 1126); Sandhurst Road, Yateley 
(Tel. 2230). 
HEREFORDSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Suppliers of all grades of crushed concrete aggre 
gates, road metalling, pitching stone, hardcore and 


coated macadam. 
(LEE HILL TRANSPORT AND ROLLING CO., LTD., 
Ludiow, Salop (Cleehillstone 284). (See Shrops.) 
Hoveringham, 


OVERINGHAM GRAVELS, LTD., 
Nottingham. (Tel.: Lowdham 3171-——15S lines.) 
(For details, see Nottinghamshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 


Presteigne, Radnor. (Tel.: Presteigne 352.) All 
grades of tarred and bituminous macadam, road- 
stone, chippings and concrete aggregates, etc 

OLD RADNOR TRADING CO., LTD., Kington 
(Tel. 421.) Granite and limestone aggregates. 
coated macadam, concrete products. 

SALOP SAND AND GRAVEL SUPPLY co. 
Admaston, Wellington (Tel. 961), Salop. 


SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 
Engineering and Common 6Bricks in terra-cotta, 


red and golden brown. Concrete aggregates, road- 
stones, and Dolomitic media. 
WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 


Coletord, Glos. (Tel. 3158/9.) (See Gloucestershire.) 
HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

DOANGERFIELD, F. J.. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit. (Tel.: Hoddesdon 2456.) Producers and 
distributors of all grades of washed aggregates. 


GABRIEL, C., LTD., Palmers Lane, Enfield, Middx 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Hertford and Enfield. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel. 775), and at Hatheld. Gravel 
aggregates, concreting, plastering and building sand 

WARTIGAN. G. F. X., LTO. (See Buckinghamshire.) 

ST. ALBANS SAND AND GRAVEL CO., LTD., 
London Colney, St. Albans, Herts. (Tel.: Bowmans- 
green 2271.) Pits at Smaliford Lane, Smaliford, 
and Bramfield Lane, Waterford, Marsh Road, 
Stanstead Abbotts. 

3T. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. tves, Hunts. (Tel.; St. Ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

[WICKENHAM GRAVEL CO., LTD., Eleanor Cross 
Road, Waltham Cross. (Tel. 23388.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge 
(Tel. 59966, 53969, SO353 (night) (See Cambs.) 

WINFIELD HENRY. LTD., Pix Farm Lane, Heme! 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
buliding sana. 


HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

FERRERSAND AGGREGATES, LTO., Northampton 
Road Quarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
Littie Paxton, St. Neots, Hunts.; and Biunham, 


Beds 

MOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 


Wansford 384/S.) Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand 
ST. IVES SAND AND GRAVEL CO., LTD., 22 The 


Broadway, St. tives, Hunts. (Tel.: St. ives 
2441/2/3/4.) Producers of ali grades of washed 
sand and gravel. Ready mixed concrete. Precast 
seancrete af every dercription 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Camoridge. 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) 


KENT 


BRASTED SAND PITS, Brasted, Kent (Tel S86). 
London Office: 10A Ellery Street, S.E.15. (Tel.: 
New Cross 3337.) Soft and plastering sands, 
lime and sand-mix dry, hardcore, S.H. bricks, 


ashes, etc. 
BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 
Road, Sittingbourne, Kent. (Tel.: Sittingbourne 
Shingle, hoggin, hardcore, 


330.) Sand, ballast, 
clinker, chalk, etc. 

CLUBB, J., LTD., Dartford, Kent (Tel.: Dartford 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. Al! washed and crushed gravel 
aggregates, concreting and building sand. 

DIAMOND TREAD CO. (1938), LTD., Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners, tarmacadam, 
bituminous macadam and dry road stone manufac- 
turers and suppliers. Head Office: 21-22 Old 
Bailey, London, E.C.4. (Tel.: City 7001—10 lines). 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. All inquiries to Area Office 


Ditton Court Quarry, Larkfield, near Maidstone, 
Kent (Tel.: W. Malling 3444.) 

HALL AND CO., LTD., Canning Street, Maidstone. 
(Tel.: Maidstone 51051); and at Folkestone and 






Hayes. Pits Lunsford, near Larkfield, Riverhead. 
Gravel aggregates, concreting, plastering and 
building sand, Surecrete precision-mixed concrete. 
HARRIS, M. P., AND CO., LTD., Station Road, 
Paddock Wood, Kent (Tel. 385). (See Sussex.) 


TILBURY CONTRACTING AND DREDGING CO., 
LTD., Postley, Maidstone. (Tel.: Maidstone 
55401/2/3.) Suppliers of tarred, bituminous and 


dry Kentish ragstone, sea walling, asphalt fillers, 
Scotch granite and kerbing. 


LANCASHIRE 


BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 
3251/2), Westmorland. (See Westmorland.) 
BUCKTON QUARRY, Broken stone, all grades. (Tel.: 


Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 


Trows Lane, Castleton, near Rochdale. (Tel. 
Castleton 57100.) Lee Quarries, Bacup (Tel.: 
Bacup 287.) Washed pit sand, crushed washed 


stone aggregates; pitching stone. 


CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 


Staffs (Tel.: Tean 393.) Manchester Office 
Blackfriars 3766/7. Plant capacity, 2,000 tons 
per day. 


DUNNING AND SON, LTD. (See Shropshire.) 
HARTLEY, JOHN W., LTD., Lundsfield Quarry, Carn- 


forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, ciean 
washed natural pebble and crushed gravel aggre- 


gates for all construction purposes. 
HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 


HOVERINGHAM GRAVELS, LTD., Hoveringham. 
Nottingham. (Tel Lowdham 3171—-15_ lines.) 
(For details, see Nottinghamshire.) 

HULLANOD GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadie 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21 (Tel.: Choritton 2274/5.) 


KELMAC, LTD., 54 Deepdale Road, Preston, Lancashire. 
(Tel. Preston 84688/9.) Bituminous, tarred and 
waterbound macadams. Dry roadstone, sized and 
graded limestone aggregates All to 6.S. and 
M. of T. Specifications. 
PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
Immediate delivery ex stock 
Liverpool and Preston Depots: 
Office: 7 Picton Road, Liverpool, 15 
(Tel.: Sefton Park 7261.) 

Manchester Depot 
Office: Cornbrook Road, Manchester, 15. 
(Tel.: Trafford Park 3830.) 

TERN HILL SAND AND GRAVEL CO., LTD., 
Alimington Quarries, near Market Drayton, Staffs 
(Tel.: Hales 261/2/3.) (See Staffs. for detalls.) 

TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 
Veilloughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/S.) All sizes crushed or 
natural washed gravel. Twice washed = sharp 
concreting sand. Plastering sand. Plant capacity 
2,000 tons per day. 

WITHERS LIMESTONE, LTD., 
Carnforth. (Tel.: Carnforth 
stone aggregate to 8.S.S., all 
delivery ex stock. 

X.L. GRANITE (INGLETON) LTD., Head Offices: 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231 All sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 

BARDON HILi QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London Offce—vViIGilant 2530.) Best Lelicester- 
shire grey granite, ary and coated gradings to any 
specification, cold asphalt and wet mix. Prompt 
rail/road delivery 

CLIFFE HILL GRANITE CO., LTD., Markfield, near 
Leicester. (Tel. Markfield 561/2/3.) Granite 
aggregates to 8B.S.S All sizes. Tarred and 
bituminous granite, concrete slabs and kerbs. 
‘4in. washed granolithic aggregate. 

DUSION STONE QUARRIES, LID., 
Northampton (Tel.: Brixworth 278 
Duston 505.) (See Northamptonshire.) 

ENDERBY AND STONEY STANTON GRANITE CO., 


Lane Quarry, 
Graded lime- 
immediate 


Black 
327.) 
sizes 


New Duston, 
and 298; 


LTD., 21 New Walk, Leicester. (Tel. 20891.) 
Quarries at Enderby London Offices: 29 Dorset 
Square, N.W.1. (Tel.: Amb. 1141.) 

HILTON GRAVEL, LTO., Hemington Fields, near 


(Tel.: Shardiow 266.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel. Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

MOUNTSORREL GRANITE CO., LTD., 21 New Walk, 
Leicester. (Tel. 20891.) Quarries at Mountsorrel, 
near Loughborough. 'gin. pink granite a speciality. 
London Office: 29 Dorset Sq., N.W.1. (Amb. 1141.) 


Shardiow, Derby. 


WAMLIP GRAVELS, LTD., Wanlip Road, Syston, 
Leicester. Any size or grading, scientifically 
balanced ballast. Al! to 68.S.S. (Tel.: Syston 
2327 and 2797.) 

WREAKE VALLEY GRAVELS CO., LTD., Meiton 


Mowbray. (Tel.: Pit—-Rotherby 205 or head office 
Melton 2488.) All grades washed aggregates and 
sand, transit mixed concrete. 


LINCOLNSHIRE 

CONINGSBY SUPPLY CO., LTD., Registered 
The Broadway, Woodhall Spa, Lincs. (Tel.: Woosh 
Spa 2322.) Screened limestone, hardcore, pitching 
filling, flint, hoggin. Ex quarries or delivered: 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamforg 
All grades of washed sand and gravel. (Te! 
Market Deeping 2301.) F 

EAST MIDLANDS BUILDERS’ SUPPLY CO., 21 Castie. 
dyke West, Barton-on-Humber, Lincs. (Tel.: Barton 
2189.) All grades washed sand and gravel, road. 
stone, hardcore, washed silica sand. 

GISBONS, F. B., AND SONS, LTD., Registered , 
Welby House, Market Deeping, near Peterborence 
(Tel.: Market Deeping 3321/2383.) Pits at Lang- 
toft, near Peterborough. (Tel.: Market Deeping 
2210.) All grades washed sand and aggregates. 

HARTSHOLME GRAVEL AND SAND CO,, LTo. 
Hartsholme Wood, Doddington Road, Lincoln. Sole 

Hartsholme Sales, 


selling agents: Ltd., 17 
Parade, Lincoln. (Tel.: Lincoln 23391.) Wen 
HOVERINGHAM GRAVELS, LTD., _Hoveringham 
Nottingham. (Tel.: Lowdham 3171—15 fines.) 
(For details, see Nottinghamshire.) ‘ 
PETERGOROUGH QUARRIES, LTD., Sandylands, 
axey, Peterborough. (Tel.: Market Deeping 





5 3 lines.) Quarry at Ropsley, all Grades of 
rdcore and broken stone. (See also Northants.) 


POLLARD, C., 


AND SON (TALLINGTON), LTp 
Walk House, Langtoft, Peterborough. Pits at 
Tallington, near Stamford, Lincs.  (Tel.: Market 
Deeping 2140.) All grades washed sand and 
aggregates For *“ Supercrete "' ready mixed 
concrete, ‘phone Market Deeping 3132. 


TRENTFORD GRAVELS, LTD., Head Office: Deansgrove 
Grimsby. (Tel.: Grimsby 5354.) Washed and graded 
gravel and sand, roadstone, hardcore, slag, tarmac 
ashes, ete Pits and quarries throughout the county. 


LONDON 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; of 
London: VIGilant 2530.) (For details, see Leics.) 

BUCBRICKS COMPANY, LTD., S7 Piazza Chambers, 
Covent Garden, Lundon, W.C.2. (Tel.: Covent 
Garden 0534.) All grades of washed aggregates, 
sand, building sand, asphalt, grit. Sterilised dry 
sand accurately graded to buyers’ requirements 

cOX, H., AND SONS. LTD., 

33 Southampton Way, 
Camberwell, $.E.S 
(Tel.: Rodney 2215-——3 lines.) 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, N.W.3. (Tel.: HAMpstead 8044-8.) Granite 
limestone or slag, coated or dry, all sizes and 
pitching, granite kerb and setts, felspar quartz and 
other minerals by road or rail, or ex London stock. 


OORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portland, Dorset. (Tel.: Portland 2207/8.) (For 
details, see Dorset.) 

ORINKWATER, W. W. (WILLESDEN), LTD., Dudden 
Hill Lane, Willesden, N.W.10. (Tel.: GLlAdstone 
6400/5.) Pits: Rush Green, Denham, Bucks. (Tel.: 
Denham 2241/2,3.) Also Staines Road, Hounslow 
Heath, Middlesex. (Tel.: Hounslow 6222/3.) 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351, 2.3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 


GREENHAM SAND ANDO BALLAST CO., LTD., 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 

*ALL AND CO., LTB., Clantrey House, Eccleston 
Street, S.W.1 (Tel Sloane 7122), and at East 
Dulwich, Poplar and Wandsworth. Gravel aggre- 
gates, concreting, plastering and building sand. 


HARTIGAN, G. F. X., LTO. Washed sharp sand to 





B.S.S. 882. (See Buckinghamshire.) 

KEEN, W. }., AND SONS, 18 Granville Road, Epping, 
Essex. (Tel.: Epping 2520.) All sands, ballasts, 
shingie and hardcore supplied. 


LONDON BALLAST CO., LTD. (Tel.: Paddington 5064), 
155A Porchester Terrace North, Paddington, W.2. 

REA LTD., Gales Gardens, Bethnal Green, 

.. Shoreditch 9128/9.) All sands, ballast 
and shingles supplied and delivered; also ready 
mixed concrete. Pits: Fairlop Airfield, Forest Road, 
Ilford, Essex. (Tel Hainault 6111/2/3.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos (Tel Cinderford 3197.) ‘‘Doura’ Facing, 
Engineering and Common Bricks in terra-cotta, 
red and golden brown. (See Glos.) 


MERIONETHSHIRE 


GRAVEL SUPPLY O., 


(Tel. 961), Salop. 





SALOP SAND ANO 
Admaston, Wellington 


MIDDLESEX 


LTO., Uxbridge Road, 
Southall 2264/5/6.) Concrete 
excavations, demoll‘ions. 
ORINKWATER, W. W. (WILLESDEN), LTD, Staines 
Rd., Hounsiow Hth., Middx. (Hounslow 6222/3.) 
GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Enfield and Hertford. 
GREENNAM SAND AND BALLAST CO., LTD. 
Chertsey Road, Feltham. (Tel.: Feltham 2285/7.) 
Pits at Hounslow, Feltham and Staines. Concrete 
aggregates, plastering and building sand. 
GRUNDCN, S., 100/104 Harlington Road, Hillingdon. 


CROSS. GEO. C., AND CO., 
Southall (Tel.; 


aggregates, hardcore, 


Middlesex (Tel.: Uxbridge 36511/2/3.) Sas 
ballast, shingle, hardcore, ashes, excavation and 
demeo'ition. 

HALL AWD CO., LTD., Chantrey House, Eccleston 


Sloane 7122), and at Ashford 
Bedfont and Shepperton. 
concreting, plastering and 


Street, S.W.1 (Tel.: 
and Brentford. Pits: 
Gravel aggregates, 
building sand 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064), 
155A Porchester Terrace North, Paddington, W.2. 

TWICKENHAM GRAVEL CO., LTD., Feltham Hill 
Road, Hanworth. (Tel.: Feltham 2638.) 

READ, P. T., LTO., Gales Gardens, Bethnal Green, 
E.2. (Tel.: Shoreditch 9128/9.) Al’ wands, ballast 
and shingies suppiied and delivered; also ready- 
mixed concrete. Pits: Edmonton Gravel Pit, 
Montagu Road, N.9 (Tel.: Shoreditch 9128/9), 
and Fairlop Airfield, Forest Road, Ilford (Tel.: 
Hainault 6111/2). 

STUART MACEY, LTD., Gordon Rd., High Wycombe. 
(Tel. High Wvcombe 2591/2.) 
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MID-WALES 


D SONS, LTDO., Longmoor, Kingsiand, 
BENGRY at Herefordshire. (Tel.: Kingsland 301/4.) 
tees details under Herefordshire.) 
sH ROCKS STONE AND LIME CO., LTD., 
NAS resteigne, Radnor (Tel. Presteigne 352.) (See 
Herefordshire for details.) 
p RADNOR TRADING CO., LTD. Quarries in 
- Radnorshire. (Tel Kington 421.) (See Hereford- 
shire.’ = 
SAND A 
Smee aston, Wellington (Tel. 961), Salop 
RN HILL SAND AND GRAVEL CO., LTD., 
" Aimington Quarries, near Market Drayton, Staffs 
(Tel.; Hales 261/2,/3.) (See Staffs. for details.) 


MONMOUTHSHIRE 


MONMOUTHSHIRE ASSOCIATED QUARRIES, LTD., 
Head Office 38 Chepstow Road, Newport, Mon 
(Tel.: Newport 58311/2.) Suppliers of all grades 
of concrete aggregates, road metalling, pitching 
stone, tarmacadam and bitum/nous macadam in 


GRAVEL SUPPLY co., 


limestone, dolomite and blue pennant stone 
Quarries throughout the county. 
sHAKEMANTLE QUARRY CO., LTDO., Cindertord, 


Glos. (Tel.: Cinderford 3197.) ‘‘Doura” Facing, 
Engineering and Common Bricks in terra-cotta, 
red and golden brown. (See Glos.). 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Caletord, Glos. (Tel. 3158/9). (See Gloucestershire 


MONTGOMERYSHIRE 
NASH ROCKS STONE AND 
Presteigne, Radnor. (Tel 
Herefordshire for details.) 
sALOP SAND AND GRAVEL SUPPLY CO., Admaston 
Wellington (Tel. 961), Salop 


LIME CO LTD., 
Presteigne 352.) (See 


NORFOLK 
BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel Coalvilie 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 
JOHNSON, P. C. H., LTO., Station Road, Terringtor 
St. Clement, near King’s Lynn Tel . 


Terringt 

St. Clement 248.) Washed and screened 
roadstone, washed sharp and fme sands 

St. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St Ives Hunts (Tel St Ives 
2441/2/3'4 and Coney Weston 12.) Pits at 
St. Ives and Knettishall, near Thetford 

SNETTERTON STONE QUARRIES, LITD., Pix Farm 
Lane, Heme! Hempstead, Herts. (Te Berkham 
sted 1208 9.) Pits at Snetterton Concrete 
aggregates, building sand 

THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich 
(Tel.: Norwich 33243/4 Washed and graded 


aggregates, stone and gravel delivered to ali parts 
ot Norfolk and Suffolk 
NORTHAMPTONSHIRE 





BARDON HILL QUARRIES (ELLIS AND EVERARD). 
LTD., near Leicester. (Tel.: Coaiville 1226/7/8 
London: ViGilant 2530 For details, see Leics 


BICESTER STONE CO., LTD., Stratton Audley 
Bicester, Oxon (Tel Stratton Audley 391/2.) 
Manufacturers and suppliers of all grades limest > 
tarmacadam, dry, pitching stone, hardcore, etc 

BRAYBROOK, E. W.. LTD., Newton Road, Higham 
Ferrers, Northants (Tel Rushden 3344 and 
3345 All grades f washed and graded aggre 
gates to B.S.S., building sand, hardcore. 

0OW-MAC (PRODUCTS), LTD., Tallington, Stamford 
All grades of washed sand and gravel (Tel 


Market Deeping 2301 

DUSTON STONE QUARRIES, LTD., New DOuston 
Northampton Tel Brixworth 278 and 298 
Duston SOS.) Producers of building and walling 
stone roadstone, hardcore, broken stone, ashes, 
sand, grave and hoggin Immediate delivery 
throughout Northampt shire 

FERRERSAND AGGREGATES, LTD., Northamptor 
Road Quarries, Rushden, Northants. (Tei.: Rushde 
2354'S.) Largest producers in the county of a 
grades of high-quality concrete aggregate to B.S.S 
Deliveries throughout Northamptonshire and ad 
joining counties. 

GIBBONS, F. B.. AND SONS, LTD., Welby House 
Market Deeping, Peterborough Te Market 
Deeping 3321/2383 See Lincoinsh r details.) 

NOVERINGHAM GRAVELS, LTo., Hoveringham 
Nottingham. (Te! Lowdham 3171—15S lines.) 
(For details, see Nottinghamshire.) 

KETTON STONE CO. (Prop. Andrew's Garage), Ketton, 
near Stamford. (Tel Ketton 206.) Hardcore, 
roadstone, crushed stone, top soil, silica clay 
Quarries at Ketton 

MACKANESS, A. j., LTD., Ransome Road, North- 
ampton. (Tel Northampton 589.) Producers of 
all grades of washed aggregates. Bullding sand 
Mixmortar (lime sand mortar). Prompt deliveries 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5), and Ship 
End Quarries, Wanstord, near Peterbcrough (Te! 
Wanstord 384 5 Roadstone, hardccre, broken 
Stone, ballast, ashes, silica clay and sand 

NEWARK (PETERBOROUGH) SAND AND GRAVEL 
CO., LTO., 127 Eastfheld Road, Peterborougt 
(Tel.: Peterborough 2091.) All grades washed ana 
screened grave! and sand 


PETERBOROUGH QUARRIES. 





tTo., Sandylands 

axey, Peterborough Te Market Deeping 
2355.) Eight quarries supplying all grades of hard 
sore and broken stone. Also Wetmix at Yarwell 
Wanstord. All grades gravel and sand at Maxey 

POLLARD, C.. AND SON (TALLINGTON), LTD., 
Walk House Langtott, Peterborough. (Tel.: Market 
Deeping 2140 See Lincolnshire for details.) 

STORTON, F. €., LTD., Weedon Road, Northampton 
‘Tel.; Nortnamopton 3358.) Producers of washed 
Gravel and sand to B.S.S 


NORTH WALES 


CAWOOD, WHARTON AND CO., LTD.. Pisty!i Gwyn 
Quarry, Lianarmon, near Mold. (Te Lianarmon- 
ynela 27.) Crushed !imestone and tarred macadam 
all grades 


ENSTON BROS., 


NORTH WALES 


NORTH 





CHESHIRE AND WALES TARRED 
MACADAM CO., LTD., Lianarmon, near Mold 
Tel Lianarmon-yn-lal 43.) Hard, broken Ii 
stone; dry and coated to 8B.S.S Inquiries to 
Registered Office——Market Chambers, Tower 
Square, Tunstall. Stoke-on-Trent. (Tel Stoke-on 


Trent 88094.) 


Liviyn isaf Quarry, Clynnogfawr, 


Caernarvor (Tel Clynnogfawr 297/8.) All 
sizes crushed, washed natural sand and grave: 
Highest quality. Precast concrete products, ex our 
Griffiths Crossing Factory, Caernarvon (Tel 

Caernarve 2535/6.) Crushed granite ex our 
quarry, P gwern Gwydyr Quarries, Ltd., 





Trefriw, Lianrwst, Denbighshire. 


(Llanrwst 38.) 


GWALCHMAI GRANITE QUARRY, Anglesey. Pro- 


prietors: The North Wales Construction Co., Ltd. 
(Tel.: Gwaichmai 292.) All sizes dry and coated 


Granite materials, hardcore, filling, ready mixed 
concrete. etc 










PENMA MAWR AND WELSH GRANITE CO., LTD. 
Qt S_at Penn (Tet. 2256/8), and at 
T ow (Tel Cly j 223), Caernarvonshire 
All sizes and gradings of crushed granite aggre 
gate. Any jantity per day; immediate detivery 
ex stock. Coated granite also available 


RUTHIN AND DENBIGH TARMACADAM CO., LTD 


er of the | 







unt, Comley and Pitt Group) 





75.) Lime, timestone 

adam, etc. Also inquiries 

. te Buildings, 168 Cor 
mingham (Tel Central 7408 

Bros., Ltd., Stourbridge (Tel. S5201— 


TERN * HILL 


SAND AND GRAVEL co., tTo., 
A!mington Quarries, near Market Orayton,. Staffs 
(Tel Hales 261/2/3.) (See Staffs. for details.) 


NOTTINGHAMSHIRE 


AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham 








Rother n 2622.) Crushed and graded 

mest all grades of washed gravel and sands 
BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel Coalville 1226/7/8; or 

l ion: VIC OQ.) (For details, see Leics 
GLEN QUARRIES, Central Chambers, Weligate, 
R ’ stherham 5223.) Crushed 
and 2 st » « creting sand, building sand, 
plaste g 1d and crushed gravel; could be 

















, yué y or delivered 

GUNTHOR GRAVELS (1958), LTD. (Tei Notting 
ha 57; and Works: Lowdham 2131.) (An 

€ npany f T. C. Campbell, Ltd.) All 

jrades v ed ora and sand to B.S.S 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottinghan (Tel Lowdham 3171—15S_ lines.) 
Quarries Hoveringham, Holme Pierrepont, 
Coiwick, Bleasby and Newark. Other quarries 
throughout the country—deliveries in 21 counties. 
All grades of washed gravel and sand to any 
specification. Crushed quartzite for surface dressing 
) 2ads a speciality. Combined plant capacity 
20,000 tons per day 

NEWARK GRAVEL AND CONCRETE CO., LTD., 
Grove § New Baiderton, Newark, Notts. (Tel 
Newark 401.) All grades washed sand and aggre- 
gates 

NORTH NOTTS. GRAVEL CO., LTD., Bellmoor 
Retford, Notts See Y shire.) 

SALISBURY AND WwooDdD LTD., Matlock (Tei 


272 5 


For details, see Derbyshire 


OXFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
L7D., mea; Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For detaiis, see Leics.) 

BENGRY AND SONS, LTD., Longmoor, Kingsland 











er, H fordshire (Tel Kingsiand 

301 4 See details under Heretordshire 
BICESTER STCNE CO., LTD., Stratton Audley, 
Bicester Ox Te Str Audley 391/2.) 
Manufacturers and f | grades limestone 
tarmacadam, dry, t stone, hardcore, tc 
CURTIS, J.. AND SONS, + Botley Works, Oxford 

T oO d 41081 2/3.) ‘ 





and all grades of 
. 











w gregates. Pits at » near Abingdon 
i 3don 441 
CANGERFIELD, F. j.. AND CO., LTD., 261A Finchley 
j J N.W.S Tel HAMpstead 8044/8.) 
F ail road aggreg 9S, setts. (See London.) 
DUSTON STONE QU . LTO., New Duston, 
tr pt . Brixworth 278 and 298; 
Duston SOS e Northamptonshire.) 
GRUNDON (EWELME), LTD., Eweime, Oxon 


Ss. 
(Tel Ewelme 20 and 37.) London Office (Tel 
Uxbridge 36511/2,;3) A grades washed aggre- 
gates. Path hoggin, broken stone, buliding sand. 

HALL AND co., LT. Cardiff Road Reading 
fel. $0458.) 

HAINES, H.. (WITNEY), £10., Oxford Road, Witney. 








Tt Witney 42 g es washed aggregates 
9 and ken stone, Cotswold 
ting ¢ wa g stone 
HOVZRINGHAM GRAVELS, L7D., Hoveringham, 
Not T than 


Lowe 3171—15 

se s. see Nottinghamshire.) 

SNETTERTON STONE QUARRIES. LTD Pix Farm 
‘ Heme jempstead, Herts Te Berknam- 


tines.) 
For 


adstone, Cotswold buiiding and 
RADNORSHIRE 
BENGRY AND SONS, LTD., Longmoor, Kingsiana, 


Herefordshire. (Tel.: Kingsiand 301/4.) 
See details under Herefordshire.) 

CLEE HILL TRANSPORT AND ROLLING CO.. LTD., 
Ludiow, Salop (Cleehilistone 284) (See Shrops.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
He rdshire for details 

OLD RADNOR TRADING CO., LTD 
Radnorshire. (Tel 

e 


SAND AND 


Leon ster, 





Quarries in 
Kington 421.) (See Hereford- 
st 

SALOP GRAVEL SUPPLY co 





Admasto Wellington (Te 9361), Saloe 
RUTLAND 
GIBSONS,. fF. 8., AND SONS, LTD., Welby House 
Market Deeping Peterborough (Te Market 


Deeping 3321/2583.) (See Lincolnshire for details.) 








RUTLAND 
HOVERINIGHAM GRAVELS, LTD., Hoveringham, 
Nottingham (Tel Lowdham 3171—15 tines.) 
(For details, see Nottinghamshire.) 
KETTON STONE CO. (Prop.: Andrew's Garage). 


Ketton, near Stamford. (Tel.: Ketton 206.) Hard- 
ore, roadstone, crushed stone, top soll, silica clay. 
Quarries at Ketton. 


PETERBOROUGH QUARRIES. LToD., Sandylands 
Maxey, Peterborough. (Tel.: Market Deeping 
2355.) Quarry at Greetham, al! grades of broken 


stone and hardcore. (See also Northamptonshire.) 


POLLARD, C., AND SON (TALLINGTON), LTD., 
Walk House, Langtoft, Peterborough. (Tel.: Markel 
Deeping 2140.) (See Lincolnshire for detalis.) 


SHROPSHIRE 





BALLIDON QUARRIES, LTDO., Bailidon, near Asn 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S. all sizes 
coated limestone to B.S. 802 and 1621 and wet 
mix; large output; reliable deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsiand, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

CLEE HILL TRANSPOKT AND ROLLING CO., LTD.., 


Ludiow, Salop. (Tel.: Cleehilistone 284.) Granite 
stone, tarmac, chippings, filter media, setts, 
limestone, crushed and walling stone, gravel 


sand, hardcore and ashes. 

DORRINGTON SAND AND GRAVEL QUARRIES, 
near Shrewsbury. (Tel.: Dorrington 276.) Supplies 
of ready mixed concrete, building sand, washed 
sand, washed and crushed gravel. 

OUNNING AND SON, LTD., Haughmond Quarry, near 
Shrewsbury. (Tel.: Upton Magna 286/7.) All 
grades of high-quality roadstone, concrete aggre 
gates and coated macadam. All to 8.S.S. Any 
tonnage available for immediate delivery. 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 

OLD RADNOR’ TRADING co., 
Tel. 421.) (See Herefordshire.) 

SALOP SAND AND GRAVEL SUPPLY co., 
Admaston, Wellington (Tel.: 961), Salop. 

TERN HILL SAND AND GRAVEL CO., LTC., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel: Hales 261/2/3.) (See Staffordshire for dets.) 

TRENTHAM GRAVEL CO., LTOD., Lordsiey Quarries, 
Willoughbridge, mear Market Drayton,  Szlop. 
(Tel.; Pipe Gate 304/S.) All sizes crushed or 
natural washed gravel. Twice washed share 
concreting sand. Plastering sand. Plant cavacity: 
2,000 tons per day. 


SOMERSET 


ASHAM QUARRY CO., LTD., Chantry, Frome. (Tel.: 
Nunney 351.) All sizes limestone block, broken 
and aggregates. Tarred and bituminous macadam 
to B.S. Ex quarry and delivered. 

OANGERFIELD, F. J.. & CO., LTD., 216A Finchley 
Rd., London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Longmoor House, Ashton Vale 
Road, Bristol, 3. (Tel. 63001.) Gravel aggregates, 
cencreting, plastering and building sand. 

WAINWRIGHT, JOHN, AND CO., LTD., Shepton 
Maliet. (Tel.: Shepton Mallet 2366/7.) All sizes 
basalt, coated basalt, concrete aggregates, filtering 
media, building blocks and slabs. 


LTD., Kington. 





SOUTH SCOTLAND 


ESK MANUFACTURING CO., LTD., Cariisie (Tel. 
Carlisie 2-4941.) (For detalis see Cumberland.) 


SOUTH WALES 





HALL AND CO., LTD., 34 High Street 
(Tel. 74.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
18 Quay Street, Cardiff. (Tel.: 20646/7.) Ali sizes 
and gradings of crushed granite aggregate from 
our Cardiff and Swansea Dock Depots. Dolomite 
aggregates from Ewenny Quarry, Bridgend. 
(Tel.: Bridgend 3786.) Coated stone also available. 

SESSIONS AND SONS, LTD., West Dock, Cardiff. 
Producers of coarse and fine aggregate, dredged 
and graded to British Standards. Branches Newport 
and Swansea. (Also Gloucester and Hereford.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford 
Gios. (Tel.: Cinderford 3197.) “‘Doura’ Facing, 
Engineering ana Common SBricks in _ terra-cotta, 
red and golden brown. (See Glos.) 

SOUTH WALES SAND AND GRAVEL CO., LTD., 
Head Office: P.O. Box 8, Seaufort Bulldings, 
Swansea. (Tel.: Swansea 53071.) Sand and gravei 
merchants, builders’ merchants, Pennant Quarry 
owners siag, hardcore, ashes, filling, graded 
clinker filter media. Oepots: Cardiff, Newport, 
Sarry, Port Talbot, Briton Ferry, Swansea, Lianeily. 


STAFFORDSHIRE 


Narberth 





BALLIDON QUARAJES, LTD., Gallidon, near Ash- 
bourne, Derbysnire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S$.S., all sizes; 
coated limestone to B.S. 802 and 1621 and wet- 
mix, large output; reliable deliveries. 

BARDON HILL QUARRIES (ELLIS AND EVERARD) 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; oa: 


London: ViGilant 2530.) (For detalis, see Leics.) 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Stalls (Tel Tean 393.) Manchester Office: 
Blackfriars 3766/7 Plant capacity 2,000 tons 

- 


6 fay 


CUNNING AND SOW, LTD., Wood End Gravel Pits, 

Hednesford. (Tel.: Hednesford 302/325.) Washed 
3 and gravel. All to 8.S.S. High-quality ro 
stone, concrete aggregates and coated macadem 

m our Haughmond Quarry, near Shrewsbury 
See Shropshire.) 

HILTON GRAVEL, LTD., Cheadie, Staffs. (Tel.: 
Tecn 241) Also at Longton, Stoke-on-Trest 
Te Longton 32196) and Stretton, Surton-oa- 
Trent (Tel.: Burton 6061). 
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STAFFORDSHIRE 


4ULLAND GRAVEL CO., LID., 
Trent. (Tel.: Cheadle 2323 4, 
Manchester Office 


Cneadie, Stoke-on 

2119 and 2195.) 

464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Chorlton 2274 5.) 

KEVIN LIME CO., LID., Oakamoor, Staffs. (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
a't to 6S.S. sizes. Output 1,000 tons per day 

RUGELEY GRAVEL CO., LTD., Rugeley Quarries, 
Rugelev, Stalts (Te Rugeley 251.2.) Entirely 
modern plant Sand classifiers. Finest aggregates 
to 6.8.8. Lege output 

SALISBURY AND WOOD. LTD., Matlock 
272°273.) (For details, see Derbysnire., 

SHIRE OAK GRAVELS. LTD., Lichfield Rosd, Walsal! 
Woo1, Staffs. Wasned crushed gravel and washed 
sand (Tel Brownnillys 3253.) 

fLRN HILL SAND AND’ GRAVEL 
Aimington Quarries, near Market Dravton, Stafts 
(Tel.: Hales 261 2 3.) Pit sand, concrete sand, 
and all grades of washed crushed gravel. Hardcore, 
clinkers, ashes and hoggin 

TRENTHAM GRAVEL CO., LID., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. (Tel. 


(Tel 


co., tto., 


Pipe Gate 304'S.) Al! sizes crushed or natura! 
washed gravel Twie washed sharp concreting 
sand. Plastering sand. Plant capacity 2,000 tons 
per day. 

WARDLOW LIMESTONE. LID., Cauldon Low, N 
Staffs. (Tel.: Oakamoor 366.) Graded limestone tor 
ai! purposes. Ground timestone 


WINDMILL SAND AND GRAVEL QUARRIES, LITD., 


Cannock Road, Wolverhampton (Tel. 31108.) 
Concrete aggregates, plastering, building and 
asphalt sand. All to B.S.S 
SUFFOLK 
ALRESFORD SAND AND BALLAST CO., LID., 
Alrestord Creek, mear Colchester, Essex (Tel.: 
Wivenhoe 341/494.) Suffolk area pits at Bures 


and Stoke-by-Nayland. Ali 
gate sand: also hoggin. 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.. Coaivitte 1226/78, or 
London: ViGilant 2530.) (For detaris, see Leics.) 

DICKERSON, M. (CONTRACTORS), LIO., Gloucester 
Street, Cambridge. (Tel.: Cambridge 50973,4.) 
(See Cambs.) 

HALL AND CO., LTD., West End Road, 
(Tel.: Ipswich §5593/4.) Pits at Kesgrave and 
Homersheld, near Harleston Gravel aggregates. 
Soncreting, plastering and building sand. 

MACLAREN BROS. (KENNETT), LTD., Station Road 
Kennett, Cambs. (Kentford 333/4.) (See Cambs.) 

ST. IVES SAND ANDO GRAVEL CO., LID., 22 Ine 
Broadway, St. ‘ves, Hunts (Tel. St Ives 
2441/2.:3'4, Coney Weston 12 and Halstead 
2323.) Pits at St. ives, Knettisnhall, near Thettord, 
and Gosheid, near Halstead. 

THORPE GRAVEL PITS, LID., Harvey Lane, Norwich 
(Tel.; Norwich 33243,4.) (See Nortolk.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel.: 59966, 53969, 50353 (nignt) »). (See Cambs.) 


Grades washed aggre- 


Ipswich 


SURREY 
“OFF, HARRY A.,. LID., Buckhurst Hill, Cheapside 
Ascot, Berks. (Tel. 1026/7.) (See Berkshire.) 


OANGERFIELD, F. J.. AND CO., LTO... 261A Finchley 
Road, London, N.W 3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 


EASTWOODS SALES, LID., Eastwood House. City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Longside 
Sand and Ballast Pit, Thorpe, nr. Egham. (Tel.: 
Egham 3121.) Runfold Sand and Ballast Pit, 
Runfold, nar. Farnham, Surrey. (Tel.: Runfcid 
2020.) Producers and distributors of ali grades of 
washed aggregates. 

HALL ANO CC., LTD., Victoria Whart, Croydon. 
(Tel.: Croydon 4444.) Other main depots at 
Coulsdon, Epsom, Mitcham. Oxted, Purley, Redhill, 
Tadworth and Woking. Pits at Send and Redhill. 
Gravel aggregates. concreting, plastering and 
building sand, Surecrete’ orecision-mixed concrete 

HARRIS. M. P.. AND CO., LTD., Kingston Roaa, 
Leatherhead, Surrey. (Tel.: 3497.) (See Sussex.) 

JANES AMD CO., LTO., 2C Buckingnam Avenue. 
Slough. Sand, aggregates. hardcore, ashes, bull- 
dozing & bulk excavation. (Tel.: Slough 20361/2/3 ) 

LONDON BALLAST CO., LTD. (Tel.: Paddington 5064), 
155A Porchester Terrace North, Paddington, W.2. 








SURREY 


MARCO (AGGREGATES), LTD. Pit: Noriands Lane, 
Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro- 
ducers and distributors of high grade washed sand, 
shingle, ballast, etc. 





MARCO (CROYDON), LTDO., Hampton Road, West 
Croydon (Tel.: THOrnton Heath 4236/7/8.) All 
building and road aggregates 

TWICKENHAM GRAVEL CO., LTO., Government 
Road, Ash Vale. (Tel. 2349.) 


WECcLS, A. L.. AND SON, LTO., Builders’ Merchants, 
Garlands Road, Leatherhead. (Tel 3018/9.) Sand 
aggregates, hardcore, ashes, cement. Clinker block 
manutacturers 

WINTON, WM R. tTO., Send. Woking. (Tel.: 
Ripley 2454/5) All grades sand, shingle, ballast, 





hoggin and ashes Clinker block manufacturers 
SUSSEX 
AVANN, F., Cavendish Avenue, Eastbourne. (Tel 


4969 70.) Washed and graded ballast, sand, bricks, 
breeze and concrete blocks, hardcore, clinker, 
tarmac, etc., supplied. 


HALL AND CO., LTD.. 16 Chapel 
(Tel.: Worthing 7840) Otner main 
Bexhill, Bognor, Crowborough, East Grinstead, 
Eastbourne, Horsham, Hove ang Seaford. Pits at 
Washington, Crumbles, near Eastbourne, Chichester, 
Rye Harbour, Midhurst, Shoreham and Portslade. 
Gravel aggregates, concreting, plastering and build- 
ing sand, Surecrete precision-mixed concrete. 

HARRIS, M. P., AND CO., LTD., West Station Goods 


Road, Worthing. 


depots at 


Yard, Bexhill (Tel. 61): Cavendish Place, East- 
bourne (Tel. 3800); Dominion Road, Worthing 
(Tel. 8822); Whitbread Lane, Northiam (Tel 


2211); Station Goods Yard, Haywards Heath (Tel 
1750); Crawley Road Horsham (Tel. 3366); The 
Hornet, Chnicnester (Tei 4181). All grades aggre- 
gates, hardcore, Clinker, ashes etc. 

WRIGHT, C., AND SONS. (B'TON), LTO., 19 Bristol 
Gardens, Brighton, 7. (Tel.: Brighton 63357 and 
62406.) Ali-in ballast, washed and crushed shingle 
sand, ashes, hardcore, chalk, bricks, etc 


WARWICKSHIRE 
BALLIDON QUARRIES, LTD.. Ballidon, near Asn- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 


Clean and graded dry limestone to 8.S.S., all sizes, 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output reliable deliveries. 
DUSTON STONE QUARRIES. LTD., 
Northampton, (Tel.: Brixworth 278 and 
Duston 505.) (See Northamptonshire) 
HALL AND CO., LTD., 188 Lichfheid Road, Four Oaks, 
Sutton Coldfield. (Tel.: Four Oaks 356.) Gravel 
aggregates, concreting, plastering, buliding sand. 


New DOuston, 
798; 


HOVERINGHAM GRAVELS, ULTD.,_ Hoveringham, 
Nottingham. (Tel.: Lowdnam 3171-15 lines.) 
(For details, see Nottinghamshire.) 

JUDKINS, L1D., Granite Quarries, Tuttie Hill, 
Nuneaton, (Tel.: Nuneaton 3411—10 lines.) All 


sizes washed granite aggregate, tarrea and 
bituminous macadam. Slab mix a speciality. 
KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 


Oakamoor 385/386.) Clean graded dry timestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 


SHAKEMANTLE QUARRY CO., LIO., Cinderford, 
Glos. ({Tel.: Cinderford 3197.) ‘‘Ooura’’ Facing, 
Enaineering and Common Bricks in terra-cotta, 
red and golden brown. (See Glos.) 


SHIRE OAK GRAVELS, LTD. (See Staftordsnire.) 
WARDLOW LIMESTONE, LTD., Cauidon Low, N. Staffs 
Tel.;: Oakamoor 366.) (For details, see Staffs.) 
WARWICKSHIRE QUARRIES, LTD., Bedworth Road, 
Nuneaton. (Tel.: Coventry 67821.) Red shale, 
screened for roads, car parks, sports grounds, 

tennis courts, etc., attractive colour. 


WESTMORLAND 


LTD., Sandside, Mlinthorpe. Westmor- 
land. (Tel.: Milnthorpe 3251/2.) All grades 
washed crushed gravel sand, limestone, granite 
chippings, pitching, tarmacadam, rockery stone, etc 

ESK MANUFACTURING CO., LTD., Carlisie. (Tel.; 
Carlisle 2-4941.) (For details. see Cumbertang ' 


WILTSHIRE 


BULL BROS.. S. AND L., LID., 126A High Street, 
Winchester. (Tel. 2264.) (See Hampshire.) 


COKE. T. F. (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. \Tel.: 4717/4874.) (See Gios.) 


BROOMBYS. 


SUBSCRIPTION ORDER FORM 


WILTSHIRE 


DANGERFIELD, F. J.. AND CO., LTD., 2614 Fi 
Road, London. N.W.3. (Tel.: HAMpstead gosays 
For all road aggreaates kerbs, setts. (See London. 

HOVERINGHAM GRAVELS, LTD., _Hoveringham 
Nottingnam. (Tel.; Lowdham 3171—15 lines 5 
(For details, see Nottinghamshire.) . 

MOREYS (VERWOOD). LTD., Verwood, wi 
Dovset. (Tel.: Verwood 234.) Concrete seercone 
building sand, hoggin, path gravel. i 

TAYMAC, LTD., Wootton Bassett, 
Wilts. (Tel.. Wootton Bassett 
Cotswold stone. hardcore, 
aggregates, building sand 


WORCESTERSHIRE 


BALLIOON QUARRIES, LTD., Ballidon, near Ash 
bourne, Derbyshire (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to 8.S.S., all sizes 
coated limestone to RS 802 and 1621, ana wet. 
mix large output; rel'able deliveries. 

BENGRY AND SONS, LTD., Longmoor, Kingsiana 
Leominster, Heretordshire. (Tel.: Kingsland 301/4, 
(See details under Heretordshire.) ’ 

CLEE HILL TRANSPORT AND ROLLING CO., LIp 
Luciow, Salop. (Cleehillstone 284.) (See Shrops,} 


DUNNING AND SON, LTD. (See Shropshire.) 


near Swindon 
391—5 lines.) 
washed and graded 


HOVERINGHAM GRAVELS, tTD., Hoveringham 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) i 

KEVIN LIME CO., LTO., Oakamoor, Staffs. (Tel. 


Oakamoor 385/386.) Clean graded dry limestone 
ali to B.S.S. sizes. Output 1,000 tons per day. 


NASH ROCKS STONE AND LIME CO., UTD. 
Presteigne, Radnor. (Tel.. Presteigne 352.) (See 
Heretordshire tor details.) 

OLO RADNOR TRADING CO., LTD... Kington 
Tei 421.) (See Heretordshire.) 

SHAKEMANILE QUARRY CO., LTD., Cindertora 
Gios. (Tet.: Cindertord 3197.) ‘Doura’ Facing, 
Engineering and Common Bricks in terra cotta. 
r-7 and golden brown. (See Glos.) ; 

YORKSHIRE 


AIZLEWOOD. DOUGLAS E., Bow Bridge, Rotherham 
(Tel.: Rothernam 2622.) Crushed and graded 
limestone: all grades of washed gravel and sands 

GLEN QUARRIES, LTD., Central Chambers, Weligate, 
Rotnerham. (Tel.: Rothernam 5223.) Crushed and 
graded stone, concreting sand, building sand, 
plastering sand and crushed gravel could be 
collected ex quarry or delivered. 

HOVERINGHAM GRAVELS, LTo., Hoveringham, 
Nottingham (Tel.: Lowdham 3171-15 lines.) 
(For details, see Nottinghamshire.) 

NORTH NOTTS. GRAVEL CO., LTD... Belimoor 
Rettord, Notts. (Tel.: Retford 2219—3 lines.) 
Concrete aggregates and sands, quartzite 
chippings, building sands. Quarries at Belilmoor 
and Lound, near Retford and Worksop. Truck- 
mixed concrete plants at Retford and Worksop. 
Notts., Ossett, Yorks., and Wath-on-Dearne, Yorks 


SALISBURY AND WOOD, LTD., Matlock. (Tel. 
272.273.) (For details, see Derbyshire.) 

STANLEY FERRY GRAVEL CO., LTD., Norwich 
Union Building, City Square, Leeds, 1. (Tel. 


Leeds 26361.) Washed, crushed and natural graded 


sand and gravel. Supplies to specification, large 
daily production. Centre of Yorks. West Riding 
market. Pit: Wakefield. 


WELBECK SAND AND GRAVEL CO., Parkhill, Wake- 
field. (Wakefield 4454.) Washed sand and gravel. 
WEST RIDING GRAVEL CO., Norwich Union Building, 
City Square, Leeds, 1. (Tel.: Leeds 23562.) Modern 
1,000-ton daily plant produces washed grit and soft 
sands. All aggregates to specification. Competitive 
Yorks. W Riding to Lancs. border. Pit: Wakefield. 
WOMERSLEY GRADED STONE CO., LTD., Womersiey 
Quarry, or. Doncaster. (Tel.: Wentbridge 284.) 
Crushed and graded calcium carbonate limestone 
aggregates. Triple-screened, first-class products, 
high crushing strength, eminently suitable for con- 
é Prices anc 


creting., tarring and road_ making. 
analysis on application. Quarry: 2 miles trom 
Darrington, A.1. 

X.L. GRANITE (INGLETON), LTO., Head Offices 
Clapham, via Lancaster. (Tel.: Clapham 3518/9.) 
Works Tel.: Ingleton 231. All sizes and gradings 


or Ingleton granite aygregate. 
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When you said: | wouldn’t touch additives! 
You couldn’t have known about 


POZZOLITH 











Millars’ 
POZZOLITH CONCRETE 


POZZOLITH 7 =a 





Pozzolith—with unique facilities like this 
mobile laboratory—is morethan an additive. 
It is a means to quality control. 


Additives have contributed to the building of now have the opportunity to see and appreciate 
many magnificent concrete structures, but only the values of this concrete control; demonstrated 
too often they are not intelligently applied and do and explained by men who know what concrete 
not give the intended results. will and will not do. Behind them is a research 
So that you might see the role of additives in true unit unmatched in this field. And on every project 
perspective, Pozzolith—the world's leading water on which the Pozzolith method is used, engineers 
reducing admixture, invented as far back as 1932— will be on hand to provide unique, on-the-spot, 
has recently been introduced to this country. You technical assistance. 


Manufactured and distri- 
buted in Great Britain by 
Write for further details to MILLARS' MACHINERY 
COMPANY LIMITED, 
Pinners Hall, Great 
Winchester Street, 
London, E.C.2. 
Tel: London Wall 4266 





Under licence from THE 
MASTER BUILDERS’ CO. 
A division of American 
Marietta Company. 
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Illustrated above is a 6 ft. lift comprising 
2 rows of 36°. 24 panels, with 4s LOT 
channel posts and horizontal tube 
walings. Standard channel posts are 
supplied in lengths 4 ft. to 10 ft. ind ft. 
multiples and in face widths of 2”, 3’, 
4° and 5’. 

Shown at the right is a Standard Heavy 
Duty Soldier, 3° or 4° face, supplied in 
5 ft. or 10 ft. lengths. 
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A Central African explorer, during a downpour, once met three natives 
carrying gifts from a trader—one umbrella each. Singing happily, they 

held them over their heads by the ferrules, tipping out the rainwater 

when they were full. Outdoor workers, too, are happy when they can continue 
on urgent work during rainy days, completely protected by John Smith 


weatherproof canvas products. No hours lost—and less sickness absenteeism. 
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JOHN SMITH & Co (LONDON) LTD Hainault Works, Hainault Road, Chadwell Heath, Romford, Essex. Se ven Kings 6070 (10 lines) 
Branch Office and Works: Lower Holmes Street, Cadoxton Barry, Glam. Barry 2372 





At the recent INTERNATIONAL 

CONSTRUCTION EQUIPMENT EXHIBITION 
Caterpillar superiority was emphasised jn 
actual demonstrations of Cat Equipment 


CATERPILLAR SUPERIORITY is an established fact in 
the earthmoving industry. It is the standard others strive 
for, and by which they are judged. Ask your Caterpillar 
Dealer for a demonstration, and prove CATERPILLAR 
SUPERIORITY on your next job. 


Bowmaker (Plant) Limited 
Cannock, Exeter, Salisbury, Clay Cross, Cardiff 


Caledonian Tractor & Equipment Co. Ltd. 
Glasgow, Perth 


Leverton 
Leeds, Windsor, Newcastle, Spalding, Wigan, Ashford, Rotherham, Brentwood 


Ss. McCormick Ltd. 
Dublin, Cork, Belfast 


CATERPILLAR 


Caterpillar, Cat and Traxcavator are Registered Trademarks of Caterpillar Tractor Co. 


CATERPILLAR TRACTOR CO. LTD. 


Registered User of Trademarks Caterpillar, Cat and Traxcavator 


GLASGOW:LEICESTER-NEWCASTLE:LONDON 
TRACTORS * EARTHMOVING EQUIPMENT * ENGINES « PARTS 





DSH Tractor 


e Choice of three drives, 
Power Shift, Direct Drive, 
Torque Converter. 


235 Flywheel HP Cat Diesel Engine. 
e Dry-type air cleaner. 


e Lifetime-lubricated rollers 
and idlers. 


955F Traxcavator 


70 HP Diesel Engine. 
e 14cu. yd. Bucket capacity. 


e Five forward, four 
reverse speeds. 


e Forward-Reverse Lever. 
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